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CHAPTER I. 


General. 


The total length of railways open and sanctioned on the 81st March 
_ , 1898, after allowing for minor corrections of mile- 

enera summary o resu s. was 26, 454§ miles, being a net increase of 926 

miles during the year. The total length of railways open for traffic on the same 
date was 21, 166| miles, being a nefincreaso of 766 miles, leaving 4,298 miles 
still under construction or sanctioned. 

The mean mileage worked during the calendar year was 20,631 miles, 
' being an increase of 748 miles over the figures of the previous year. 

The total capital outlay on railways open to traffic amounted on the 31st 
December 1897 to Es. 259'57 crores, being an increase of Es. 6-41 crores as 
compared with the expenditure incurred to the end of the previous year. 

The gross earnings in 1897 amounted to hs. 25,59,61,692, or Es. 22,91,267 
more than in the previous year ; the working expenses amounted to 
Es. 12,61,11,631, and absorbed 48‘88 per cent, of the gross earnings against 
48‘09 per cent, in 1896. The net earnings amounted to Es. 13,08,40,061, being 
a decrease of Es. 8,43,489. 

The statistical return on the capital expenditure, as entered in rupees in 
the hooks in India, was 6 - 04 per cent, against 6’20 per cent, in the previous year. 

2. There has been no alteration in the classification of railways during the 

past vear. A complete list of the lines with parti- 
assi ca ion o rai ways. cu j arg 0 £ gauge and classification, etc., will be 

found in Appendix A, pages ii to x. 

3. The total mileage of railways open and sanctioned at the close of the 

previous year, vis., on the 31st March 1897, was as 
follows : 


Sanctioned mileage. 


Standard 

gauge. 


Metre 

gauge. 


Special 

gauges. 


Totai. 


Mjles , 


13,7071 10,374 4471 24,528£ 


1 
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ADMINISTRATION REPORT POR 1897-D8. 


The additional mileage sanctioned for construction between the 1st April 
189 *1 and the 31st March 1898 was as follows : 




Standard 

gauge. 

Metro 

gauge. 

Special 

gauges. 

Totai. 

State lines worked by companies . 

Miles 

154 

33 


187 

State lines worked by the State . 
Lines worked by guaranteed com- 


931 

96} 

... 

189} 

panies 

a 

100} 


• •• 

1001 

Assisted companies 

Lines owned by native states and 

99 

25 . 

131| 

33 

189} 

worked by companies 

Lines owned by native states and 

9) 

... 

• • • 

CO 
*■£ * 

cU-f 

CO 

worked by state railway agency. 
Lines owned and worked by native 

9) 

80} 

• • • 

11} 

91} 

states 

9) 

... 

109} 


109}’ 

Total length sanctioned during 

1897-98 

)> 

453} 

370} 

98} 

917 

The sanctions during the year under 
lines as detailed below : 

review were confined to commercial 


British India — 

Standard gauge — 

East Indian — 

Hdtliras Eoad to Hdtbros City . 

SMkobabad to Fnrukbabad . . . 

Battia to Daltonganj, including colliery branch 

Oudh and Rohilkliand (GbSzlabad to Moradabatl) 

East Coast — 

Enjabmundry to Koviir . . , 

Temporary Puri station to Non- Puri station 

Great Indian Peninsula (Cbdlisgaon to Dbnlia) 
Madras — 

Calicut to Cannanoro , . , , 

Arcot to Eanipot , , , ... 

Southern Punjab (Narwana to Kaitbal) 


Miles. 

5! 

GG 


z 


59 

41 


Metre gauge— 

Bengal and North-Western (Company’s section) (Azarognrh to 
Shaliganj) .......... 

Eastern Bengal — 

Tecsta bridge at ICnunia and approaches ... 5 

Alipur to Jbalnti (Cooeb Bcbar-Santrabari extcnsion-Britisb 
section) ...... 

Shadipalli-Balotra (British section) (Hyderabad (Sind) to Jodhporc 
Frontier) , , , , « . • • % • * 


20 


Bengal Dooars — 

Mnlbazar to Hantupara , 

Dam Dim to Bagrakoto . 

Dcomoni Hdt to Lalmonir Hat 


4G 

6 } 

69 


Ledo and Tikak-Margberita Colliery (Dcblng bridge to Lcdo) 
Special gauge — 

/ 

Barsi Light (Bdrsi Eoad to Pandharpnr) .... 


154 

87 


65 

37! 


681 

25 


38 


25 

1U 


121 } 

10 1 


Miles. 


3731 


261 

33 


Carried over 


. 6671 
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Miles. Miles, 
Brought forward . 667} 


Native States— 

Standard gauge — 

Ludhiana-Dhuri.- Jakbal (Imdbidna vid Dburi to Jakbal) , . 

Metre gauge — 

Jodhpora-Bickaneer (Bickaneer section) (Ehari to Lankaransar) . 9 

Oodeypore-Chitor (Debari to Oodoyporo) 6} 

Jpypore (Sanganer to Sewai Madhopur) ..... 72} 

Dhrangadhra (Wadhivan to Dhrangadhm) ..... 21 


Special gauge — 

Bajpipla (Baj Pardi to Nandod) . . . . . 

i Bewail (Bewail to Sutna) ...... 

Cooch Behav (Coocb Bebar to Alipore — Coocb Bebar-Santrabari 
extension — Native state section) 


17} 

31 

HI 


80} 


109| 


60} 


Total . 917 


Further details of the mileage sanctioned during 1897-98 will he found in 
the table given in Appendix B, pages xii and xi. 

After allowing for minor corrections of mileage, etc., the total mileage 
open and sanctioned on the 31 st March 1898 was : 


State lines woiked by companies . Miles 
State lines worked by the State . 

Lines worked by guaranteed com- 
panies ..... 

Assisted companies 
Lines owned by native states and 
worked by companies 
Lines owned by native states and 
worked by state railway agency 
Lines owned and worked by native 

states 

Foreign lines .... 

Total to the end of March 1898 . 


Standard 

gauge. 

4,500} 

5,163} 

Metro 

gauge. 

7,654 

740} 

Special 

gauges. 

56} 

28} 

Totai;. 

12,211 

5,932} 

2,722} 

877} 

507} 

105} 

2,722} 

1,490} 

709 

616} 

146} 

3,472} 

204 

• • • 

37} 

241} 

• • • 

• *« 

1,144 

73} 

167} 

1,311} 

73} 

14,177} 

10,735} 

542 

25,454} 


Details of the total sanctioned mileage on the 31st March 1898 will he 
found in Appendix A, pages ii to x. 

4i. The total length of railways open for traffic at the close of the previ- 
ous year, viz., on the 31st March 1897, was as 
follows : 


Open mileage. 


Standard Metro 

gauge. gauge. 


Special 

gauges. 


Totai. 


Miles . . 11,786} 8,3653 288} 20,390} 

The additional length opened for traffic between the 1st April 1897 and 
the 31st March 1898 -was as follows: 


State lines worked by companies . Miles 

State lines worked by tbe State . „ 

Lines woiked by guaranteed com- 
patiies • > < • • ^ 

Assisted companies . . . „ 

Lines owned by native states and 
worked by companies . . . „ 

Lines owned and worked by native 
states 

Foreign lines . ... „ 

Total length opened during 1897-98 „ 


Standard 

Metre 

Special 

Totai. 

gauge. 

gauge. 

gauges. 

49 

89} 

• • ■ 

138} 

til 

45 

... 

45 

400 

64} 

... 

' 464} 

IM 

»»• 

26} 

26} 


54} 


54} . 

... 

14} 

... 

14} 

449 * 

268 

26} 

743} 


Details of the mileage opened during 1897-98 will be found in the table 
given in Appendix 0, pages xiii and xiv, and the principal railways opened 
during the year are referred to in paragraph 7. 
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ADMINISTRATION REPORT TOR 1897-08. 


After allowing for minor corrections of mileage, the total length of rail- 
ways open, for traffic on the 31st March 1898 was : 


State lines worked by companies . 

Miles 

Standard 

gauge. 

3,791$ 

Metre 

gauge. 

6,6301 • 

Special 

gauges. 

Totax.. 

10,422 

5,1011 

State lines worked by the State 

79 

4,489 

644 

281 

Lines worked by guaranteed com- 
panies . . . . • 

„ * 

2,588 

• •• 

... 

2,558 

Assisted companies . . 

99 

584* 

237 1 

725 

8941 

Lines owned by native states and 
worked by companies 

7 ) 

G33 

1881 

98 

919} 

Lines owned by native states and 
worked by state railway agency . 

79 

124 

• •• 

22 

146 

Lines owned and worked by native 
states . . • • • 

99 

• • • 

8584 

OH 

952J 

Foreigu lines .... 

99 

• « • 

731 


731 

Total to the ond of March 1898 

99 

12,210 

8,6314 

3151 

21,1565 


Details of the open mileage on the 31st March 1898 will he found in 
Appendix A, pages ii to x. 

In addition to the above, there were 153-} miles of steam tramways working 
outside municipal limits. 

Appendix D on pages xv to xix shows the length of railways open at the 
end of the official years 1892-93 and 1897-98, also the progress made in open- 
ing railways during the years 1893-91 to 1897-98. Similar information for the 
calendar years wall be found in Appendix E, pages xx to xxiv. 

6. The mileage remaining under construction or sanctioned on the 31st 

Total mileago tinder con- March 1S98 Was as follows : 
struction or sunotionoa at 
the end of the year. 




Standard 

Metro 

Special 

Total. 



gauge. 

gauge. 

gauges. 


State lines worked by companies . 

Miles 

7084 

1,0235 

5G£- 

1,789 

State lines worked by the State 

7 ) 

6744 

961 

• •• 

7703 

Lines worked by guaranteed com- 






panies ..... 

>9 

1345 


... 

131-3 

Assisted companies 

7 ) 

2931 

270 

33 

5961 

Lines owned by native states and 






worked by companies 

79 

76 

4281 

CD 

553 

Lines owned by native states and 






wotked by state railway agency. 

79 

801 

... 

151 

951 

Lines owned and worked by native 






stales . . . . 

99 


2855 

73 

3585 

Total mileage under construction on 

• 





the 31st March 1898 . 

79 

1,9671 

2,104 

2265 

4,298 


Details of the mileage under construction or sanctioned on the 31st March 
1898 will be found in the table given in Appendix F, pages xxv to xxix, and 
the progress of work on the principal railways under construction is briefly ' 
noticed in paragraph 7. 

6, Subsequent to the close of the 1897-98, viz., from the 1st April 1898 
Additions to open mileage up date (It" tli May), the following railway has 

subsequent to the close of been reported to have been opened for public traffic, 

6 year vis., the ftae Bareli-llenares branch of the Oudk 

and Eohilkhand State railway (138-69 miles) on the 4th April 1893. 

7. The following gives a brief abstract of the important works completed 
important works completed, by the 31st March 1898, and the progress made 

und in progress. according to the latest reports received 

East Indian railway .— Work on the extension from Moghal Sarai to 
Gy a is well advanced, and with the exception of the bridge over the Soane 
river, it is expected that the extension will be opened for traffic early in 1899, 
'the Some river being crossed by a diversion. The construction of the Hatliras 
R i ™ brhas been com “eneed, andis "expected to ’ be completed' by Decern- 
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Bengal-Nagpur railway . — With the exception of the Bowreah-Howrah 
section, work has been continued on all the districts on the extensions from Sini 
rid Midnapore to Howrah and from Midnapore to Barang (Cuttack ltoad). 
Bails have been laid from Sini via Khargpur to Kola, from Khargpur to 
Balasore and from Cuttack to Dhanmandle. 

Indian Midland railway. — The first section of the Saugor-Katni extension, 
from Saugor to Damoh, was opened for traffic on the 26th March 1898, and the 
remaining length to Katni is expected to be opened in December 1898. 

North Western State railway. — Work has been in progress on the Indus 
bridge section. The abutments and four piers have been completed, and the 
remaining two piers in deep water, which will be founded on caissons sunk by 
the pneumatic process, nearly completed. 

The down line from Ab-i-Gurn to Kolpur was opened for traffic on the 
15th April 1897 ; from Kiamari to Piprf, on the 20th June 1897 ; and from 
Piprf to Kotri, on the 3rd May 1898. 

Certain works necessary to effect a junction with the Southern Punjab 
railway have been carried out at Samdsata and Bhdtinda. stations. 

Work has been in progress on the Lyallpur-Toba Tele Singh extension of 
the Wazirabad-Lyallpur branch, and that on the Kbanewal extension com- 
menced. 

Work on the Mdri-At.tock railway has been vigorously pushed forward, 
and it is expected that the lino will be opened for traffic about December 1898. 

Oudh and Ho hill'll and State railway . — The Rae Bnreli-Benares section 
was opened for traffic on the 4th April 1898, as stated in the preceding para- 
graph 6. 

Nostern Bengal Slate railway. — The down line between Banaghat and 
Poradaha was opened for traffic in sections between August and November 
1S97. 

Sanction has been accorded to tbe construction of a bridge over tlie Teesta 
river at Kaunin, 13 spans of 150-foot girders ; this bridge will extend the metre 
gauge, on the Rnngpore branch eastward, across the first of tbe large rivers 
approaching Assam. 

Work on tbe branch from Rajbdri to Paridpur is well advanced, and it will 
probably be opened for traffic in July 1S98. 

East Coast State railway. — The standard gauge line from Bezwadato 
Kistna Canal Junction was completed and opened for goods traffic on the 
15th July 1897. Work on 25 wells and- both the abutments of the Gddivari 
bridge at Rajabmui.dry has been in progress, and the approaches are well iu hand. 

Bezwada-Madras railway ( Enn ur-Bcz toada section). — Work is well in 
hand, and the railway is expected to be completed during j.898-99. 

Great Indian JPeninsula railway. — The construction of the Amalner- 
Jalgaon branch has been commenced. 

Bombay, Baroda and Central India railway . — Tbe new administrative 
offices opposite Church Gate Street station have been nearly completed. 

The down line between Miyagdm and' Itola was opened on the 15th 
September 1897 ; between Yirar and Palgbar, on the 1st December 1897 ; and 
between Palgbar to Diilianu Road, on the 17th January 1898; and it is expected 
that the length between Miyagam and Amrdoli will be shortly completed. 
The doubling of the line between Dahanu Road and Sachin has been taken in 
hand, and the earth woik is expected to he completed by June 1898. 

About 71 per cent, of tlie work of renewing tbe 60-foot Warren girders 
with steel-plate girders has been carried out. 

Madras raihoay. — The junction arrangements at Mdttupdlaiyam in con- 
nection with the Nflgiri railway have been completed. 

.Southern Punjab ( Delhi-Samdsata ) railway. — This line was opened for 
traffic on the 10th November 1897. 

South Behar ( Luclceeserai-Gya ) raihoay. — Earthwork has been practically 
completed, three-quarters of the bridges finished and piatehying commenced. 
With the exception of the bridge over the Phalgu river, 18 spans of 100 feet, 
which will he crossed by a diversion, the line is expected to he opened for 
traffic early in 1899. 


2 
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Hftrdwar-Dchm railway. — Work on the first 2 miles is well in hand, 
and that on the next 14. miles in progress. The lino will probably he com- 
pleted by December 1899. 

Tapti Valley railioay.—WovV has been in progress throughout the year, • 
and it is expected that the first section from Kankra Khari to Yydra will be 
opened for traffic in October 1898. 

Bin a- Goon a railway. — The work on the extension of this railway from 
G-oona to Bara is well advanced, and it is expected that the line will he opened 
for traffic before the end of 1898. 

Bengal and North-Western railway.— The Bliatni-Turtipur branch, which 
was closed during the rains, was re-opened on the 1st December 1897; the 
Salimpur-Barhaj branch was opened on the same date ; and the portion of the 
Nanpara-Katarnian Glult extension from Mohinpurwa to Kntarnian Ghat, 
on the 25th March 1898. The work between Bulrampur and Tulsipur is well 
advanced. 

The Ganges-Gogra Doab lines of the Company’s section are well advanced, 
and it is proposed to shortly open from Turtipur to Azimgarli ; and early in 1899 
from Mau to Benares, Ghazipur and Revel ganj. 

The works on the permanent bridge over the Gogra river at Bahramghat 
are well advanced, and it is expected to open the bridge for traffic early in 1899. 

’ The work on the Hajeepore-Katihar extension of the Tirhoot section has 
been in progress. 

Bajputana-Ma hoa railway. — Almost all the works at Ujjain station for 
the joint use of tho Rajputana-Malwa, Nagda-TJjjain and the Bhopal-Ujjain 
railways have been practically completed. 

Assam, -Bengal railway. — The portion of the main line from Akliaura to 
Badarpur, which was damaged by an earthquake in June 1897, was re-opened in. 
sections between tho 20th J uly and 18th October 1897. The section from 
Gauhati to Jamuna.Mukh will probably be re-opened, with the Jamuna Mukh- 
Lanka and Badarpur-Silchar sections, by the beginning of 1899. 

Burma railways. — The length from Moyoung to Myikyina was opened for 
goods traffic on the 1st January 1898. 

On the Mandalay-Kunlon railway, work has been in progress since April 
1897 on the first four divisions of the railway (up to mile 200), hut in August, 
it was decided, owing to the stoppage of work at the Gokteik gorge, not to carry 
on works too far ahead, and the fourth division has been abolished, construction 
being restricted to the length between Myohaung and Lnsliio (180 miles). Bair 
progress has been made throughout, and tho first section from Myohaung to 
Sedaw was opened for goods traffic from the 1st January 1893. 

Shadipalli-Balotra railway ( British section). — This railway, which 
extends from Hyderabad (Sind) to the Jodlipore frontier, has been sanctioned 
and work has been started. 

A limed ahad- PardnGj railway. — The section from Ahmedabad to Talod 
was opened for traffic on the 1st May 1897 ; from Talod to Pnranlfj, on tho 2nd 
July 1897 ; and from Parautfj to Idar-Ahmednagav, on the 23rd October 1897. 

Brahmapntru-Sultanpur railway. — Work on this railway has been in 
progvess, and the section from Sultanpur to Bogra will probably he ready by 
October 1898 ; from Bogra to Gar Fatelipur, by the ODd of February 1899 ; and 
from Gar Fateh pur to Kamarjani near Kaliganj, by the end of June 1899. 

Mymemwgh-Jamdlpur-Jagunmthganj railway. — The section from Mymen- 
singh to Jamdlpur is well in hand, and will probably he ready by Juno 3 898; 
the section from Jam&lpur to Bausi is expected to he ready ’by January 1899 ; 
and from Bausi to Jagannathganj, by July 1899. • 

Segowlie-Baksanl railway. — The earthwork', bridgework and platelaying are 
approaching completion. 

NUgiri raihoay. — All work on this railway, except rack platelaying 
and girder erection, has been practically completed. * 
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Birur-SMmoga railway. — This line is expected to be opened for traffic by 
the end of December 189S. 

Eyclerabad-G oddvari Valley railway. — Work has been put in band from 
Manmad to Jalna (Northern section) and from. Secunderabad to Nander 
(Southern section). The earthwork on the Northern section has been practically 
completed, and the earth worlc.and bridging on the Southern section is well 
advanced. 

Jodhpore-BicJcaneer railway. — Work has been in progress on the Native 
state section of the Shadipalli-Balotra railway, and the section is expected 
to be opened for traffic early in 1899. 

The portion of the Bickaneer-Lankaransar section of the Bickaneer- 
Bhatinda extension, from Biclcaneer to Khari, has been practically completed, 
and is expected to be opened for traffic shortly, and the extension from Khari 
to Lankaransar, by the end of 1899. 

Oodeyporc- Ckitov railicay. — The construction of an extension of this 
railway from Debari to the Ahr bridge, near the capital of Oodeypore, has been 
sanctioned, and it is expected to he completed by the end of 1898. 

Bhrangadhra railway. — This railway, connecting Dhrangadhra with Wadh- 
wan Junction, has been sanctioned ; half the earthwork has been completed, the 
bridges are well in hand and stations and buildings in progress. It is expected 
that the line will shortly be opened for traffic. 

Kdrailchal'J? eralam railway. — This railway was opened for passenger 
traffic on the 14th March 1898. 

Gaeltwar's Dabhoi. — The Vislivamitri-Padra section was opened for traffic 
on the 1st July 1897. 

Rojpipla railioay. — The section from 'Anklesvar to Raj Pardi was opened 
for traffic on the 1st July 1897 ; and work on the remaining section from Raj 
Pardi to Nandocl has been in progress. 

Gooch Behar railway. — The extension from the right bank of the Torsa 
river to the town of Coocb Behar will probably be opened before the ensuing 
rains, with a ferry across the river; and a further extension towards Santrabari 
has been sanctioned, and is expected to he opened for traffic by the end of May 
1899. 

( Tioalior-Sipri railway. — This line is expected to he opened for traffic by 
March 1899. 

8. The following were the principal events during the official year 
^ . . , . 1897-98 : 

Principal events. 

The ConfeTence of 1897 referred to in the last report also discussed the 
g'eneral question of the merits of light commercial feeder railways and the 
gauge which should be adopted for them, and also for Military light lines. 
The conclusions of the Conference and their recommendations have been 
forwarded for the consideration of Her Majesty’s Secretary of State for 
• India. 

No new railways were sanctioned during the year under tlie “ Branch 
line terms ” resolution of 1896, hut negotiations in regard to the following 
branches have been in progress : 


Gogri (Mansi) Bhapfcialii 



• • 


Miles. 

80 

Bhagalpui - Bansi • Bnidyanath 



• • 


69 

Ahmadpur-Bnidjanath . . 



* • 


63 

Laksam-N oakhn li-Ieh akkali 





33 

Amrit c ai-Tain Tarnn-Sarliali 



• » 


30 

Jullundur-IIoshiarpur .... 
Mutupct- Avadayai kovil 

» 


• • 


24 

• 


■ • 


45 

Kalka-Simla ..... 

. „ 


• • 


68 

Coon&or-Ootacamuud extension, Nilgiri railway 


* • 


12 

Maduia-Pamban ..... 



• * 


200 

ICurnooi Road branch , 





36 

Bezvrada-Mosubpatam .... 



• • 


44 

Sabarmnti Dholka .... 



• • 


33 

Narind-Kapadvanj .... 

• 


• • 


28 

Uhnndipur Taki ..... 

• 


* 


39 



8 


ADMINISTRATION REPORT TOR 1897-98. 


A severe earthquake occurred on the l‘2th June, and resulted in consider- 
able damage to the Eastern Bengal, Assam-Bengal, Bengal Dooars, Cooch 
B6liar an d°Cherra- Company ganj railways. ' 

During’ June to November, the North Western State railway was fully 
occupied in’ the movement and concentration of troops, animals and stores in 
Connection with the military operations on the North Western Frontier. 

The maintenance of the Bezwada extension railway was taken over by 
the East Coast State railway from the Nizam’s Guaranteed- State railway, from 
the 1st January 189S. 

On the 1st January 1897, the working of the colliery line to the Makum 
coalfields of the Assam Hail way and Trading Company Limited (Ledo and 
Tikak-Margherita colliery) was taken over by the Dibru-Sadiya railway and 
opened for goods traffic. 

9 Including unfinished lines, the total capital expenditure on all railways 
capital outlay and cost per up to the 31st December 1897 amounted to 
milo. Bs. 276-32* croros, thus : 



Standard 

Metro 

Special 

TJn citified 

Tot ad. 


gouge. 

gauge. 

gauges. 

expenditure*. 



Rs. 

Its. 

Its. 

Hs, 

K«*. 

Crores . 

. 205-40 

09-13 

1-00 

0-73 

270-32 


In addition to this, Bs. 0-80 crorcs were expended on collieries and on 
surveys completed and in progress, making up the total expenditure on rail- 
ways under all heads to Rs. 277T2 crores.f Of this, the capital outlay on open 
lines, including steam-boat service and suspense accounts, amounted to : 


Standard Metre Spccinl 

gauge. gauge. gauges. 

' Its. Rs. J!«. 

Crores ..... 195-48 03-00 1'03 

The average cost! per mile of railway open was as follows : 

Standard Metre 

gauge. gauge. 

Its. its 

1, 50,025$ 71,529$ 

The cost per milo of single track, including sidings, was : 

Its. R". Rs. 

1,20,057 63,3 1G 32,019 


Totai. 

R-. 

259-57 


Specinl 

g'lUgCS. 

Its. 

33,98k 


Graphic diagram. 


10. The graphic diagram published with this report shows the open mile- 
age, capital outlay, gross earnings, working ex- 
penses and net earnings of all railways from the 

commencement of operations to the end of 1897. 

11. The map published with this repot t shows the railways constructed. 
Map showing railways con- oi’ sanctioned for commencement up to tho 31st 

structed or sanctioned. March 18 b 8 and the gauge of each line. 

12. The gross earnings during the calendar year were Us. 25,59,51,692, 

Gross earnings. against Rs. 25,30,69,4.25 during 1S9G as follows : 


1&96 

1897 


Standard Metro Special 

gauge. gauge. gauges. 

Rs. Rb. v Rs. 


18,70,75,292 0,49,97,745 15,S7,38S 
18,9(1,77,909 0,53,14,984 15,58,799 


Totai. 

Rs. 

25,30,00,425 

25,59,51,692 


Difference . +20,02,017 +3,17,289 — 28,589 +22,91,267 


* Including interest on capital during construction, which in tlic case of the Bengal and North -Western (company’s 
section), tho Uchli-Uniballa-ICnlka, the Lucknow-Bareilly section (Rohilkund and Kuraaon) and tho Rcngnl Dooars 
railways, was charged to the capital account of thoso linet. 

Rs. 

+ As per details in Clinpter VU, paragraph 1 285-21 crores. 

Deduct— 

Total difference ns per foot-note § on tlio first and second pages of statement 

No. 17, dno to premia on lines purchased . . . . . &-09 ‘ n 


Total 


277-12 


t On ontlay charged to final heads of account, excluding steam-hoat. 

•a § The tnlleages on which these are calculated include 1.273J miles of standard, and 101 miles of metre gaugo lino 
aid with two or more tracks. For details seo statement No. 32. b h 
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Of the total gross earnings during 1897, 73-87 per cent, was earned by 
the standard gauge lines, 2o - 52 per cent, by the metre gauge, and the balance, 
0‘6l per cent., by the special gauge lines. The following figures show the 
distribution of the earnings under the main heads of account : 



Standard 

Metre 

Special 

Totai. 


gauge. 

Rs. 

gauge. 

Rs. 

gauges. 

Rs. 

Rs. 

Coaching 

6,14,73,526 

2,64,25,836 

6,89,386 

8,85,88,748 

15,87,58,826 

Goods 

12,18,99,478 

3,60,58,010 

8,01,338 

Miscellaneous, in- 
cluding steam-boat 

57,04,905 

. 28,31,138 

68,075 

86,04,118 

Total 

18,90,77,909 

6,53,14,984 

15,58,799 

25,59,51,692 


13. The number 

, Passenger trade. 


of passengers carried as compared with the previous year 
was as follows : 


1896 . 

1897 . 

Decrease • . 

Standard 

gauge. 

No. 

103,326,920 

94,897,070 

Metro 

gauge. 

No. 

56,482,215 

55,478,448 

Special 

gauges. 

No. 

1,008,132 

888,298 

Total. 

No/ 

160,817,267 

151,263,816 

8,429,850 

1,003,76? 

119,834 

9,553,451 

And the passenger-miles : 




1896 . Miles 

4,301,967,166 

2,099,289,764 

26,351,210 

6,427,608,140 

1897 . 

3,921,890,554 

1,985,118,059 

23,938,368 

5,930,946,976 

Decrease „ 

380,076,612 

114,171,705 

2,412,847 

496,661,164 

The passenger earnings were : 





Standard 

O'juirrp 

Metre 

rrnrtrrp 

Special 

Total. 


b au b*- 

Rs. 

Ks. 

b uu h L3 ' 

Rs. 

Rs. 

1896 . 

5,63,60,080 

2,52,08,717 

*6,40,930 

*8,22,04,727 

1897 . 

5,15,58,302 

f2,40,71,696 

*5,91,742 

*17,61,94,584 

Decrease . 

48,06,778 

11,32,021 

49,188 

59,87,987 

The earnings from other coaching traffic were as follows : 


1896 . 

75,74,610 

21,46,987 

96,568 

98,18,165 

1897 . 

99,20,224 

23,54,140 

97,644 

1,23,72,008 

Increase . 

23,45,614 

2,07,153 

1,076 

25,53,843 


14-. The aggregate tonnage of goods, material and live-stock carried was 

33,698,617 tons against 32,471,335 tons in 1896 as 
follows : 


Goods trade. 


1896 . . Tons 

1897 . . „ 

Standard 

gauge. 

24,316,903 

25,323,367 

Metro 

gauge. 

7,999,668 

8,207,721 

Spccil 

gaugeas. 

154,764 

167,529 

Total. 

32,471,S85 

33,698,617 

Increase . „ 

T, 006, 464 

208,053 

12,765 

1,227,282 


The goods ton-mileage being : 

Standard 

gauge. 

1890 . .Miles 3,661,861,796 

1897 . . „ 3,812,273,077 


Metro 

gange. 

921, 841, 138 
966,119,061 


Special 

gauges. 

5,010,090 

5,444,529 


Total. 

4,588,716,024 

4,813,836,667 


Increase . „ • 180,411,281 44,274,923 


434,439 225,120,643 


* Including tlio earnings from other coaching traffic on the Jorhdt State railway. 

t Including the total coaching earnings of the Jamnagar railway for tho lst-half of 1897, Es. 22,156, os details 
are not furnished, 
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The goods earnings -were : 

Standard 

gauge. 

Rs, 


Metro 

gauge. 

Rs. 


1896 

1897 


11,82,08,245 8,51,23,521 

12,18,99,478 3,60,58,010 


Special 

gauges. 

Rs. 


Totat,, 

Rs. 


8,19,739 15,41,51,505 

8,01,338 15,87,58,826 - 


Difference . 


+ 36,91,233 +9,34,489 


— 18,401 +40,07,321 


Excluding the traffic of the special gauge lines, the total quantity of 
general merchandise carried was 20,029,281 tons, or 1-83 per cent, more 
than in 1896, and the freight received aggregated Rs. 13,07,94,408, being 1-42 
per cent. more. 

Including materials and stores carried for home lines, military stores, 
and coal and live-stock for the public, the gross weight lifted showed an in- 
crease of 1,214,617 tons, or 3*76 per cent., and the earnings of Rs. 46,26,722, 
or 3‘02 per cent. 

Approximate earnings, first 15. The total earnings for the first quarter of 

quarter, 1898. 1898 were higher than in the first quarter of 1897, 

but lower than in the first quarter of 1896 : 


1st quarter of 189G 


j) 


i) 


1897 

1898 


Standard Metro 

gaugo gauge. 

Rs. Rs. 

5,38,59,865 1,64,83,473 

*4,93,45,894 *1,55,05,669 

5,44,90,000 1,54,02,900 


Special 

gauges. Totax. 

Rs. Rs. 

3,79,650 7,07,22,990 

*3,55,109 *6,52,06,072 
3,03,200 7,01,90,100 


The figures relating to each railway separately will he found in Appendix 
G, pages xxx and xxxn. 

16. The total working expenses amounted in 1897 to Rs. 12,61,11,631 


Working expenses. 

against Rs. 
follows : 

12,19,76,876 

in the 

previous year as 


Standard 

Metro 

Special 

Totax. 


gauge. 

gauge. 

gauges. 


Rs. 

Rs. 

Rs. 

Its. 

1896 

8,82,45,511 

3,28,01,493 

8,69,871 

12,19,76,875 

1897 

9,06,13,390 

3,85,77,753 

9,20,482 

12, 5), 11,631 

Increase 

23,07,885 

7,16,260 

50,611 

81,34,756 


The percentage of expenses on gross earnings under the several depart- 
i mental heads was as follows : 



Standard 

Metro 

Special 

Avorngo of 


gauge. 

gauge. 

gauges. 

oil lines. 

Maintenance .... 

12-73 

12-40 

13-35 

12-65 

Locomotive .... 

15-67 

16-21 

18-50 

15-83 

Carriage and wagon 

4-59 

4-16 

6-05 

' 4-49 

Traffic ..... 

7*95 

9-00 

10-30 

8-23 

General 

4-43 

7-29 

8-93 

5*19 

Steam-boat, special and miscel- 
laneous, and rent of leased 
lines . . * . 

2-09 

1-94 

3-46 

2-05 

Contribution to Provident Fund 

0-46 

0-41 

0-46 

0-44 

Total 

47*92 

51*41 * 

59-05 

48-88 


17. The net earnings realised were Rs. 13,08, 40,061 against Rs. 13.16,83,550 

• _ -» 1 w *33 


Net earnings. 

in 1896 as under : 



1896 . 

1897 . 

Standard 

gaugo. 

Rs. 

. 9,88,29,781 
. 9,84,64,513 

Metro 

gauge. 

Rs. 

3,21,36,252 * 
3,17,37,231 

Special 

gauges. 

Rs. 

7,17,517 

6,38,317 

Total. 

Rs. 

13,16,83,650 

13,08,40,061 

Decrease 

3 , 65,268 

3 , 99,021 

79,200 

8 , 43,489 


• Revised figures, 
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18. The statistical return on the capital expenditure * on open lines, in- 


Beturn on capital, 

eluding steam-boat service 
compares as follows : 

and 

suspense accounts, 


Standard 

Metro 

Special 

Average of 


gauge. 

gauge. 

gauges, 

all lines. 

1896 . 

. . 5-17 

5-27 

7-76 

5-20 

1897 . 

. . 5-03 

' 6’05 

6-21 

5-04 


the State of working the Indian railways for 


Financial results. 


19. The financial results to 

the financial year 1897-98 are not yet accurately 
known, hut the following statement gives the 
■figures of the revised estimate for 1897-98 as compared with the actual figures 
for the preceding year. These last-named figures are given in detail in state- 
ments Nos. 1 to 4 at the end of this chapter : 


Xosses — 



1896-97. 

1897-98. 


Its. 

Its. 

Guaranteed railways 

1,41,03,700 

1,82,75,000 

1 State railways, military, open 

58,38,030 

52,26,000 

State railways, military, unopen . 

5,67,030 

6,96,300 

State railways, commercial, open . 

63,07,000 

13,45,000 

State railways, commercial, unopen 

7,98,890 

15,26,700 

Total losses . 

2,76,15,550 

2,20,69,000 

-Gain — 

State lines leased to companies 

—89,83,320 

—8 9,29,000 

State lines worked by companies 

1,17,69,100 

1,68,88,000 

Gain 

27,85,780 

73,59,000 

Apparent net loss 

2,48,29,770 

1,47,10,000 

Add — Charges debited to — 

39 — Guaranteed companies — Land and supervision 

i 2,80,830 

. 2,86,000 

40 — Subsidised companies — Land, interest and 

subsidies 

8,50,200 

11,08,000 

4-1— -Miscellaneous railway expenditure 

6,39,010 

2,36,000 

Total apparent charge 

2,65,99,810 

1,63,40,000 


'The interest charges for the East Indian, Eastern Bengal, and North 
"Western railways for 1896-97 include annuities paid in England, which comprise 

a contribution of about 38§* lakhs of rupees for 
sinking funds, which will redeem the capital at the 
expiry of the periods during which the annuities 
are to run. Deducting this sum from the charges 
incurred during the year on the railway account, 
the charge to the State during 1896-97 in connec- 
tion with the ; entire Indian railway system will 
stand at about 227-g- lakhs of rupees. The con- 
tribution on account of sinking funds in 1897-98 
' amounted to about f 37§ lakhs, and deducting this amount in the same way, 
the net charge to the State will amount to about 125f lakhs of rupees. 

If interest on lines under construction were also excluded from the above 
figures, the charges to the State on account of the whole of the railways in 
India open to traffic in 1896-97 would be about 2091 lakhs, and in' 1897-98, 
about 93 lakhs of rupees. 


* East Indian railway 
Eastern Bengal railway 
North Western railway 


f East Indian railway 
Eastern Bengal railway 
North Western railway 


Laths. 

23-59 

2-68 

12-42 

38-69 

22-98 

2-61 

12-06 

37-05 


* Tho capital expenditure here referred to is that shown in Chapter VII, statement No. 22, which is that expended 
on lines open for traffic. 
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The charges on. account of guaranteed railways are attributable to the high 
rate of the interest guaranteed ; to loss by exchange in paying in sterling in 
England the interest on the capital cost of the lines ; and to the fact that the 
Companies’ share of surplus profits is, under the contracts, calculated on the 
supposition that earnings could be remitted in payment of interest at a rate 
of Is.lOd. the rupee. 

The State has to continue to pay interest at the guaranteed rates until 
the contracts terminate, and it is consequently unable to obtain any 
advantage from cheaper money and the improved credit of the country: 
that is to say, where the State could now raise money at a little over 
2b per cent, to pay off loans raised at higher rates of interest, it has to 
continue paying interest at a high average rate of about 4f per cent, on the 
capital raised by the guaranteed companies ; and, owing to the fall in exchange, 
the sterling interest charges if converted into rupees at the average rate for 
1896-97 gives a percentage of about 7 on the total capital raised converted at 
the contract rate of exchange. 

Had it been possible to remit the earnings at the contract rate of 
exchange, the result to the State of the working of the guaranteed railways 
would have been a charge of Es. 17,87,810 in the year 1896-97 instead of a 
charge of Es. 1,41,03,700 as shown above. 

The direct annual loss or gain to the State from railway outlay from 
1858-59 up to 1876-77, and during each financial year from 1877-78 to 1897-98 
will be found in statement No. 5 on pages 16 and 17. 


Statement No. 1. 

Guaranteed railways. 

Results to the State of working for the official year 1896-97. 






INTEREST CHARGES POR 1896-97. 



Classifi- 

cation 

No. 

/ j 


Capital 

Capital 

Steeling (paid in 
England). 



Net 

receipts for 
1890-97, 

Gain or 
loss 

(•f or — ). 

RAILWAY. 

raised to 
the end of 
1896-97. 

withdrawn 
to the end 
of 1896-97. 

Amount. 

Converted 
at tbo 
average 
rate of 
exchange. 

Interest 
paid in 
India, 

Total. 

less share 
of surplus 
profits 
paid to 
companies. 



f 

£ 

£ 

£ 

Rs, 

Es, 

Es. 

Es. 

Rs. 

XVIII 

Gbeat Indian Peninsula . 

25,737,525 

25,523,883 

1,197,890 

1,98,94,900 

18,370 

1,99,18,330 

1,05,35,760 

— 33,77^70 

XIX 

Bombay, Bahoda and Cen. 
teal India. 

9,517,768 

9, 523,901 

480,340 

71,47,230 

66,170 

72,03,400 

58,43,G50 

—13, 59; m 

XX 

Madeas' .... 

11,007,181 

11,126,294 

632,737 

88,47,880 

7,710 

88,55,690 

54,89,210 

/ 

—33,66,380 


Total . 

46,322,474 

46,174,078 

2,100,967 

8,58,90,070 

82,250 

3,59,72,320 

2,18,68,620 

(a) 

—1,41,03,700 


(a) This loss does not inclodo charges for land and controlling establishment in connection witb guaranteed enterprise (amounting to 
Es. 2,80,830) met by Government in 1 890-97. 
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Statement No. 2. 

>j State lines leased to companies. 

{Imperial lines constructed icith capital raised by, or supplied to, companies under contract with the 

Secretary of State.) 

M 

Hesults to the State of working for the official year 1896-97. 


X 


Sul)* 


INTEREST CHARGES FOR 1896-97. 



Classifica- 
tion K o. 

* 


capital, in- 
cluding: 
advances 
by tho 

Capital 

outlay 

Sterling (paid in- 
England). 


. 

f 

r et receipts 
or 1B9G-97, 
less share 
aid to com- 
panies. 

Gain or 

RAILWAY. 

Secretary 
of Stato 
under Act 
51 Yio., 
cap. 5, 
to the ond 
of 189C'07. 

to the 31st 
March 

1897. > 

Amount. , 

Converted 
at tho aver- 
age rate of 
exchange. 

Charged in 
India. 

1 

P 

Total 

loss 

( + or—). 



£ 

Rs. 

£ 

Rs. 

Rs. 

Rs. 

Rs. 

Rs. 

II 

Bengal Central 

1,000,000 

1,11,78,200 

33,750 

5,60,530 

... 

5,60,530 

2,42,870 

—3,17,650 

III 

Bengal-NAgpur 

7,777,628 

11,61,96,970 

260,950 

43,33,950 

3,68,600 

47,02,640 

26,03,780 

— 20 , 98 , SCO 

IV 

( 

Indian Midland 

7,351,775 

9,53,3S,720 

253,149 

42,01,330 

. 43,090 

42,47,470 

19,57,700 

— 22 , 89 , 710 , 

V XL 

Lucknow-Bareillt section 

(Rohilkund and Kuaiaon) 

160,837 

(a) 39,20,700 

1 

... 

1,51,480 

1,51,480 

i 

1 


J. 

J 

Outlay by the State on the 
BAEEILLY-PiLIUHIT AND LlICK- 
now-Sitafur-Seramau rail- 
ways PRIOR TO TRANSFER 


51,21,140 


' 

2,04,850 

2,01,850 

1 

l. 2,08,760 

-87,57 0 

XLIII 

Southern Makratta 

(1)6,603,957 

(5)8,01,80,660 

221,735 

3G,82,G50 ! 

... 

36,82,650 

t 21,09,870 

1 

(c) 

-22 , 35,920 


Outlay by the State on the 
Bbllary-Kistna section 


1,65,78,410 

- 


C, 03, 140 

(c)6, 63,140 

1 

j 


XLV 

Mysore section (Southern 
Mahratta) . 

1 

1,221,000 

1,47,16,050 

48,000 

7,97,200 

... 

7,97,200 

'I 

■ 


Refund by the Mysore Dar- 

BAP. OF NET CnARQE FOR IN- 
TEREST ON CAPITAL EXPENDED 

on the Mysore railway 


• 


... 

—2,40,520 

-2,40,520 

> 4,92,200 

-04,480 

J, f 

Assam- Bengal— Part I 

... 

31,00,070 

... 

... 

1,15,820 

1,15,820 

■> 



Assam-Bengal— Part II . 

2,015,385 

3,15,78,310 

67,242 

11,16,780 

... 

11,16,780 



XLYIII - 

\ 







)- — 10,780 
1 

—IS, 83, COO 

s 

Assam-Bengal— Part II— Out- 

LAT AGAINST ADVANCES MADE IN 
India by the State under the 
HEAD “ 48 ” 


2,15,03,480 

... 

... 

6,40,220 

6,40,220 

J 


f 

Burma— Company’s account . 

1,830,46: 

! 48,19,730 

19,085 

3,16,970 


3,16,970 

'l 


XLIXj 

. Burma— Government account 

... 

7,87,25,520 

... 

... 

31,12,971 

) 31,12,970 

j- 31,24,420 

-5,520 


Total 


48,32,03,560 

903,911 

1,50,12,400 

50,59,740 


1,10,88,880 

—89,83,320 


\ (a) Including outlay from advances made in India. 

/ (6) Including the Bcllary-Eistna section since the date of transfer from tho State, I'is., tho 1st January 18SS. 

(c) Tho outlay on tho Bellary-Kistna section by tho Stato, representing the amount expended up to the 31st Dc~ombcr_lSS7 and liabilities incurred up 
to that dato and subsequent law charges, was not taken over by tho Company, so that tho interest on this capital must bo taken into account 
in stating the loss to tho Stato on tho Southern Mahratta railway. 
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ADMINISTRATION RETORT POR 1837-98. 


Statement No. 3. 


State railways (Commercial). 

Results to the State of working for the official gear 1890-97. 


r 



INTEREST CHARGES TOR JSTO-W. 



Classification 

RAILWAY. 

Capital 
outlay to the 

SiEM.itffl (ran) in 
ENOUND) INTtBMT AND 
iNNcrrr. 



Net receipts 
for IS^a 07. 

Gain or 1cm 
(+ or—). 

No, 


1697. 

Amount, 

Converted at 
tho average 
rate of 
exchange. 

Inuia. 

Total. 


Commercial linos and 
collieries. 

Rs. 

£ 

Its. 

Bs. 

Rs. 

Rs. 

4 

Its. 


(1) Open for traffic or (corking. 








XI 

North Western— 

COMMERCIAL SECTION 

(a) 

33,92,05)'! 30 

570,498 

91,75,020 

82,02,770 

1,70,77,790 

1,22,79.370 

—C3,OS,420 

l 

XII 

HYDERABAD-SiUDIPALLI . 

18,29,860 

-... 

... 

72,180 

72,180 

5S.230 

- 73,03, 

XIII 

& 

LI 

| OtTDIt AND ROUTLKUAND 

11,82,93,700 

(«) 

12,11,08,100 

327,002 

51,31,900 

5,81,540 

00,10,500 

08,83,570 

—23^1,130 

XIV & L 

Et STEEN BENGAL .... 

155,591 

23,81,160 

33,19, 130 

59,01,590 

89,63,190 

+30,61,000 

IX & XVI 

East Coast (3) .... 

5,77,30,120 

... 

... 

22,51,750 

22.51,750 

6,27,500 

— 10,21,230 

LXXX 

JonniT 

8,95,030 


... 

31,000 

31,500 

10,170 

— JjiCSO 


CnEEEA COHPANYOANJ . 

7,73,770 

»•* 

... 

31,110 

31,110 

1,070 

— 30,0-10 


Umaeia Colliery .... 

11,05,930 

... 

... 

45,220 

45,220 

— 5,520 

— 33,510 


Waeoea Collieex 

19,32,000 


«*» 

78,520 

78,520 

1,72,030 

+ 91.410 


Total open State railways 
(commercial) 

01,29,41,310 

1,033,151 

1,74,91,140 



2,5$, 03,280 

— 03,07 f 00 


(2) Unopen lines and miscellaneous 
charges. 







\ 

XVII 

Bezwada-Madras (EnkCr-Bezwada 
section) 

91,08,950 

... 

««• 

2,20,-iGO 

2,20,400 

... 

f. 

— 2,20,430 


BAOBAEI-FAEforCE (EASTERN BEN- 
GAL) 

23,130 

IM 

... 

4G0 

400 

... 

— 460 


Rab Baeeli-Besaees 

31,57,710 

• •• 

... 

76, GOO 

76.0GO 

... 

— 70,660 


G5dItabi Bbidge (East Coast) 

1,72,800 

• •• 

... 

3,400 

3,400 

... 

— 3,460 


LYALLTNE-KniNETYAL 

00,390 

... 

... 

1,210 

1,210 

... 

— J,210 


JULMNDER-Hosni ARTUR . 

10,890 

... 

... 

340 

310 

... 

— 340 


LCDIIIANA-FcROZEPtm 

22,540 



450 

450 

... 

— 450 


KOTEI-RODBI CHORD LINE 

1,20,04,100 


... 

3,92,130 

3,92,130 

... 

— 3,02,130 


Stores Suspense balances , 

12,55,9.80 

... 

... 

20,700 

20,700 

... 

— 20,700 


Petroleum operations, Baluciiis* 
TAN ...... 

1,19,100 

**» 


4,770 

4,770 


— j,rap 


Nagpur-Chhatisoabh Depreciation 
Account . 

0,57,030 

... 

... 

20,2S0 

20,280 


V 

— 20,250 


VlEAOATATAlI-RAirUE* . 

2,45,010 

... 

... 

9,800 

0,800 

... 

— 0,500 


BiLASruE-ETiwAn survey- . 

75,14.0 

... 

... 

3,000 

3,000 

... 

— 3,000 


RiNAGlUT-BnAGWANGOLA* 

3,02,4-40 

... 

... 

12,090 

12,090 

... 

— IS, 000 


Southern Maixeatta (depreciation 

on WORKS, ETC.) .... 

0,27,070 

... 

... 

21,080 

21.0S0 

... 

— 21,030 


Total bnoten state bail- 









ways(commeboial), etc. . 

2,81.68,550 

... 

... 

7,98,890 

7,98,890 

... 

— 7, 05,500 


Total open and bnopen state 

RAILWAYS (COMMERCIAL) 

67,11,09,800 

1,053,151 

1,7-4,91,140 

1,G1,18,910 

3,29,10,030 

£,5S.03,2GQ 

—71,06,700 


(a) Capital Outlay- 

Commercial section as above ♦ . , 

Military section as in statement No. 3*A, * 


Rs. 

33,02,05,-1 50 
11,29,00,050 , 


North Western 
railway. 

Ha. 

*15,20.00,100 


Eastern Bengal 
railway. 

Rs. 

12,11,03,100 


Deduct premium 

Amount shown ns capital in tlic published finance accounts ol the Government of 
India 


2,93,33,040 


1,13,04,370 


• * • * * • *> • • * • * • 45,27,59,0C0 10,07,43,730 

Abandoned OT?nabcymc l c° nai0n 0t thC EUt C ° lst Siato lan,r3 5'* ' vl) teli h worked by Hi, Hlgbncis the Sizin’* Guaranteed State Ratltray Company." 
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Statement No. 3-A. 


State railways (Military). 


V 

/ ' 



- 

INTEREST CHARGES FOR 1806-07. _ 



Classification 

No. 

RAILWAY. 

Capital 
outlay to the 
31st March 

Steeling (paid iir 
Exgland) interest and 

ANN CITY. 

Charged in 
India. 


Net receipts 
for 189G-97. 

Gain or loss 
(+or-). 

- 


1697. 

1 

Amount. 

Converted at 
the average 
rate of 

I exchange. 

Total. 




Military lines. 

Es. 

£ 

| Rs. 

Es. 

Es. 

Es. 

Es. 

XI 

• (1) Open for traffic. 

North Western — 

Military section* . 

14,28,90,G50 


1 

I 

j 

53,31,850 

63,31,850 

—5, OB, ISO 

— 5S, 35,030 


Total own state railways (mill 
tary) 

14,28,90,(150 

... 


63,31,850 

53,31,850 

—5,06,180 

-5S, 38,030 

V 

(2) Wnopen tines, etc. 

Mam- Attorn . 

.1,13,19,420 



3,70 930 

3,7G,930 

• 

-3,76,030 


FeONTIEB RAILWAY RESERVE MATE- 
RIA! 

43,90,340 


... 

1,75,390 

1,76,390 


—1,75,390 


Peshawar railway reserve mate- 
rial 

3, (57,700 

... 

... 

14.710 

14,710 

... 

— 11,710 


Total unopen state railways 
(military) 

1,00,77,520 

... 

... 

5,67,030 

6,67,030 

... 

—5,67,030 


Total oten "and ukopen state 

RAILWAYS (MILITARY) . 

15,89,08,170 

... 

... 

58.98.8S0 

58,98,880 

— 5, 06, ISO 

—64,05,060 

, 

Grand total, state railways 

(COMMERCIAL AND MILITARY) 

83,00,78,030 

1,053,154 

1,74,91,140 

2,13,17,790 

3, 88, OS, 930 

2,52,97,080 



* Including the lino from Ruk to Chimin and tlic Quetta loop. Sibl to BostSn t-ii Bolan and Quetta; the Sind-Sagar line from Lila MfisA to Sher Shah junction -with 
branches : and the lines from Golra to KhusAlgarh and Muzaffarabad junction to fiber Shah, the late Salt branch, metro gauge, the Jlionwdli-Stdri branch railway and tho Mushkat- 
Bolan railway. 


Statement No. 4. 

State railways worked by companies. 

Results to the Slate of working lines constructed or purchased hy Government and worked 

by companies f or the official year 1896-97. 




- 

INTEREST AND ANNUITY CHARGES 

FOR 1696-97. 




RAILWAY. 

* 

Capital outlay 

Stealing (paid in England). 



Net receipts 
(less surplus 


No. 

March 1697. 

Amount. 

Converted at 
tho average 
rate of 
exchange. 

Charged in 
India. 

Total. 

shareholders) 
for 1696-97. 

I + or 



Ks. 

£ 

Es. 

Es. 

Bs. 

Es. 

Es. 

i 

East Indian 

(«) 

42,33,85,310 

1,494,614 

2,48,23,040 

29,56,890 

2,77,79,930 

3,60,18,950 

+82,39,020 

V 

BirorAL-lTATisi (British section) . 

- (i- 

23,45,890 

93,260 

93,260 

1,99,740 

62,750 

—30,510 

A VII 

Wardiia Coal 

49,96,330 


... 

1,99,740 


— 1,15,880 

J VIII 

Dhond-ManmXd .... 

1,13,89,550 



4,55,170 

4,55,170 

3,67,309 

—87,780 

Jr x 

J 

Madras-ErnOr section (Bezwada- 
Madras) ...... 

5,82,050 

... 

... 

23,090 

23,090 

10,190 

—12,900 

XXXIX 

Bengal 'and North-Western— 
Tirhoot section .... 

2,58,G7,090 



10,32,340 

10,32,340 

12,77,300 

+2,44,9G0 


Tiehoot extensions 

15,75,630 


... 

32,190 

S2,190 

—32,190 

r \ 

XLI ) 

Baitutana-Malwa, including 

Godhka- It utlam-N Xoda ' 

15,04,31,460 



60,68,730 

60,68,730 

9S,40,810 

+37,72,080 

XLII 

•PAlanpur-Deesa .... 

2,32,250 

, , , 

... 

9,110 

9,110 

15,980 

+6,870 

XL1V 

Guntakal-Mysore proktier . 

59,01,300 

(«) 

S, 35, 70, 540 


... 

2,35,700 

2,35,700 

2,08,170 

—27,530 

XLTI 

South Indian 

277,921 

29,54,970 

10,62,810 

40,17,780 

S8f3,S60 

—1,93,920 

XLVII 

Mayataram-Mutupet . 

24,69,440 

... 

98,410 

98,410 

1,05,290 

+6,880 


Total 

71,27,46,890 

1,672,536 

2,77,78,010 

1,22,67,440 


5,18,14,550 

+1,17,69,100 


Bs. 

(a) Capital as above . 43,33,85,310 

» Deduct premium 0,55,00,000 


Bs. 

(a) Capital as above . 43,33,85,310 

» Deduct premium 0,55,00,000 

Amount shown as capital in the published finance accounts of tho Government of India ...... 35,78,85,310 

(5) Including Bs. CO, 570 expended by the State on the survey of this line, hut not included in the capital account of the railway. 

' Es. 

(e) Capital ns above 8,35,70,510 

Deduct 08,93,770 

Amount shown as capital in the published Gnanca aoo3unt3 of the Government of India 7,36,77,770 


/ 
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ADMINISTRATION REPORT FOR 1807- OS. 


Statement 

Direct annual gain or loss to the Stat'q 




YEAR. 

Guahanteed iuilways (excluding East 
Indian, Eastebn Benoal, Sjnd, -Punjab 
and Delhi, Oudh and Hohilkiiand, 
and South Indian uailwayh 
fhoji 1872-73). 

' 

Statf. linen wouked m* Tin: State. 

Sl'ATl: LINTS 

excluding 

Capital 
withdrawn 
for expendi- 
ture to 
end of each 
year. 

Net traffic 
receipts, 
less biir- 
plus profits 
paid to 
companies. 

Guaranteed 

intercut. 

Loss to 
tlio Stalo. 

Capital 

expenditure. 

Not traffic 
receipts, 
less sur- 
plus pro- 
fits paid 
to com- 
panies. 

Interest 

nml 

annuity. 

(<!) 

Lo'b to tho 
State. 

Capital 

expended. 

- 





£ 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

1858-59 to 1S7G- 

77 . . 



40,079,451 

2S, 518, 752 

50,111,055 

21,502,303 

23.53S.2S1 

2,290,700 

0,100,899 

3,801,139 

9,731,320 

1877-78 


. 



41,301,759 

2,327,903 

2,331,831 

3,811 

31,429,009 

931,597 

3,539,457 

007,800 

11,502,783 

1878-79 





41,032,705 

1,019,109 

2,473,255 

851, 14G 

33,178,110 

805,422 

1,093,335 

887,903 

13,402,091 

1879-80 


. - 



ll,7Gi,715 

1,448,690 

2,481,400 

1,032,501 

00,073,27$ 

908,013 

1,777,200 

809,017 

15,4»,lr v vj 

1880-81- 





41,742,881 

1,722,573 

2,4SS,599 

700,020 

39,791,470 

1,370,332 

1,899,329 

529,997 

17,232,200 

1881-82 





42,075,110 

2,313,505 

2,49G,2G3 

152,003 

41,033,835 

1,120,200 

2,000,915 

830,079 

19,233, CO) 

1SS2-S3 





42,1G8,32G 

2,132,401 

2,533,920 

401,519 

42,C15,7S1 

1,250,115 

2,133,951 

877.530 

20,521,702 

1883-81 


• • 



42,G29,G07 

2,137,001 

2,539,530 

402,430 

45,003,279 

1 ,3G0,SC3 

2,155,059 

791,790 

22,607,853 

18S1-S5 


. * 



43,09G,50S 

2,293,015 

2,5S3,135 

291, $20 

(n) 19,315,039 

1,533,771 

2,211,336 

705,505 

27,202,817 

1885-80 


• « 



43,032,117 

2,503,229 

2, 701, OS l 

25S.455 

(5)57,411,300 

1,928,223 

2.505,277 

010,051 

30,053,092 

1S8G-87 


. « 



43,529,450 

2,002,001 

2, 90S, 411 

215,810 

02,123,459 

1,797,581 

2,873,110 

1,075,532 

31,252,21S 

1S87-6S 





43,837,15S 

2,491,101 

3,007,223 

512,821 

05,187,805 

1,515,071 

3,003,971 

1,518,897 

33,805,035 

18S3-S9 


• • 



41,313,227 

2,712,910 

3,105, 91G 

303,000 

(f) 08,551,352 

1,829,123 

3,213,317 

1,411,221 

42,993,000 

1889-90 


• • 



41,023,303 

2,521,970 

3, OS 1,075 

502,099 

70,419,931 

2,322.253 

3,203,211 

$30,901 

40,193,037 

1890-91 


. . . 



45,091,203 

2,811,185 

2,811,517 

3, 300 

72,310,190 

2,319,183 

3,150,571 

831, 33S 

(e)51,991,C10 

1891-92 





45,137,155 

2,770,001 

3,009,130 

299,300 

75,273,278 

2,077,015 

3,355, -111 

077,929 

E0,71G,S32 

1892-93 





45,207,409 

2,002, 4S9 

3,43S,G35 

770,140 

78,503,182 

2,177,320 

3,081,050 

1,501,330 

59,014,059 

1893-91 





45,270,701 

2,812,558 

3,557,492 

711,931 

81,307,220 

2,021,012 

3,S55,500 

1,203,891 

00,609,674 

1891-95 





45,591,202 

2,4 19, GIG 

3,953,75-t 

1,501,133 

81,237,291 

3,114,014 

4,127,750 

1,013,712 

02,910,10$ 

1895-9G 





45,912,510 

2,773,731 

3,800,075 

1,032,911 

87,140,715 

",30# ,013 

4,100,192 

859,179 

05,081,219 

1696-97 

» . 

. , 



40,174,078 

2,180,SG2 

3,507,232 

1,410,370 

83,007,803 

2, 529, 70S 

3,680,893 

1,351,185 

77,202,011 

1897-93 

Ecviaod estimate 



4G,505,178 

2,012,800 

3,370,300 

1,327,500 

85,551,103 

3,019,000 

3,893,100 

879,100 

81,890,711 



Total 



1 



31,511,571 

... 

42,830,701 

00,703,553 

23,80*3,797 

... 


(0) Includes capital expenditure Oa the Extern Bengal railway prior to purchase ns under: 

Share capital at time of purchase 

premium on share capital at time of purchase „ 

Debentures and debenture stock 

Total . . 4,41G,G75 

(1) Includes capital expenditure on the Sind, Punjab and Delhi railway prior to purchase as under : 

£ 

Share capital at time of purchase • . , 11 075 320 

Premium on share capital at tirao of purchase .,,....2 nxi 601 


2,235,450 

1,130.437 

1,023,033 


Total • . 11,00^,121 

(0 Includes £10,330,040 on account of purchase-money of the Oudb and JlohjJlband railway, 

(<0 Interest on capital outaly calculated at i per cout., except on £1,000,000 lent by Ills Highness the Slaharaja Hollar for tho construction of the Hollar State railway on 
which per cent, is paid by the State. 3 


(e) Includes the following amounts in connection with tho acquisition of the South Indian railway by the State : 


Debt created for redemption of share capital 4,107,557 

Debenture stock taken oxer 425,000 

Debentures taken oyer 1,070,000 


Total , , 5,C02,637 This figure differs from the purchase-, 

■ money entered in the Finance and' 

Itcrenuc accounts of the GovernnTeK 
of India, in which £ 1 , 000 , ooo recti/ 
from the company Is treated as reuW v 
tion of debt. 

Not*,— T he figures from 1672*73 include "Doss by exchange,” and the results shown against State railways from 16S0-SI 
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/ from railway outlay since 1858-59. 


I EASED TO AND WORKED BY COMPANIES, 

the East Indian railway. 

East Indian railway (from 18 

72-73). 

Lo«s to the 
State on 
working the 
railway sys- 
tem of India. 

Other charges. 

Total 
loss to tho 
State. 

Net traffio 
rocoipts, 
less surplus 
profits paid 
to com- 
panies. 

Interest nnc 
annuity. 

(/) 

Loss to the 
Stato. 

Capital 

expended. 

Not traffic 
receipts, 
less surplus 
profits paid 
to share- 
holders. 

Interest and 
annuity. 

Gain to 
the Stato. 

'll). Guaran- 
teed compa- 
nies. Land 
and 

supervi- 

sion. 

10. Subsi- 
dised com 
panies 
Land, in- 
;erost and 
subsidy. 

41. Miscel- 
laneous 
railway 
expendi- 
ture. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

543,229 

1,G29,210 

1,085,981 

30, GOO, 227 

9,253,793 

8,201,162 

1,052,031 

25,459,792 

2,910,435 

... 

120,951 

28,491,178 

299,033 

489,365 

190,282 

S0,759,994 

2,455,714 

3,715,335 

740,379 

61,604 

06,420 

... 

22,120 

350,150 

241,118 

578,218 

337,100 

31,331,420 

1,928,410 

3,818,7)2 

109,698 

1,969,511 

57,758 

... 

4S,423 

2,075,692 

-259,817 

C58.518 

3S8.701 

(9)37,7795596 

2,5G3,CG7 

1,821,323 

742,344 

1,487,508 

63,284 

... 

19,033 

1,570,475 

334,039 

735,991 

401,352 

38,942,939 

2,421,283 

1,053,791 

707,404 

928,881 

57,614 

... 

57,708 

1,014,203 

635,334 

811,405 

170,131 

38,733,4G9 

3,035,081 

2,021,697 

1,003,384 

140,124 

74,745 

13,226 

51,800 

285,955 

777,084 

914,120 

137,042 

33,8S3,838 

2,547,702 

2,085,630 

402,072 

954,025 

72,182 

25,092 

253,995 

3,306,194 

907,911 

1,042,12G 

74,215 

39,110,477 

3,030,972 

2,072,270 

958,702 

312,745 

67,326 

54,573 

- 129,405 

305,239 

915,207 

1,170,640 

255,433 

S9, 404, 079 

2,505,529 

2,103,200 

402,329 

853,189 

61,457 

39,551 

97,554 

1,051,751 

1,103,987 

1,335,277 

231,290 

39,6G0,122 

2,849,805 

2,228,207 

621,038 

508,701 

79,553 

44,125 

99,274 

731,713 

1,240,004 

1,602,842 

3505*778 

39,823,790 

3,015,407 

2,320,048 

695,359 

932,791 

66,235 

45,243 

94,399 

1,188,003 

1,237,599 

1,764,332 

520,733 

39,884,454 

2,974,710 

2,391,733 

582,977 

1,975,477 

51,435 

43,627 

51,847 

2,122,386 

1,404,831 

2,062,993 

593,102 

39,888,009 

2,811,607 

2,52G,5G3 

285,044 

2,090,342 

44,345 

28,071 

70,034 

2,233,392 

1,584,793 

2,164,690 

579,792 

39,955,203 

2,821,099 

2,401 042 

420,057 

1,603,395 

30,952 

69,130 

149,124 

1,852,601 

1,824,738 

2,203,731 

378,993 

39,942,431 

2,974,118 

2,219,193 

754,925 

458,818 

42,988 

30,288 

149,197 

687,291 

2,151,405 

2,323,124 

171,719 

39,8G9,319 

3,353,829 

2,370,332 

977,497 

171,417 

19,257 

33,130 

92,OGO 

315,864 

2,394,503 

2,580,982 

180,479 

40,230,379 

3,293,110 

2,C30,G24 

607,492 

1,799,403 

29,423 

29,026 

— 10,860 

1,847,052 

2,434,931 

2,018,399 

213.418 

40,779,75G 

3,558,539 

2,713,353 

845,180 

1,377,000 

34,004 

21,000 

103,439 

1,535,503 > 

2,757,549 

2,920,G98 

103,149 

41,107,995 

3,489,561 

3,008,420 

481,135 

2,199,894 

31,541 

16,094 

100,300 

2,348,489 

2,001,003 

2,903,904 

302,301 

41,089,109 

3,609,247 

2,910,323 

692,924 

1,501,560 

28,808 

18,251 

71,049 

1,620,208 

2,088,448 

3,233,772 

545,324 

42,338,531 

3,001,895 

2,777,993 

823,902 

2,482,977 

28,083 

85,020 

63,901 

2,059,981 

2,756,600 

3,305,300 

548,700 

43,538,531 

3,920,30 0 

2,635,700 

1,284, GOO 

1, 471,000 

28,600 

110,800 

23,600 

1,634,000 

31,230,528 

39,079,003 

7,819,135 


72,0G9,839 

56,638,720 

15,431,169 

50,790,334 

3,916,445 

713,747 

1,601,519 

57,058,045 


(/) Includes the following amounts for advances and repayments of advances of interest. 



1SS1-82. 

CD 

CD 

1833-8$. ! 

1894-65 

1835-80. 

18SG-S7. 

1837-88. 

1883-89 

1889 90. 

1890-91. 

1891-92. 

1892-03. 

1893-04. 

j 1891*95. 

1895 90. 

1696-97. 

1897-93 

Revised. 


Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Rx. 

Ex. 

Rx. 

Rx. 

Rx. 

Ex. 

Rx. 

Rx. 

Rx. 

Ex. 

Advances . 

6,188 

10,807 

34,15$ 

45,239 

... 

... 

... 

... 

... 

... 


... 

... 



... 

... ■ 

Repayment's 

2,702 

4,524 

3,218 

Cf8 

no 

1,010 

2f,7« 

42,708 

49,103 

81,4S0 | 

32,094 

17,833 

34,054 

41,694 

■ 

25,252 

24,052 

12,300 

Net , 

2,420 

12.283 

1 

30,005 

44,021 

—m 

—1,010 

-21,70-1 

1 —42,701} | 

— 19,103 

i 

( 

-31,480 j 

—32fi91 

—77,883 

—34,001 

—41,691 

—23,252 

—21,052 

, 

—12,S00 


< 


( 9 ) 


This sum Is arrived at thus : 

r Capital of the Last Indian railway at time of purchase , . . 

•< 25 per cent, premium thereon 

(.Debentures and debenture stock . 

Outlay subsequent to purchase 

Outlay on the Dddarnagar-Ghazipur, Nalhati and Patna-Gya railways 


£ 20,200,000 
f , 0,550.000 
„ 4,400,000 
Rx. 151,213 
„ 423 S4S 


Total . . Ex. 37,770,590 


* Of the c o amounts, £27,023,380 will he redeemed hy an annuity terminable In 1953, which annuity is included in the column ** Interest and annuity/* 
and onwards include certain annually increasing payments towards sinking funds for redemption of capital. 
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CHAPTER II. 


Works completed and in progress. 

Iho following paragraphs deal briefly with the chief works completed and 
in progress on the various railways in India during the official year ending on 
the 31st March 189S : 


East Indian Jlailicay (standard gauge), 

2. The relaying with S5ib. steel rails on the lower part of the lino has been 

carried on under great difficulties owing to the 
open imo. increased number of trains running. The strength- 

ening of the Jumna bridge at Delhi is in progress, as also that of the Keul 
and Hullabar bridges. The Salnnpur branch has been extended by 1*25 
miles, and the Sakrigali and Maharnjpur GluH branches by 1*30 miles 
each. 

On tlic Moglial Sarai-Gya extension, 120*20 miles, rather more than three 

quarters of the earthwork and about one.third of 
Moghal sarm-Gya ostonsion. (j 10 ma j or nn( ] minor bridges have been completed. 

At the Soane bridge, 93 spans of 100 feet, the foundations for GO piers are in 
hand and the wells for 30 piers have been sunk. Permanent-way has been 
laid on 36 miles. It is expected that, with the exception of the Soane bridge, 
this extension will be ready to be opened for traffic early in 1899, the Soane 
being crossed by a diversion. 

The construction of a branch connecting Hathras Junction with Batinas 

_ , _ . . City, a length of 5*61 miles, was commenced during 

at ras i y ranc . f jj e year, and it is expected that the branch line 

will be .completed by December 1898. 


South Behar (Luchccscrai-Gya Railway) ( standard gauge). 

3. On this railway, extending from Lnckeeserai to Oyn, 78*S1 miles,, fair 
progress lias been made ; the earthwork lias been practically completed and 
three-quarters of the work on major and minor bridges finished. Good progress 
is being made at the Pliolgu bridge, 18 spans of 100 feet, which is the most 
important work on the line, and the laying of the permanent-way has been com- 
menced. With the exception of the Plialgu river crossing, over which a diver- 
sion will he laid, the line is expected to be opened for traffic early in 1S99. 


Beicah Railway (S' 6" gauge), 

4i. A preliminary survey for this Hue from Sutna on the East Indian 
railway to Bcwah, a distance of 31 miles, was carried out by the Rewnh Durbar 
at the close of 1896. The alignment chosen, which presents no engineering 
difficulties, is generally parallel to the existing road and about 150 feet apart 
from it. The ruling gradient adopted is 1 in 125, and the maximum curvature 
1,100 feet radius. The cost of the line, as at present ascertained, will be 
Bs. 5,25,000 or Es. 16,936 per mile. With the view to afford relief to famine 
stricken persons, the earthwork and breaking of ballast was commenced in 
January 1897 by the Eewah Durbar, and about three-fourths of the earthwork 
and the breaking of the required quantity of ballast has been completed as a 
famine relief work. In April 1897 the project for the construction of the 
railway at the cost of the Rewali Durbar was approved, and the plans and. esti- 
mates for the stations, culverts, etc., have been prepared. Arrangements are 
being made for working tbo line, when completed, by the agency of the East 
Indian Eailway Company. ... 
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Bengal Central It ail tea g (standard gauge). 

5. Sidings for tlio interchange of traffic at Dum-Dum Junction have been 
constructed and opened for traffic from the lOtli September 1897, and work on the 
engine turning and watering arrangements at Dum-Dum Cantonment is in 
progress. An estimate for supplying brick ballast to those portions of the line 
which were not originally sufficiently ballasted, and are now in most need of 
additional ballast, has been sanctioned, and the work is in progress. 


Rengal-Ndgyur Railway (standard gauge). 

6. With the exception of the Bowreah-Howrah section, on which the com- 

Sini-Midnaporo-Howrah, mencement of work from Bowroah up to Satra- 
nnd Midnaporo-Cuttaok gatchi station was only authorized in February 189S, 

extensions. work was continued throughout the year on all the 

districts on the extensions from Sini via Midnapore to Howrah, and from Midna- 
pore to Barang (Cuttack Road), a total length of about 3G0 miles. Earthwork 
has been almost completed, some of the girders of the major bridgs, are being 
erected and considerable progress has been made with well-sinking. At the 
Roopnarain bridge, five of the caissons have been pitched and are being sunk. 
The minor bridges have been completed, excepting a few in the Balasoro 
district, and station buildings and stall quarters are in course of construction. 
Rails have been laid from Sini via Kliargpur to Kola on the Roopnarain river, 
from Khnrgpur to Balasore and from Cuttack to Dhanmandal. 

Work was commenced on a 2-foot gauge feeder line, from Raipur to Dliam- 
. . .. tari with a subsidiary branch from Ablianpur to 

Eaipur-Dliamtan branch. a total longtl { of 5 6’67 miles, and a small 

quantity of the earthwork was executed by the Central Provinces Administra- 
tion as a measure of famine relief, hut was stopped in October 1897 for want of 
funds. 


Indian Midland Railway ( standard gauge). 

7. On the open line, about 15 miles of track of timber sleepers on the 

Agra-Gwalior section (old Sindia railway) have been 
renewed with Indian Midland railway cast iron 

pot sleepers. 

On the extension under construction from Saugor to Katni, the 

whole of the earthwork has been practically com- 
pleted. The major bridges are well advanced, 
a large number, of the minor bridges and culverts ore either finished or 
approaching completion, excepting a few on the Damoh-Katni section, and the 
station buildings and stall quarters are well iu baud. The first section from 
Saugor to Damoh, a distance of 4)7*83 miles, was opened for traffic on the 26th 
of March 1898. On the Damoh-Katni section, a length of 68’04 miles, 
platelaying is in progress from both ends, and the section may he expected 
to be opened for traffic at the close of 1898. 


Open lino. 


Saugor-Katni extension. 


Rma-Goona Raihcay (standard gauge), 

8. On the open line, the additions and alterations to the Sindh bridge have 
open lino. been completed. 

Works on the Gwalior and Tonk sections of the extension from Goona fo 
Goono-Bara extonsion-76 Bardn aro in hand. The heavy ghdt work near 
vaiios. Goona is complete, and the masonry of the Parbatti 

bridge, eleven 100-foot spans, has practically been finished and awaits the 
arrival of girders. 

All minor bridges on the first section of the line have also been completed 
and the major bridges are well in hand, the Kotah length only being backward 
owing to a late start. Rails are being laid and should reach Bardn in May 1S9S. 
It is proposed to open, on diversions, after the monsoon and to have the line 
ready for all traffic before the close of 1898. 
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ADMINISTRATION RETORT TOR 1897-9S. 


Rhopal-Ujjain Railway {standard gauge.) 

9. The arrangements for the supply of water to engines at the watering 
stations hare been completed. The ballasting and' a number of petty works 
required to complete the line are in progress, including the, engine shed and 
high service tank at Ujjain, gate lodges, and gangers’ huts. 

Bhopal-Itarsi Railway [standard gauge.) 

10. Nineteen sets of gangers’ huts were built on the line, and 3 semi- 
detached cottages at Bhopal, rendered necessary by the opening of the 
Bliopal-Ujjain railway, were completed during the year. 


North Western State Railioay system [standard gauge). 

11. Four canal bridges on the Saharanpur district have been strengthened 

during' the year, as has also a bridge, 5 spans of 15 
open lino. feet, between Chichawatni and Harappa. The work 

of re-building the Beas valley viaducts has been completed, and the altera- 
tions and strengthening of the east Beyne bridge carried out. The Deriai and 
Nundua nulla bridges, on the Khusalgarh branch, have also been strengthened, 
and the work of re-sleepering the Sutlej bridge with sawn sleepers has been 
putin hand. A. 20-foot sub-way for road traffic near the Cliablat river bridge 
and a retired bund at Olienab West Bank have been completed. 

To facilitate heavy troop traffic, extra sidings and platforms were con- 
structed at Nowsliera and Khusalgarh, the watering arrangements on the 
Khusalgarh branch greatly improved, and additional crossing stations pro- 
vided on that branch. 

Certain works necessary to effect a junction with the Southern Punjab 
railway were carried out at Samasata and Bhatinda to pt rmit of the Southern 
Punjab railway being opened. Complete projects for the re-arrangement of the 
yards, etc., at these stations, have been prepared and approved, and the work is 
in hand. 

New 'crossing stations have been provided at Naugazi, between Golra. 
and Kutbal, and at Rangli, between Pind Sultani Road and Langar. 

A valuable property known as “Robson’s Estate” at Lahore lias been 
acquired by the State and is to be used as a site for staff quarters which are 
much required for the running staff. Another valuable site, now occupied by 
the Lunatic Asylum, adjoining the railway goods station at Lahore, has also 
been acquired. This land will be used partly for the extension of the goods 
yard, which is an urgent matter, and partly for building staff quarters and 
providing' a play ground for the children of railway employes. • 

List and Morse’s interlocked signals have been fitted at several stations. 

The work of doubling the line from Kiamari to Kotri (108 miles) hns'been 
Doubling the main line between Kiamari completed. The down line from Kiamari 
and .Kotri. to Piprf, 2G miles, was opened for public 

traffic on the 20th June 1897, and from Pipri to Kotri, 82 miles, on the 3rd 
May 1898. 

The down line between Ab-i-Gum and Kolpur was completed and opened 

Mushkaf-Boian railway, for traffic on the 15th April 1897. 

Work is in progress on the Indus bridge section, which extends from 

Kotri on the North Western State railwav to 
Hyderabad (Sind) on the Hyderabad-Shadipalli 
railway, a distance of 5'30 miles. The bridge consists of one span of 100 feet 
and five spans of 350 feet, the girders being carried on brick piers, 35 feet high, 
founded on wells 50 to 60 feet deep sunk to rock. The abutments and 
four piers have been completed. The remaining two piers in deep water will 
be founded on caissons, the sinking of which by the pneumatic process is 
approaching completion. The girder work awaits material from England. 

The earthwork on the Lyallpur-Kbanewal extension has been practically 
Lyallpur-Khanewai exten- completed, sleepers have been received, and about 
81on ' 40 miles of second-hand 68 lb double-headed and 

601b flat-footed rails will shortly be supplied from the main line. 
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The extension will, in the first instance, he carried across ’the numerous 
irrigation channels on sleeper stacks, and the bricks for the culverts will 
then he led out by train, and the culverts taken in hand. All station build- 
ings and gang huts have been practically completed. 

A new alignment of the last 30 miles at the southern end, towards 
Kbanewal, has been set out, and a new site selected for the bridge over the 
B.avi, which will consist of 5 spans of about 100 feet. Bricks nearly sufficient 
to construct the bridge have already been manufactured at bridge site, all 
well curbs have been got to site, and an immediate start will be made with 
the well sinking. 

. On the section of the Mdri-Attook railway between Boumia and Basal 
.. (mile 0 to 25), the earthwork and bridgework, 

an- oc rai way. reported last year as practically complete, have 

been fully completed, including the regrading to 1 in 100 of the first 6 miles out 
from Boumia, which will eventually form a part of the main line of the North 
Western State railway. All the tunnels have been practically completed, with 
the exception of a little work in some of the portals ; the aggregate length of 
the G tunnels on this section is 8,161 feet, in addition, there is a covered-in 
cutting 86 feet deep, the length of brickwork arching in which is 875 feet. Per- 
manent-way has been laid from mile 0 to 11, and from mile 25 to 16, and 
it is expected that platelaying on this section will shortly be completed. 

On the section from Langur toDaudkhel near Mari (mile 41 to 96) all earth- 
work has been practically completed, except one very large bank at mile 53 and 
a few isolated cuttings. The aggregate length of the 3 tunnels on this section 
will he 2,185 feet, and in addition a cutting about 80 feet deep is being arched 
over for a length of 800 feet. Of the above, 1,800 feet of arching in all has 
been completed. 

The bridgework throughout the line is very heavy, but with the exception 
oE the Sohan bridge, all bridges have been sufficiently completed to pass con- 
struction trains. Standard gauge construction trains are running from Langar 
as far as Uchri carrying bricks, which are taken on to the Ohab tunnel, mile 6S, 
on a 2- foot gauge temporary line. The Kohad bridge has been completed, and 
construction trains, carrying bricks, are running over it from Daudkhel to the 
Sohan bridge, mile 79. The Sohan foundations are progressing satisfactorily, 
one well having been sunk 30 feet and another 12 feet. Every effort is being 
made to finish this bridge, which will complete the through communication 
between Langar and Daudkhel. The line is expected to be opened for traffic 
about December 1898. 

The new alignment (G*.7 5 miles) of the North Western State railway to 
Campbellpur Cantonment has been sanctioned for construction during 1898-99. 


Jlyderabad- Shadipalli Railway ( standard gauge). 

12. Certain flood damages on this line have been repaired, and a passenger 
platform and small Avell provided at Khesano flag station. 


Southern Punjab (Delhi- Samdsata) Railway (standard gauge)* 

13. This railway from Delhi via Bhdtinda to Samasata, 399 , 80 t< miles in 
length, was opened for public traffic on the 10th November 1897 and handed 

'-over to the North Western State railway for working on behalf of the Southern 
Punjab Bailway Company. By the 31sfc March 1898 the line had been ballasted 
from Delhi to Abohar and from Samasata [to Ilasilpur. The ballasting will, it 
is expected, he completed throughout during the next few months, hut the line 
will probably continue to be maintained by the Company till November 1898. 

Jammu and Kashmir Railway, Native state section (standard gauge). 

14. The following works have been carried out : booking and luggage 
office, quarters for tbe Assistant Station Master, and third class waiting shed 
at Tawi ; as also menials quarters at Satwari Cantonment. 


* Excluding entrance to tbe Delhi station, 0 73 mile. 
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Oitclh and Rohilkhand State Railway {standard gauge). 


15. About 10 miles of line exclusive of sidings have been relaid with 7511). 

steel rails and about the same length with 601b, 
Open line. steel rails ; and 60,116 broken cast-iron pot sleepers 

of the old pattern have been replaced by a similar number of the new pattern 
cast-iron pot sleepers. 

Up to 31st March 1S98, 185 miles of line have been fully ballasted with 
either kunker, stone or shingle, and up to the same date the total progress 
with the renewal or strengthening of girders which are weak for modern loads 
was : 118 spans of 9 feet, 312 of 10 feet, 170 of 15 feet, 61 of 20 feet, 98 of 30 
feet, 28 of 40 feet, and 13 spans of 60 feet, renewed ; and 4 spans of 10 feet, 
43 of 15 feet, and 74 of 30 feet duplicated. Owing to the late receipt of the 
60-foot girders from England, only 13 spans could be finished during the 
year 1897-98. Four spans are now about half finished, and 5 other spans 
will probably be finished by next rains. 

The Eae Bareli-Benares section, 138-69 miles, of the Lucknow-Rae Bareli- 


Rae Bareli-Benares section. 


Benares chord line has been practically completed, 
a few minor works only remaining to be finished. 


The line was opened for public traffic on the 4th April 1898. 


Uardioar-Dehra Railway {standard gauge). 

16. The construction of this line from Uardwar, on the Oudh and Eohil- 
kliand State railway, to Debra, a distance of 32 miles, is being carried out by 
State agency on behalf of a “ Branch line” company. The investigation of the 
alternative routes mentioned in last report has been carried out and further 
improvements and re-alignments, to reduce work, made, and the'doublo crossing 
of the Song river avoided. The extension towards Itajpur has been abandoned 
for the present, and a station site for the northern terminus of the line at Dehra 
chosen in the Lakhi Bagh. The headings of the two tunnels at Dehra are 
through, and 390 feet of arching completed in each tunnel. Very wet found- 
ations with the presence of large boulders, which precludes the use of oi dinary 
wells, will make progress slow in the early stages of some of the bridges. Good 
progress has been made on the first 2 miles out, of Dehra, and work on the 
banks, cuttings and bridges on the next 14 miles is in progress. A commence-, 
ment of the work on the remaining 3 6 miles may be made aft.er the raius 
of 1898, and the line to Dehra is expected to be completed by December 1899. 

Cawnp ore-Burlnoal {metre gauge linlc). 

17. All works on the Cawnpore-Burkwal (metre gauge link), with the 
exception of the Harrisganj over-bridge at Cawnpore, have been completed. 
Sanction to tlip construction of this over-bridge was received on the 24th 
December 1897 ; the work is in hand and is expected to be completed by the 
end of 1898-99. 


Eastern Bengal State Railway system {standard, metre, and special gauges). 

18. A large number of new works for the improvement or extension of the 
system have either been carried out or are in progress on the Eastern Bengal 
State railway. 

On the open line, about 6| miles of 50 lb and 2 miles of 41 J lb on the 
Open line Northern section, and on the Eastern and Southern 

sections 4J miles of 75 lb steel rails, have been 
relaid, and the following works completed : crossing stations at miles 125J and 
132 J; lighting of the Goalundo tranship yard and Ohitpore goods shed by 
electricity; the provision of interlocking signals at Mxrpur and Bhairamdra ; 
the protection of 1,000 feet of the frontage of the despatch steamer ghat at 
Lalgolah with brick pitching ; extension of the passenger gMt line 'at Sara; 
and the provision of additional sidings at several stations. 

The following works are in progress: strengthening the bridges from 
Kidderpore to Damukdia and from Poradaha to Goalundo; waiting rooms 
at certain selected stations on the Eastern and Southern sections ; additions 
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to improve the present accommodation at Sealdali ; permanent station building 
at Agarpara; the provision of interlocking apparatus at Naihati; and additional 
sidings, staff-quarters, etc., at several stations. The damages done to the lino 
and works hy the earthquake of the 12th June 1897 are being gradually repaired 
throughout the system. 1 

The extension from Belgachlii to the Ganges, 2*33 miles, was opened on 
t. tho 1st October 1897 and closed again on the 8th 

from Beigachhi and Ran- of that month. A new ghat station at Belgachhi 
choona. j s un d ei . construction, as also the line from Pan- 

chooria to the Ganges, 5*50 miles. 

The construction of a branch from Rajbari to Faridpur, a length of 14 '5 9 

miles, is in progress. The materials for the large 
Eajbari-Faridpur ranc . bridges are being delivered and the platelaying is 

well in hand. It is expected that the branch will be opened for traffic on the 
1st July 1898. 

Tho doubling of the main line between Ranaghat and Poradaha has been 
Doubling Of tho main line completed, and the down line was opened to traffic 
botwoen Ranagbat and Dora- in. sections between August and November 1897. 
daha 


The materials for the construction of the Teosta bridge at Kaunia, 13 spans 

of 150 feet girders, have been arranged for. This 
bridge will extend the metre gauge Rungpore 


Teosta bridgo at Kaunia. 


branch eastward across the first of tho large rivers towards Assam. 


' Brahmapulra-SuUanpur Railway ( metre gauge). 

19. The construction of this railway, 59*70 miles in length, was continued 
throughout the year. The first section from Sultanpur, 51*50 miles from Sara 
Ghflt, on the Northern section of the Eastern Bengal State railway, to Bogra, 
24*70 miles in length, will probably be ready for inspection prior to opening by 
October 1898 ; but the remaining two sections from Bogra to Gar Fatehpur, 18 
miles, and from Gar Fatehpur to Kamar Jani near Kaliganj, 17 miles, will 
probably not bo ready before the end of February and June 1899, respectively, 
as labour is scarce and most of tho important waterways occur on these sections. 


Mymemingh- Jamalpur -Jagannalhganj Railway ( metre gauge). 

20. Tho construction of the section from Mymensingh to Jamalpur, 33*50 
miles, is well in hand. Tho only bridge of importance remaining unfinished 
is that over the Satora river, mile 7 ; here the abutments have been built 
to some height above flood level, and the screwing down of the cylinder piers is 
approaching completion. Arrangements are being made for the burning of 
ballast; and sleepers are also being received. This section will probably 
bo ready for opening by June 1898. 

The commencement of work on the extension from Jamalpur to Jagannath- 
ganj, a distance of 20*31 miles, in lieu of the line from Jamalpur to Subhankhali, 
a distance oE 30 miles, has been sanctioned. The section from Jamdlpur to 
Bausi maybe expected to be ready by January 1899, and that from Bausi to the 
Brahmaputra ( Jagannath ganj ) , for which land has not yet been acquired, will 
probably be ready by J uly 1899. 


Cooch Behar Railway (S' 6 " gauge). < 

21. The damagos done to the open line by the earthquake of the 32th June 
Open line. 1S97 ’ are Under re P air * 


Work on the extension of the line from the right bank of the Torsa river 
Extension to cooch Behar to the town of Cooch Beliar, a distance, of 3*72 
Town * < miles, was continued throughout the year. The 

bridge over the Torsa river, which, as now decided, will consist of 7 spans of 
80 feet girdeis, will probably not be completed till the close of 1898, but it is 
proposed to open the line into Gooch Behar Town before the ensuing rains 
with a ferry across the Torsi river. 
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Tile construction of an extension from Cooch Bchar Town to Jhainti, wliicli 

was referred to in Chapter III of the last report, 

Eantrabari extonsion. was provisionally sanctioned in December 1897, and- 

the work is in hand. The line, which presents no engineering difficulties, 
is expected to he ready for opening by the end of May J S99. 

The section from Cooch Debar Town to Alipore, 1P50 miles, estimated to 
cost Its. 2,15,000, is being constructed at the expense of the Cooch Debar state, 
while that from Alipore to Jhainti, 20'03 miles, estimated to cost Its. 4,47,000, 
which passes through British territory, is being undertaken as a State lino at 
the cost of the Government of India. 

Calcutta Port Commissioners * Pail way { standard gauge). 

22. The only important work in progress on this railway is the doubling 
of the line at Tort Point. 


Puri branch extension. 


Past Coast State Pailway { standard gauge). 

23. On the open line, of the protective works for bridges undertaken during 

the year, all those on the Bczwada-G dddvari section, 
open line. an d about seventy-five per cent, on the Gddavari- 

Waltair section have been completed. About 39 lalclis cubic feet of ballast 
have been collected and spread, and, the work of housing the permanent-way 
staff is in progress. A new temporary ferry lino was completed on the 1st 
February, and the run for the steamers on the Gddavari river low level channel 
is now less than half a mile. The standard gauge line from Bezwada to Kistna 
Canal Junction, a distance of 2‘G6 miles, has been completed, and was opened 
for goods traffic on the 15th July 1897. 

The maintenance of tho Bezwada Extension railway, a length of about 
21 miles, was taken over from the Nizam’s Guaranteed Slate Railways Company 
on the 1st January 1898. 

In November 1897, sanction was accorded to the extension of the Puri 

branch to a permanent terminus TS0 miles beyond 
the present temporary terminus of this branch, and 
rapid progress has been made. The only important work is a bridge consisting 
of 5 spans of 20 feet. This has been completed, as well as the platelaying. 

The construction of a bridge of 5G spans of 150 feet in tho clear over 

tho Gddavari river and approaches, between 
Rajahmundry and Kovvur stations on the East 
a distance of 4'55 miles, was sanctioned in May 1S97, 
and it has since been decided that another span of 40 feet should he added 
towards the west bank to allow the road traffic to pass under the bridge. 

Work was practically started in Novcmbor 1S97, when the river had 
reached its lowest level. The well of tho first pier was taken in hand on the 
16th November 1S97, and on tho 31st March 1898 twenty-five wells and both 
abutments were in progress, and both approaches to the bridge well in hand. 
Out of the 25 wells on which work has been commenced, 22 are circular 
and 3 are twin octagonal wells of the Kistna bridge type. Some of the remain- 
ing piers will be founded on caissons, which, according to circumstances, may 
either be sunk by dredging in the ordinary way, or by tho pneumatic 
process, and arrangemouts have been made for tho transfer, when available, 
of the air-compressing plant from tho Indus bridge at Kolri. 


Godavari bridge. 

✓ 

Coast State railway 


Besioada Extension , East Coast State Pailway {standard gauge). 

24. The construction of a causeway without aprons from cliaina^e 174 to 
234, between Kondapalli aud Bezwada, is,approaching completion. 

Besioada- Madras Railway, Enm'ir- Bezwada section {standard gauge). 

25. Earthwork and minor bridges on this section have been completed. 

Ennur to Gudur- 74 60 mileB. tb ° m . a j or bl ' id S es lla ™ also been built, witli 

the exception of the Pulicat bridge, 10 spans of 
40 feet, and the ICalinga bridge, 6 spans of 60 feot, which are approaching 
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completion. Stations and buildings, station machinery, the collection of 
ballast, etc., are in band and platelaying will be commenced shortly from both 
ends of the section. 

, Out of 111 spans of 40-foot openings oh this section, about 100 spans 
Gudur to Neliore-24-24 have been converted from the metre to the standard 
miles— conversion from the gauge, and the rest are in progress. The conversion 
metre to the standard gauge. 0 £ £pj g sec j j on f r om the metre to the standard gange 

is in progress and metre gauge sleepers have been replaced by standard gauge 
wooden sleepers and the standard gange track laid outside the , metre gauge 
track for a length of 12 miles. The raising of formation (5 feet) in the Nellore 
station yard is in progress, also the alteration of the yard at Gudur to suit stand- 
ard and metre gauge requirements. The widening of the banks has been 
completed, and the collection of ballast is in progress. 

Major bridges have been completed, excepting the Ramperu, 13 spans of 

Kciioro to Kistna Canal, 40 feet = tlie Gundlakama, 13 spans of 60 feet, and 
junction with the East Coast the Palar, 21 spans of 40 feet. The Ramperu and 
state railway— 15 5 26 miles. Gundlakama bridges should be completed by June 
next. The sinking of the wells of the Palar bridge lias been slow and difficult, 
and all available labour and machinery is being concentrated on this bridge in 
order to complete it before the rains in October and November. The minor 
bridges are practically completed. Platelaying between Kistna Canal Junction 
and Nellore lias been completed. Stations and buildings, station machinery, 
the collection of ballast, etc., are in progress. 

The bulk of the earthwork in the Tadepalli tranship sidings, and the 
Tadepaiii tranship sidings- walls of the tranship platform have been com- 
2-30 miles. pleted. The long goods covering-shed is being 

built. 

The line is expected to he completed throughout during 1893-99. 


Great Indian Peninsula Uaihcay system ( standard gauge). 

26. The construction of an extension of the Mohpani branch to the new 
„ coal-fields of the Nerbudda Coal and Iron Company 

Open hne. has been completed. 

The double 30-foot girder bridge at mile 44 on the south-east line, which 
was damaged by floods, is under re-construction. The -work of strengthening 
the girders of the Dadlii bridge has been proceeded with and the re-building 
of pier-tops, raising of approaches, and strengthening of girders on the Mund. 
viaduct have been completed. The renewal and strengthening of the remaining 
girders has been receiving attention, and material is expected from England 
shortly. 

Very little now remains to he done in the matter the introduction 
throughout the line of the new system of signals. 

Sanction was received, in January 1898, to the construction of the connect- 
ing link between the Great Indian Peninsula rail- 
way and the Tapti Valley railway from Amalner to 


Amalner-Jalgaon branch. 


Jalgaon, and work was commenced in March 1898. 


Bombay, JBaroda and Central India Hallway {standard gauge), 

27. The new administrative offices, opposite the Church Gate Street station, 
- have been nearly completed. The central dome has 

in ‘ not yet been; finished, hut the offices were removed 

from the old into -the new building in January 1898. It is expected that the 
building will be completed by tbe end of June 1898. The plague has retarded 
the speedy copipletion.of the work. 

The following works have been completed : shunting sidings between Dadar 
Junction and Pare! ; additional sidings and goods accommodation at the southern 
end of the station yard at Abmedabad ; the new Railway School at Ahmeda- 
bad ; and twenty -three miles of wire fencing on the Godhra branch. 
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Of ttie total length of 217‘25 miles between Colaba and Pamela, the down; 
.. ‘ . H line from Colaba to Virar, from Sachin to Amr&oli, 

fr?m U colaba t 4 o la “da- and from Baroda to Itola, a total length of GCHJ7 

miles, was open for traffic at the close of the year 189G-97, the doubling of the 

line on 186-68 miles remaining to be finished. , T , , 

During- the year 1897-98, the down line from Miyagam to Itola, rS2 
miles was opened for traffic on the loth September 1897, from Virar to Palglmr, 

19- 28 miles, on the 1st December 1S97 and from Palgbar to Ddhanu Koad, 

20- 37 miles, on the 17th January 1898, a total longth of 47’4<7 miles. The 
progress on the remaining sections, from Miyagam to Amiaoli, o9 11 miles, and 
from DalidnuRoad to Sachin, SO miles, has been as follows: tho seciion from 
Mivao-am to Broach and Amraoli to Sayan has been practically completed, and 
permanent-way is being laid and ballast spread between Sayan and Broach. It 
is expected that these sections will be opened for traffic at no very distant dale. 
The down line from Dahanu Hoad to Sachin was taken in hand in September 
1897, and the earthwork is expected to be completed by June 1898. Ballast 
is being collected, and English materials are expected shortly. 

The renewal of Warren girders with steel plate girders in connection with 
the doubling of the line lias been in progress, and about 71 per cent, of the 
work bad been completed by February 1898. 


Ta.pti Valley Railway ( standard gauge). 

28. Workliasbeenin progress throughout this line, which will extend from 
Kankra Khari, 3 miles from Surat, on the Bombay, Baroda and Central India 
railway, to Amalner, a length of 156 - 40 miles. It is expected that tho first 
section from Kankra Kkari to Yyara, 35 miles, will be opened for traffic in 
Octpber 1898. 


Open lino. 


R ajpu {ana -3 fa I'wa Railway (metre gauge), 

29. A new transfer station for tlie interchange of rolling-stock with tho 

Bengal and North-Western railway has- been con- 
structed at Amvarganj (Cawnpore) and was opened 
for traffic on the 1st September 1897, and the following works have been 
completed : a 20-foot girder bridge over the caual at mile 77 on the Rewari- 
Eerozepore section ; the relaying of 30-7G miles of line with 50 lb rails ; and 
the erection of 43-90 miles of fencing. The works at Ujjain Junction station 
for the joint use of the Rajputana-Malwa, Nagda-Ujjain, and Bhopal-Ujjaiu. 
railways have practically been completed ; aud work on the following has been 
started : interlocking arrangements for transfer sidings at Cawnpore ; additional 
works at Kasganj ; new water-supply arrangements at Bhiwani ; and gangmen’s 
quarters on tue Ajmero and Abu divisions. ' 

This scheme, which was sanctioned in July 1S97, provides for flic addition 
Bimtinda-Ferozeporo stand- of a standard gauge track along side of tho 
■ard gauge (connection. existing metre gauge track of the Rajputana-Malwa 

railway between Bliatinda and Kofc Kapiira, . 2G£ miles, and for the substi- 
tution of a standard gauge line between Kot Kapura and Eerozeporc, 28- 
miles, in place of the existing metre gauge line. * 1 

Permanent-way material is arriving, and the work will shortly he started 
by the Bombay, Baroda and Central India Railway, Company * on behalf' 
of the- State. 


Ahtnedabad-'Pardniij Railway ( metre gauge)’. 

30. This rail way, which was under construction at the close of the previous 
year* was opened for traffic in sections as follows : Ahmedabad to Talod 
32-76 miles, on the 1st May, Talod to Paranifj, 7*75 miles, on the 2nd 
July, and Parautij to Idar Abmednagar, 14-09 miles, on the 23rd October 
1897. The line is being worked by the Bombay, Baroda and Central India 
Railway on behalf of a rt Branch line ” company. 
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The Gaclcioar's Dahhoi Railway (§' 6* gauge). 

31. The extension of the Gackwar’s Dahhoi railway from Vishvamitri to 
Padra, 7T1 miles, was completed and opened for traffic on the 1st July 1897. 

Rajpipla Railway ( S'G V gauge.) 

32. The first section of thi3 railway, from Anklesvar to Ttaj Piirdi, 19 03 
tuiios, was completed and opened for traffic on the 1st July 1807. The second 
section from Itaj Bardi to Nandod, 17'S0 miles, was sanctioned for construction 
in February 1S9S, and the work is in progress. 

A foot overbridge at Elephant Gate level crossing has been sanctioned, • 
and the necessary materials are being collected. 

U adras Railway, including the Kolar Gold-fields Railway (standard gauge). 

S3'. The junction arrangements at Mefctupalaiyam in connection with the 
o online Nilgiri railway, and the conversion of Nandalur 

pen mo. into an engine-changing station have been com- 

pleted. The restoration of the bridges at miles 95 and 107, north-west line, 
which were damaged by floods in 1896, has been finished, and two spans of 
50-foot girders have been strengthened, making a total of 15 spans which 
have been strengthened and leaving 2 to he completed. The addition oE 
masonry piers in the centre of each span of 6i-foot girder bridges is in 
progress on two bridges on the north-west line, on one on the south-west line, 
and on five bridges on the Nflgiri branch ; and the work of covering sand ballast 
with broken stone on various portions of the line has been continued and 513 
miles have been covered. 

The fencing of the Kolar Gold-fields railway, in accordance with the 
estimate sanctioned by the Mysore Durbar, is well advanced, 9 miles having been 
finished ; and a foot overbridge has been constructed at Bowringpet. 

On the extension from Calicut to Cannanore, the marking out of both 
Caliout-Cannanore extension temporary and permanent land between Calicut 
—69 miles. and Elattfir (7\ miles), including West mil and 

Eiattur station yards, has been finished, and the marking out beyond Elattur to 
the 2Gth mile is in progress. The revision of the alignment has nearly been 
completed. 

The construction of a branch from Arcot to Hanipet was sanctioned in 
• Arcot-Ranipot branch.— 4-35 December 1S97. A small quantity of earthwork has 
m hes. heen completed within the limits of the present 

Arcot station, and materials for the bridges are being collected. 

The Nizam's Guaranteed State Railway (standard gauge). 

34. The work of replacing the Warren girders with plate girders on the 
two Iyalla bridges has been completed. Two more bridges at Begumpett and 
Bulkumpett were put in hand and finished, and the new Moosapett bridge 
passed for traffic. 

Hyderabad- Gddduari Valley Railway (metre gauge). 

35. The agreement between His Highness the Nizam’s Government and the 
Nizam’s G-uaranleed State Itail ways Company, Limited, was signed on the 16th 
March 1897, hut, owing, to uncertainty as to when capital funds would he 
available, it was not until July that a comprehensive start was made, 
and work put in hand from Manraad to Jalna (mile 10S) on the northern 
section, and from Secunderabad to Nandair (mile 170) on the southern section. 

The earthwork on the northern section has practically been completed, with 
the exception of the portion from Manmad to the Ankai Pass, on which 
work had to he deferred pending a decision as to the final alignment 
which would best suit the new junctional arrangements at Manmad. Work on 
the section has heen somewhat interfered with by the plague, hut it is 
expected that operations will he sufficiently advanced to enable platelaying 
to bo commenced shortly. 
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Earthwork and bridging on about one half of the length of the southern 
section is in an advanced state of progress. On the other half of this section 
occur the crossing of the Godavari river and the Sernapully Glidt. A site 
has been selected for the bridge, and a re-alignment over the ghat decided 
upon, resulting in considerable reductions in work which is now in full 
progress, 

Bengal and North- Western Railway system (j metre gauge). 

36. On the open lino, the relaying of the main line with 50 lb rails in lion 
b of dlv lh rails lias been completed from Soncpore up 

Company’s section. f 0 j anva i p oa( ], an d the whole line between Burhwal 

and Soncpore is now laid with 50 lb rails, The old materials will he utilized 
on the Ganges-Gogra Doab lines. A commencement has been made with the 
fencing of the first 82 miles, and about 12 miles have been erected between 
Sonepore and Digliwara. At Kuslimi, all the works for a crossing station 
have been finished, except the metalling of the platform and roads which will 
he put iu hand after the next rains. 

The wells of all piers for the Gogra bridge at Bahramghat have been sunk 
_ 1 „ 4 . to the full depth "of 90 feet below low water ievcl 

ghat-17 spana of 200 foot gir- and the bnek-work of all piers has been completed, 
derB - Id spans of girders have been erected and one 

is in course of erection. Work on the remaining 2 spans at the abutments, 
was delayed pending a settlement with the Military Department regarding 
the accommodation to he provided for block houses to defend the bridge. The 
bridge is expected to ho opened for traffic early in 1S99. 

The construction of a temporary pile bridge of 86 spans of 20 feet over 
the Gogra river was taken in hand in November, and opened for both goods 
and passenger traffic on the 21st December )89 7- 

Work on the remaining portion of the Gonda-Balrampur-Tulsipur branch, 
Gond a-B airampur-T ulsipur between Balrampur and Tulsipur, 20 miles, which 
Branch— 42 miles. was under construction at the close of the previous 

year, is well advanced, and it is expected that the line will shortly he ouened 
for traffic. At the Kapti bridge, 8 spans of SO feet girders, between Balrampur 
and Tulsipur, the sleepers and rails have been laid over the bridge, and 
good progress has been made with the protective works. 

The portion of the Nanpara-Katarnian Ghat extension from Mohinpurwa 
Hanpara-Katarnian Ghat (Jangal Motipur) to Katarnian GluU, 27-OS miles, 
extension— 42 os miles. which was under construction at the close of the 

previous year, was opened for traffic on the 25th March 1S98, and the 
Bahai bridge, 10 spans of SO feet, was also completed and opened for traffic 
during the year. 

The Bhatni-Turtipur branch which was closed for traffic during the rains, 
Bhatni-Turtipur branch- was re-opened on the 1st December 1S97. All works 
17T4 miles. have practically been finished, oxcept the ballasting 

and metalling of the station platforms and roads which will he completed after 
the rains. 


The Salfmpur-Barhaj branch was opened for traffic on the 1st December 
SaUmpur-Barhaj branch— 1S97. The line is not yet ballasted, hut the ballast 
12 77 miles. . is being collected and will be spread after the rains, 

when the station platforms and roads will also he metalled. 

The Ganges-Gogra Doab extensions include lines from Turtipur to 
Ganges-Gogra Doab exten- Benares, 83'20 miles, Mau to Azamgarh, 27 miles, 
8lons - Mau via Ballia to Bevclganj, 71-32 miles, Aunrihar 

to Ghazipur, 29 miles, or a total of 210’52 miles, with a permanent bridge 
over the Gogra river at Turtipur. 

On the Mau division, 65 miles, rails have been laid on formation 
throughout the division except at the Tonse river near Mau, where there is a 
diversion. All the bridges, except the Tonse bridge, 6 spans of 80 feet, which 
will probably be finished by the 15tli June 1898, have been completed. It 
is expected that the line from Turtipur to Azamgarh, a distance of 51 miles, 
will shortly he opened for traffic. 

On the Benares division, 81 miles, the earthwork, except on 6 miles near 
Benares, and the filling in behind bridges have been practically finished. A 
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number of minor brid sees and culverts have been built and those on the Ghazipur 
branch are well advanced. The well curbs for the 40-foot girder bridges are 
being placed in position. On the Ghazipur branch, the well sinking of the Ganji 
bridge, 5 spans of 40 feet, is well advanced. At the Gumti bridge, 13 spans 
of 100 feet, the well’ curbs are at site and several of them have been placed in 
position and masonrj 7 on them has been started. The platelaying has been 
finished as far as Aunrihar Junction, and will, it is expected, be completed to 
within 6 miles of Benares and also to Ghazipur before the rains set in. It is 
proposed to open the line to Benares and Ghazipnr for traffic in 1899. 

On the Ballia division, 64'52 miles, the earthwork has nearly been finished, 
except the filling in behind bridges. A number of bridges are in progress and 
well sinking has been commenced on the Basnai nulla bridge, 5 spans of 40 
feet. The platelaying has been finished to Basra station and will probably reach 
Ballia by the end of April and the hanks of the Gogra river before the rains 
set in. It is expected that the whole division will be opened for traffic in 1899. 

Brick making for the Gogra bridge at Turtipur, 18 spans of 200 feet, 
is in progress, and the houses for the construction staff are under erection. The 
Avell curbs and plant required from England have been indented for, and it is 
expected a beginning will be made with the well sinking immediately after next 
rains. The temporary bridge at Turtipur was finished and opened for the 
use of construction trains on the 4<th February 1898. The bridge will be 
dismantled by the end of May 1898 and re-erected after the rains to afford 
through connection with the Ganges-Gogra Doab lines. 

The S. S. “Benares” has undergone her trial trip and promises to give 
satisfaction. Two barges and two landing stages have been erected at Sone- 
porc and will he launched as soon as the Ganges rises. 

On the open line, good progress has been made with the raising of the hank 


Tirhoot section. 


and bridges from mile 8 to 17| on the main line 


between Baron nie and Bachhwara (Begum Sarai), 
and the work is expected to be finished before the next rains. ' 

On the Hajeepore division the earthwork from Hajeepore to Shalipur 
Hojeepore-Katihar esten- Pathoree, a distance of 22 miles, is nearly finished, 
sion— 161 miles. Sleepers and rails have been received, and a begin- 

ning will be made with the platelaying from Hajeepore as soon as possible. 

On the Mansi division, the earthwork for the first 14 miles from Garhara 
eastward has been finished, and from mile 14 to Khagaria, a distance of about 19 
miles, the work is in hand and about 6 miles have been finished. To the east 
of Khagaria, another 10 miles as far as Moheskhunt are almost finished 
and work is being pushed on vigorously. Sleepers and rails have been 
received, and a beginning will be made with the platelaying from Garhara as 
soon as possible. 

On the Kosi bridge division, the earthwork on 10 miles has been nearly 
finished. 


Segowlie-Ralcsaul Railway ( metre gangs). 

37. The earthwork, bridgework and platelaying of this railway, 18 miles 
in length, are nearing completion. 

The major bridges consist of the Sikrana bridge, 9 spans of 80 feet, founded 
on wells sunk 60 feet below the bed of the river, the Sikrana spill opening, 
20 spans of 12-foot arches, and the Tellaway bridge of 5 spans of 40-foot 
girders. 


Southern Maharatta Baihoay system ( metre gauge). 

38. All the home and distant signals on the system Lave been altered to show 
red and green lights and are fitted with Saxby and Farmer’s balanced 
arms. Crossing stations have been constructed and opened at Tavargatti 
(between Alnavar and Kagargali), Chinchli (between Raibag and Kudehi) 
and Saswad ’(between Ghorpuri and Phursangi). Those at Ginigera (between 
Khopbal and Munirabad) and Kusugal (between Hubli and Dundur) are ready, 
hut owing to slackness of traffic, due to the plague, their opening has been 
deferred. The goods station at the Kistna Canal and the siding leading thereto 
are nearly ready for opening. The scheme for inter-locking the signals 
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that protect the crossings leading out of Poona Junction is being carried out by 
the Great Indian Peninsula railway. 

The works in connection with the remodelling of the station yard at 

Pangalore Citv have been practically completed. 

Mysore section. institute has been provided at this station for tbe 

use of the joint staff of the Southern Malir.itta and Madras railways. 
Estimates have been submitted for a new bridge over the Mallur river (mile 
246-12) in place of that washed away last September, and sanction lias been re- 
ceived to the construction of a new station building and the remodelling 
of the existing yard at Mysore, and work is about to he started. 

Mysore- Nanjangud Railway (metre gauge). 

39. The earthwork and bridges on tho extension from Nanjangud railway 
station to a point half a mile nearer the town of Nanjangud have been com- 
pleted, and the laying of permanent-way and ballast nearly finished. It is 
expected that the extension will be ready for opening by tho end’of Juno 
189S. 


Rirur-Shimoga Railway (metre gauge). 

40. Work on this branch, 37*6S miles in length, from Birur, on tho Mysore 
section of the Southern Maliratta railway, to Shimoga has been in progress 
throughout {the year, and it is expected to be opened for traffic by the 31st 
December 1898. 


South Indian Railway (metre gauge). 

41. During the year. Of miles of 40 lb permanent-way were rclaid with 
50 lb bull-beaded steel rails, making the total length so relaid 4l4~ miles. A 
new station is being constructed at Gudur. 

Mdyavaram-Mutuyct Railway (metre gauge). 

42. The re-arrangement of tbe Peralam statiota, to accommodate the traffic 
of the Karaikkal-Peralam railway, has been practically completed. 

Kdraikhal-Reralam Railway (metre gauge). 

43. This railway, 14*45 miles in length, was opened for passenger traffic on 
tbe 14th March 1898, andj is being worked under agreement by the South 
Indian Railway Company on behalf of tbe Erenck Government. 

Assam-Bengal Railicay (metre gauge). 

44. The total sanctioned length of this railway, which will extend from Chit- 
tagong to Makum with branches from Laksam to Chandpur, Badarpur to Silcliar, 
and Lumding to Gauliati, is 742*20 miles, of which the mainline from Chittagong 
to Badarpur, 254*28 miles, the branch from Laksam to Chandpur, 31*62 
miles, and 74*73 miles of the Gauhati-Lumding section from Gauliati to Jamuna 
Mulch, a total length of 300*63 miles, were open for traffic at the close of the 
previous year, a length of 381*57 miles remaining to be finished. On tbe 12th 
June 1897, a severe earthquake seriously damaged tbe open line, as also certain 
sections under construction, and rendered necessary the closing of 127 miles of 
tbe main line from Akhaura to Badarpur and tbe Gauliati- Jamuna Mulch sec- 
tion. As tbe main line from Akhaura to Badarpur was re-opened in sections bet- 
ween tbe 20tli July and 18th October 1897, tbe total length of line open for 
traffic on the 31st March 1898 was 285*90 miles. 

Tbe following paragraphs detail the progress of work on the railway during 
the year under review : 

On. section I, the repairs to earthwork and bridging rendered necessary 
section I, from Chittagong to Badar- by the earthquake are in progress on 
pur with branches -304 52 miles. . the 144 miles north of Akhaura .station. 

On the Silcliar branch, the bridges were seriously damaged and some of 
them have to he entirely rebuilt on new sites. The fencing of the line is in 
progress, and 90 miles have been completed. [Repairs to stations and buildings 



CHAPTER II. — WORKS COMPLETED AND IN PROGRESS. 


31 


damaged by the earthquake are in progress. Some of the materials 
were received for the 360-foot jetty to be constructed at Chittagong, and 
arrangements were in hand for starting the work. The head office buildings, 
the Chittagong station, and quarters for the permanent staff, workshops, and 
store buildings were put in hand. It is anticipated that, with the exception 
of some buildings and ballasting, all the work on this section will be completed 
by the 1st January 1S99. 

The damage to section II by the earthquake was not, serious, although it 
section ii, Badarpur to Lumding- increased some of the difficulties of the 
112-00 miles. work in some of the. tunnels. The 

heading of the Mahur Saddle tunnel, which is 1,400 feet long and is regard- 
ed as the most formidable work on the whole line, has been driven 
about 300 feet from the north end and about 80 feet from tbe south, 
l'be north span of 224 feet of the Barak bridge has been erected, and tbe work 
of erection on the centre span of 276 feet and the south span of 250 feet 
are in progress. The bridge is expected to he completed this season. 
The large bridges are generally in hand on the 8th division, but a com- 
mencement lias not been made with those on tbe other divisions owing to 
difficulties of transport. Rails have been laid to tunnel No. 1, and when rail- 
head reaches Kayeng (mile 278 from Chittagong), which point it is_ expected 
will he reached by the 1st November 1898, tbe transport difficulties will be les- 
sened, It is expected that this section will be opened throughout by June 
1901. 

The length from Gaubafci to Jamuna Mulch was closed on account of the 
Section nr, Lumding to Makum and damage it sustained by the earthquake. 
Xumding-Gauhatibranob,— 325 98 miles. Repairs of the damages to the earthwork, 

bridgework, stations and buildings, and staff quarters, etc., are in progress. 
It was found necessary to build an entirely new bridge over the Titamari river 
on a new site, and to pull down and rebuild two piers of the Kopili bridge, and 
these works are in hand. 

On some of the divisions, good progress has been made with the earth- 
work, and, except on the 15th division, bridgework is generally in 
hand. The survey of the 18th division from near Nazira (mile 514) to the 
crossing of the river Disang near Daraingaon was commenced in January 1898. 
Brora Daraingaon alternative surveys are to be made : one to effect a junction 
with the Dibru-Sadiya railway at Makum, and the other to connect with the 
same line at Margherifca. The line from Gauhati to Lanka is expected to bo 
opened by the 1st January 1899, and to the Desang river by tbe end of 1900. 


Burma Railways ( metre gauge). 

45. On the open line, 3'70 miles on the Prome section and 13-86 miles on 

„ tbe main line, between Rangoon and Toungoo, were 

Open line. relaid ^ 6() steel mih ° 

The doubling of the line at Naliakaung Junction has been ' completed, and 
opening sanctioned on the 27th May 1897. The new overbridge at Pazundaung 
has been completed and will be opened for traffic shortly. 

The Katha station building, which w T as burnt down in May 1897, has 
been rebuilt. 

The waterway at the Babin Clioung bridge, and at bridge No. 122, at tbe 
north end of tbe Pyuntaza station, lias been increased, and the protective work 
at the The Clioung gorge completed. 

The Kanta Clioung bridge is being raised three feet, increased waterway is 
being provided at bridges Nos. 18, 33 and 64, and new bridges are being put in 
at miles 86-6, 121-17, and 427-10. Tbe south pier of tbe Youbin Ckoung bridge 
is being rebuilt and the spans re-agranged. 

Tbe Mohnyin-Mogaung section, 52 34 miles, which hgd previously been 
_ „ worked for goods traffic, was opened for passenger 

Mu. valley section. traffic on the 16th July 1897, aud the Mogaung- 

Myitkyina section, 37 miles, was opened for goods traffic on the 1st January 
1898. 

The important bridges over tbe Mogaung, Namti, Namkwi, and Namkyin 
Choungs are expected to be completed by December 1898. 
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■Wort was in progress in April 1897 on the first four divisions of the 

railway (up to mile 200), but in August, owing to 
Mandalay-Eunlon section. the delay caused by the suspension of work at the 

Gokteik gorge, it was not considered advisable to carry on works too far ahead 
and the fourth division was abolished, construction being restricted to the lengt h 
between Myolmung and Lashio (180 miles). In J uly 1897, orders were received 
from the Government of India to restrict expenditure as far as possible. This 
restriction was removed in January 1898, and since then every eilort has 
been made to push all works as rapidly as possible. Pair progress has been 
made throughout, and by tbe end of the current working season the 
formation between Myohaung and Thibaw will ho practically completed, with 
the exception of the gap of 6J- miles at the Gokteik gorge. The formation 
between Thibaw and Lashio will also be nearly completed. Beyond the gorge, 
all the bricks that will bo required have been manufactured, and work started 
on one major and on some 50 minor bridges. 

The bridging on the first ,two divisions, up to Nam maw station, mile 
73, was in hand and will be completed before the rainy season begins. 
The first section of the railway from Myohaung to Sbdaw, 13 miles, has been 
worked for goods traffic since the 1st January 1898. 

The difficulty experienced last year in getting labour for the rock cuttings 
and tunnels has been overcome by training the Barmans to do it by piece 
work, and it has not been necessary to import any labour from India this season. 

The Salween survey division party completed 13 miles of survey at 
the most difficult portion of the Salween gorge and a reconnaissance map of 
the river to Kunlon, when it was recalled in April to carry out the realign- 
ment at the Gokteilc gorge. 


Rohilhund and Kumaon Railway, including the Luclcnow-BarciUy section 

(metre gauge). 

46. Some of the works at Aishbagh and Daliganj remaining to he com- 
T . „ .. pleted havo been finished, and the approach roads 

and girder ondges in connection with the level 
crossings project at Lucknow, completed. 

Wire for fencing 10 miles of the line between Lalkua and Ilaldwani has 
Company’s section. been received, aud stone posts are being delivered. 


Bengal Booars Railway ( metre gauge). 

47. Bepairshave been carried out to the banks which were damaged by the 

Open line earthquake of the 12th Juno 1897, and the work 

of fully ballasting the line will await the settlement 
of the newly repaired hanks. 

J 

Dihru-Sadiya Railway (metre gauge). 

48. The re-construction of the Sessa and Dighoi bridges has been completed, 
and that of the Borbil bridge is in hand. Work is in progress on the new 
goods shed at Tinsukia and on the engine shod at the workshops. 

A Tilgiri Railway (metre gauge). 

49. All earthwork, masonry, culverts, tunnels and buildings have practically 
been finished, and seven miles of the rack-platelaying have been completed, 
leaving 5 miles to he done ; the progress in rack-platelaying is extremely slow, 
as it requires to he done with great accuracy. The girder erection of 
the bridges has been carried out telescopically, i.e. it has been deferred until 
each bridge was reached by rail head. Out of 85 spans, 58 have been com- 
pleted, leaving 27 to bo erected. 

Lour rack locomotives have arrived and are at work. The whole of the 
coaching and goods stock has arrived and is on the road. 


J odhpore * Bichaneer Railway system (metre gauge). 

50. The line from Bickaneer to Khari, 41’67 miles, has practically been 
Bickaneer-Lapkaransar completed and is expected to ho opened shortly. 

extonsion 3lCkaU ° er ' ;Bliatintia ^ ie r . oc ^ GU ^iug near the Khari quarry station only 

remains to he finished. 
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The further extension from Khari to Lankaransar, 8 - 90 miles, on 'which 
there -will he no -works of importance, ;was sanctioned at the close of 1897, and 
sixty per cent, of the earthwork has heen completed. It is expected that 
the Khari-Lankaransar section will he ready for opening hy the end of 1898. 

On the Jodhpore section of the Shadipalli-Balotra railway, earthwork 
shadipalli-Balotra rail- on the hanks has heen piaetically completed, 
w ay, Native state section. except on the last y miles, and the larger cuttings 
are more than half finished. Station buildings and staff quarters are in 
progress, and permanent-way materials for tlie whole line have heen ordered. 
Ballast is being collected in places, and the whole section is expected to be 
ready for opening early in 1899. 

Shadipalli-Balotra 'Railway , British section ( metre gauge). 

51. The project for this railway, which will extend from Hyderabad (Sind) \ 
to the Jodhpore frontier, 126’fii miles, includes the conversion of the ex- - 1 
isting standard gauge line between Shadipalli and Bakoki Junction, dS^o ! 
miles, to the metre gauge, and the provision of a separate metre gauge track- 2 
between Itahoki Junction and Hyderabad (Sind), 6'50 miles. Earthwork has 
heen started, and bricks for the principal bridges have heen manufactured. 

Oodcypore- Chit or Railway ( metre gauge). 

52. On the open line, the re-construction of the bridges over the Sunwar 

Open line. and Mauli nnllas has heen completed. \ 

In January 1893, the construction of an extension of the railway from I 
Debari riodeyporo oxten- Debarl to the Ahr bridge, near the capital of 1 
® Jon - Oodeypore, a length of 6-44 miles, was undertaken l 

hy the Entire staie of Jleywar, and it is expected that the extension will he 
completed by the close of the year 1898. 

Bhdvtiagar-Gondal-Jundynd-Borbandar Raihcay, including the Jetalsar- 
Rajkot and Jamnagar Raihoays {metre gauge). 

53. Several works have been carried out at certain junction stations, and 
the Und bridge on the Jamnagar railway completed. Additions and altera- 
tions at Bhavnagar terminus, on the Jetalsar section, at Bhavnagar Para and 
Itajkot Junction, including the ballasting of the Jamnagar railway which was- 
opened for traffic on the Sth April 1897, are in progress. 

Bhrangadrd Raihcay ( metre gauge). 

5d. A railway, 21 miles in length, connecting Dhrangadra with TFadk- 
wan J unction, was sanctioned during the year for construction at the cost of the 
Native state of Dhraugadra. Half the earthwork has heen completed, the 
bridges are well in hand, and the station buildings and staff quarters are in 
progress. Permanent- way materials have heen arranged for, and it is 
expected that the line will shortly be ready for opening for traffic. The 
construction is being carried out by the Bhavnagar-Gondal-Junagad-Porbandar 
railway administration, by whom the line will he worked when open. 

JDarjeeling-Rimalayan Rail-way {2’ 0" gauge). 

55. The new station buildings at Kurseong have heen completed, and the 
works in connection with the new running shed at Tindharia and certain staff 
quarters at that station, and at Darjeeling, are in' progress. 

Barsi Light Railway (2'6 V gauge). 

56. In December 1897, the terms for the construction of the Barsi Boad- 
Pandharpur extension, a length of about 33 miles, were accepted by the Barsi 
Light B. ail way Company, and orders have heen issued for the preparation of the 
complete project and estimates for the extension. The earthwork has heen 
ihrown up by the Local Government as a measure of famine relief. 
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GioaliorSipri Raihcay (2' 0" gauge). 

♦ 

57. Sanction to tho construction of this railway, from Gwalior to Sipri, tho 
summer capital of the Maharaja Sindia, a length of 72'9o miles, at the cost of 
tho Durhar, was accorded in March 1897 ; the earthwork had been commenced 
during the previous month as a measure of famine relief. Tho track will, for 
the most part, he laid on the berm of tho Agra-Bombay Grand Trunk road, hut 
a new alignment is necessitated at the ghats. The rise from Gwalior to 
Sipri is about 1,000 feet. The ruling grade is 1 in GO, hut a short length of 
1 in 40 has been necessary to avoid heavy outlay. The permanent-Avay will he 
laid with 30 lb. steel rails and 41 lb, steel sleepers. 

The construction of tho line is well advanced, and it is expected that 
rails will he laid from Gwalior to Mahona, mile 30, by the end of 189S and to 
Sipri by March 1899. 



CHAPTER III. 

Lines under survey or projected. 

- t 

The following paragraphs furnish brief particulars of surveys carried out 
during the official year ending with the 31st March 1898, and various other 
projects put forward : 


Bast Indian Baihoay ( standard gauge ) . 


Bhikobabad-Paruklmbad branch. 


2. A reconnaissance has been carried out for a chord line, about 58 miles 

Bnrdwan-Howrah chord. iu len S fc ^ £ rom Burdwan to Howrah, and the 
Quadrupling between Sita- report and estimates are under preparation. The 
rampur and Howrah. country is easy throughout. An investigation is 

also being made of the cost of quadrupling the line between Sitarampur and 
Howrah, 137f miles. 

As stated in the previous report, the project for a branch line from 

Shikohabad station, on tbe East Indian railway, 
to Parukhabad, on the Cawnpore-Achnera section 
of the Rajputana-Malwa railway, has been further investigated, and the revised 
estimates submitted and considered. 

The country traversed is flat and for the most part irrigated by canals. It 
is proposed to cross the Kali Nadi, the only river of importance, by a bridge 
of 10 spans of 60 feet. 

The estimate, as corrected, amounts in round figures to Rs. 45,20,000, 
being at the rate of Rs. G8,4S6 per mile for a length of about 66 miles and 
makes provision for rolling-stock at the rate of Rs. 10,000 per mile. 

A survey has been completed for a line, 82| miles in length, from Baran, 

on the Moghal Sarah Gy a extension, under 
construction, via the east hank of the Soane 


Baran-Daltonganj branch. 


river, to Daltonganj. 

Of the two branches from Burdwan to Cutwa and from Hooghly to Cutwa, 
Burdwan-cutwa and referred to in the previous report, a revised estimate 
Hooghly-Cutwa branches, has been received for the one from Burdwan to 
Cutwa, 34 miles in length. The revised estimate submitted, -which amounts to 
Rs. 27,15,000, or Rs. 79,853 per mile, and includes the provision of Rs. 10,000 
per mile for rolling-stock, is considered susceptible of being reduced to about 
Rs. 22,56,000 or Rs. 66,353 per mile. Further estimates of the traffic prospects 
of the proposed branch have been called for. 


Bhdgalpur-Bausi-Baidyandth Bailway {standard gauge). 

3. The re-survey and further investigations for a railway from Bhagalpur, 
on the loop line of the East Indian railway, via Bausi to Baidyanatb, on the 
chord line, a distance of 89 miles, which was referred to in the previous report, 
has been carried out. 

Eor the Bkagalpur-Bausi section, detailed plans and estimates amounting to 
Rs. 22,23,000 or Rs. 70,571 per mile, for a length of 31£ miles, have been 
received. The estimate excludes the cost of rolling-stock and junction works 
at Bhagalpur, which will probably amount to Rs. 3,62,000. The country on 
this section is easy and presents no engineering difficulties. * 

On the section from Bausi to Baidyanatb, 37-| miles, the country is diffi- 
cult and will necessitate some heavy work. This section is estimated to cost 
Rs. 39,40,000 or Rs, 1,05,067 per mile, excluding rolling-stock and junction 
works at Baidyanatb, which will probably cost Rs. 4,20,500. 
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Jgra.Dclhi Chord Line (standard gauge) 

4. The detailed project for this line, which was referred to in the previous 
report, has been submitted. The estimate amounts to Its. 90,7G,OUO for a 
length of 121 miles, being at the rate of Its. 75,008 per mile. 

JBengal Central Railway (standard gauge). 


5. A survey is in progress for investigating the possibility of improving 
impv'ovod. facilities for the facilities now existing for dealing with tho 
goods traffic at Calcutta. goods traffic at Calcutta. 

Bongong-R-otehandpur A survey is in progress for a line from Bongong 

railway survey. to Kolchundpur, 


Singia-Mcidarijnir-Chandpur Railway (standard gauge). 

G. The estimates for this proposed connection between the Assam 'Bengal 
railway and the Bengal Central railway, v Inch was referred to in the last report, 
have been submitted. 

Tho lino would be 82 miles in length and is estimated to cost PiS. 3 , 92, GG, 000,- 
being at the rate of Its. 2,34,951 per mile. 

The estimated cost by sections is as follows : 

Length. Tntnl rod. Cost per mile. 

Miles. Its. li». 


Singia to Mndanpur 
Wadanpur to Bohdnrganj 


631 1,23,47,000 1,05,200 

1S5 69,10,000 3,60,013 


Rcngal-Ragpur Railway (standard gauge). 

7. The report on tbo reconnaissance of the Midnnpore-idiirulia section shows- 
Midnaporo-Jhorriah and that a railway, 104 miles in length, via Bishen- 
BanoW Plateau survoys pur and Banlcura would approximately cost 

Its. 1,09,19,000 or about Us. 1,05,000 per mile, and the following surveys are- 
in progress : 

(a) the location survey for a standard gauge railway from near 
Midnapore through Bankura. Khorhunaaud Adra to the Jherrialv 
Coal-fields, and from Bhorbuna to Chalatand, a distance in all 
of 167 miles; 

(b) a detailed survey fora standard gauge line from Cliataland, on the 

Adra-Jherriah alignment, to some point on the proposed Palamow- 
Siui line, a length of 115 miles, and a reconnaissance for a 2-foot 
gauge line from Tori to Aiiugi via Lohardugga with a branch to 
itanchi, 80 miles. 

A survey is also in progress for a line from Gendin, on the Bengal- 
_ . Nagpur raihvav, to JuLbulporc, with branches io 

Manilla on the east and to beoni and Clundwara on 
the west, a total length of about 220 miles. The survey is being carried out as 
for a 2-foot gauge railway, but such parts of the alignment as would require to 
he altered for a standard gauge lino are tohe noted and the probable alternative 
route for a standard gauge liue indicated. 


Indian Midland Railway (standard gauge), 

8. The plans and estimates for a light railway from Ilarpalpur station, on 
Harpaipur-Bath and Hnr- the Jhansi-Munikpur section, to Bath on the north, 
?J?n“ r ™°T ns railways a distauce of 25-J miles, and to Nowgong on tho 
. UBe , _ south, a distance of 19.] miles, have boon sub- 

mitted. The estimates provide for 2-foot gauge lines laid on timber (sdl)sleepcrs 
as follows : ' 1 

(i) from Ilarpalpur to Bath, 25f- miles in length, Us. 3,60,000, being 
“ at the rate of Its. 14,214 per mile ; 

(ii) from. Ilarpalpur to Nowgong, 19]- miles in length, Bs. 2,9S,000, 

being at the rate of Its. 15,451 per mile. 

The total for both lines is Its. G, 01, 000 or Its. 14.750 per mile, and in- 
cludes provision for rolling-stock at the rate of Its. 1,900 per mile. 

If steel sleepers are used, the cost per mile will be increased by Bs. 2,780. 
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North Western State Railway system ( standard gauge). 

9. The revision of th&survey for a diversion of the main line from Sukkur to 


Sukkur-Shikarpur-Naundoro 
surrey. \ 


Shikarpur, and from Shikarpur to a point near 
\ Naundero, a distance- of about 45 miles, has 
\ nearly been completed. 

The survey of a railway from Ludhiana to Perozepore, 76 miles, which was 


DudUiana-Ferosopore railway 
surrey. 

widths marked off, so that, if 
as a famine relief work. 

The field work of the 


carried out in 1893-94, was revised during the 

was set out and side 


year, and the 
necessary, the earthwork could "be put in hand 


alignment 


survey of a 2-foot gauge railway from Nowskera 
to Dargai, a distance of about 42 miles, has been 
completed and the project is under preparation, 
construction of a branch from Jullundur to Hoshiar- 
pur amounts to "Rs. 11,91,000 or Bs. 49,667 per 
mile, for a length of about 24 miles, but including 
the provision for rolling-stock, it is considered that it may be necessary to 
increase this estimate to ils. 16,87,000 or Rs. 70,292 per mile. 

The estimate for the construction of a branch from Jullundur to Kapur- 
J „ , . , thala amounts to Rs. 6,03,000 or Rs. 46,385 per 

Jullundur-Kapurthala branch. ^ for a leugth of 13 miU}g . ' 


Wowshera-Dargai survey. 

The estimate for the 

Jullundur-Hoshiarpur branch 


Southern Punjab ( Delhi Saniasata ) Railway ( standard gauge). 


10. The final location 

Narwana-Kaitkal branch. 


survey of a branch from Narwana, on the main line, 
to Kaitlial, in the Karnal district, 25 miles in 
length, is in progress. 


Ludhidna-Dhuri-JaJchal Railway (standard gauge) . 

11. This line, which has been surveyed, starts from Ludhiana, on the 
North "Western State railway, and runs vid Dliuri, on the Rajpura-Bhatinda 
railway, to Jakhal, on the Southern Punjab railway, a length of 80J miles. 
The report shows the alignment as passing through a populous and well cul- 
tivated tract of country which is, as a rule, flat but interspersed with sand 
hills. The streams crossed are few and small, and easy curves have been 
obtained. The ruling grade on the Ludhiana-Dhuri section is 1 in 250, and on 
the Dhuri- Jakhal section, 1 in 500. The approximate estimate amounts to 
Rs. 42,7S,000, beiug at the rate of Rs. 53,262 per mile. 


Eastern Bengal Slate Railtoay ( standard , metre, and special gauges). 

12. The survey from Mogalhat to Dbubri has been completed. The 
Te03ta Dhubri-Gauhati su'r- survey work of the further extension proposed from 
vey (metre gaugo). Dbubri to Gnuhati was resumed in November 1897, 

and up to. tbe 31sfc March 1S98 the progress was as follows : the country for 
both northern and southern routes has been reconnoitred and levels .taken. 
Por the southern route, a line of levels has been run from Gouripor on tbe 
Mogalli&t- Dhubri alignment to meet tbe northern route at Changsharee, about 
8 miles north of Ganhati. Tbe length of this line is about 110 miles, or a total 
length of 115 miles to tbe Pandoo ferry, of which about 100 miles have 
been surveyed. Tbe greater part of this route of 110 miles, east of Monas, 
runs through country which is heavily flooded each year, and over which water 
lies in depths varying from 2 to 7 feet for about 3 months in the year. The 
northern route continues to Bijui, Bbowanipore, Raipur, Nalbari and Bangia, 
and then descends southwards to the Pandoo’ ferry, a total distance of 
about 94 miles, of which a detailed survey of about 80 miles has been com- 
pleted. The total distance to Gauhati by this route, which passes through well 
cultivated and well populated country free from heavy floods, would be about 
99 miles. In addition to the above, two connecting lines of levels between 
the northern and southern routes, aggregating 30 miles in length have been 
run. 
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The survey of a proposed line, 5f- miles in length, fiom a point on the 
„ . . : . Eastern Bengal State railway nuuway between 

,« 0 mni. nvtnwiinn rnt.find- JJciawwi JJW 3 ‘ -> , * , 

Bel^humak and Dum-Dum Junction to the river 


CoBsipur extension (stand- 
ard gauge). 

Hooghly at Cossipur, is in hand. , , ,, , 

A reconnaissance survey lias been made of a line, 40 miles in length, fiom 
SMk.rpur.Mus.MgMi Shikarput on the left bank of the Padraa, nearly 

branch (motro gauge) . opposite Faridpur to Munshiganj, on tho rig lit 

hank of the Dlmllessari, about 6 miles south-ea^ of Narayanganj. 

Arrangements have been made for a survey from Chooadangah, on tho 
Ohooadangah-Esubpur Eastern section Af the Eastern Bengal State rail- 

branch (standard gauge). way, to the Seebnngar lerry on the right bank oi the 

Ganges opposite Esuhpur, a distance of 5,0 miles. 

The survey for a branch, which will extend from Shibnibash (Kissen- 
Kissengungo-Kotohandpur- gunge Bazfir) via Kotchnndpur to Magura, a dis- 
Magura branch (2' 6" gauge), tance of 51£ miles, has been completed. The re- 
port shows tho alignment as passing mostly through low land which is prac- 
tically flooded during the rains, and a large amount of waterway has, there- 
fore, been provided, although no rivers of importance are crossed. The 
largest bridge, over the Bhairab or Cobaduk river, will consist of two spans 
of 60 and two of 40-foot girders. Tho country is densely populated and under 
cultivation, the chief products hoing paddy, indigo and jute. The estimate, 
which has been prepared for a lino on the 2' 6" gauge, amounts to Bs. 13,71,000, 
being at the rate of Rs. 26,751 per mile, and it is considered that with increas- 
ed provision for “ Land ” and “ Rolling-stock,” and possible reductions under 
certain other heads, the branch could he constructed for this amount on the 
2-foot gauge. 

The survey of the Ganges river between Ddmukdia and Godagiri with a 
Ganges bridgo at Godagiri view to obtaining a site for a bridge, referred to in 
and connected linos. the previous report, was continued, and borings are 

being taken at Godagiri. Surveys of the proposed lines from Saidpur to Titalva 
and from Rampore Beaulia to Katihar are deferred pending a decision as to 
tlie site of the bridge. 


. Raipur- Vizi anagram Railway Survey ( standard gauge). 

13. Survey operations for the investigation of the country between Raipur, 
on the Bengai-Nagpur railway, and Yizianagram, on tho East Coast State 
railway, had been carried out to a certain extent during the years 18S3-85, hut 
the project has been in abeyance until this year, when arrangements were 
made for a further examination of the alignment. 

The report on the survey has been submitted, and gives the length from 
Raipur to Vizianagram as 304 miles. The alignment is described as crossing 
only two rivers of any considerable size, and it is anticipated that the Eastern 
Glffits, which alone present any obstacle of importance, may he negotiated 
with a ruling grade of 1 in 100 without encountering gfoit difficulties. 

The extremely unhealthy climate and the conditions under which the 
survey has had to he carried out in a part of the country where supplies are 
obtained with difficulty, have told severely on the staff, who suffered so much 
from fever and dysentery, that the work of surveying the Eastern section 
has not received the attention which would othenviso have been bestowed 
on it, and the alignment will, in places, require some further investigation. 


Great Indian Peninsula Railway ( standard gauge), 

14. The survey of a branch from Chalisgaon to Dhulia, which was referred 

ChaliBgoon-Dhulia branch. tlie J >revious re P°rt, has been completed. 

. A The branch, which will he 37 r I- miles in length, 

is estimated to cost Rs. 36,26,000. 


Petldd- Cambay Raihoay ( standard gauge). 

15. The survey for aline of railway from Petlad, on the Gaokwar’s Petlad 
\ railway, to Cambay, a distance # of about 19 miles, has been carried out 
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at tlie cost of the Cambay Durbar, -and plans and estimates have been prepared 
for submission. 


Bombay-Sind Connection Survey ( standard gauge). 

16. In November 1897, orders were issued for the survey of a line of rail- 
way between Moghul Bhiu in Sind andBkuj in Cutch, crossing the ICkori Creek 
at Lakkpat in Cutch. 

The survey of the line, which is approximately 130 miles in length, 
was started in December, the work being divided up between two parties. 

By the end of March 1898, the first party completed the location -of the 
line between Moghul Bhin and the Khori Creek, including about 22 miles of 
cross sectioning in the great Bunn of Cutch. 

The second party, working from Lakhpat, fixed the alignment as far as 
Blnij and completed a detailed survey of the Khori Creek including an exam- 
ination of the Bunn country extending to the head of the Creek. 


Madras Bailway { standard gauge). 

17. In connection with the revision of the alignment of the Cnlicut-Can- 
Cannanore-Boliapotam ex- nanore extension, referred to in Chapter II, a survey 

tension. has been nearly completed for a line 4.^ miles 

in length beyond Cannanore to Baliapatam. 

Shoranur- Cochin Railway ( standard gauge). 

18. The final location of this railway, which will be about 73 miles in 
length, has been started. 


Bengal and North Western Railway system {metre gauge). 

19. A survey has been carried out for an extension of the Salirapur-Barba j 

branch of the Company’s section from Barba i to the 

Barhaj-Eapti extension. ^ n ' i]es in length . 

The survey of an extension of the Ganges-Gogra-Doab lines from Azamgarh 
Azamgarh-ShaRganj exton- to Shahganj, 33 miles, lias been completed, and 
sion. the plans and estimates are under preparation. 

The plans and estimates for a proposed branch of the Tirhoot section, from 
. . Sakri to Jainagar, 29 miles, are under preparation, 

a n- a nagar rane . The major part of the earthwork has been thrown 
up as a famine relief work and land acquired. 

The plans and estimates for a line from Bairacnia via Skikarpur to the 
Bairagnia-Bettiah-Bagaha Gundalc river near Bagaha, 85 miles, with an 
extension. extension of the Bairagnia branch of the Tirhoot 

section to Bettiah, 23 miles, are under preparation. A small portion of 
earthwork has been thrown up between Bettiah and the Gundak river, near 
Bagaha, as a famine relief work, the land has been acquired, and boundary 
stones for the first 9 miles have been erected. 


Mansi’Bhaptiahi Railioay {metre gauge). 

20. The survey for this railway from Mansi, on the north hank of the Ganges 
opposite Mongkyr, to Bhaptiaki, on the Tirhoot State railway, with a branch to 
Murligunj, a total distance of 80 miles, has been completed on behalf of a 
private company, and the plans and estimates are ready for submission. 

Bewari- Phnler a Chord Line Survey {metre gauge). 

21. The field work of the survey of a chord line to the Bajputana-Malwa 
railway from Bewari to Pkulera with a branch to Kuchaman Boad, which is the 
junction between the Jodhpore railway and the Sambkar branch of the 
Bajputana-Malwa railway, has been completed. 

The report shows the alignment between Bewari and Narnaul as passing 
through easy country with some outcrops of rocky hills, between which a line has. 
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Ven selected passing close to the Ithond .state quarries. From Nnrnaul to, 
Madhopur the ground is exceedingly broken and hilly, and it was difficult to find 
a line with easy grades which did not involve heavy banks and cuttings. 
The branch line to Kucliaman Road takes off from Madhopur, and the 
ground on this section is very undulating with a general fall or rise of 1 in 
200, and there has been some difficulty in securing a minimum gradient of 

The length of line located between Rewari and Kucliaman Road is 1342- 
miles, and between Rewari and Pliulera, 133 miles. 

The general nature of the soil is light and sandy. . As excellent stone and 
ballast and good kunker and stone lime is procurable, it is considered that the 
line should be cheaply constructed. 

Sabarmali-DJioUca Hallway {gauge undecided). 

22. The survey for this railway has been completed, and the report shows 
that the country between Sabarmati and Dholka is an undulating plain of light 
sandy soil interspersed with cotton soil and low-lying land, thickly populated, 
and well cultivated. Estimates have been submitted for : 

No. 1 — a metre gauge line, 31^- miles in length, from Dholka to Sirkliej 
via Bawla and thence direct to Sabarmati Junction, costing 
Rs. 11,72,000, being at the rate of Its. 30,913 per mile; 

No. 2 — an alternative metre gauge line, 335- miles in length, which starts 
from Dholka, follows the same alignment as far as Sirkliej, runs 
direct to the Ellis bridge at Ahmedabadand thence along the west 
bank of the Sabarmati river to Sdbarmati Junction, costing 
Rs. 11,9S,000, being at the rate of Rs. 33,701 per mile; 

No. 3 — a standard gauge line by route No. 3 costing Rs. 18,33,000, which 
works out to a mileage rate of Rs. 58,302. 

Arse/cere- Rassan-Mangalore . Railway {metre gauge). 

23. The question of the further investigation of possible alternative routes 
for the descent of the Western Ghats, in connection with the projected through 
line from Arsekere to Mangalore, referred to in the previous report, is under 
the consideration of the Mysore Durbar. 


South Indian Bailway {metre gauge). 

24. ■.The estimate prepared for a proposed extension of the South Indian 
Negapatam-Hagoro exten- railway from Negnpatam to Nngore, a length of 
sion - about 4f miles, which was referred to in the previous 

report, amounts to Rs. 2,61,000 or Rs. 54,947 per mile, 1 "i the estimate 
is considered susceptible of some reductions. The traffic x inspects of tho 
extension are under enquiry. 


Nanjaiigud- Brod e Bailway Survey {metre gauge). 

25. Orders have issued for the survey of a line to leave the South Indian 
railway at Erode station and to run in a north-westerly direction to Nanjangud, 
crossing the Bhavani river at Satyamungalam, a distance of about 110 miles. 


Tinnevelly-Quilon Bailtcay {metre gauge). 

26. A survey for this projected railway from Tinnevolly, on. the South 
Indian railway*) to Quilon, in tho K alive state of Iravancore, was carried out 
in 1895, and an estimate amounting to Rs. 1,01,62,000 submitted for a line 
by the. northern route via the Arainkavu Pass, a distance of 1035 miles, of 
which 45 miles lie in British territory and 582 miles in the Native state of 
Travancore The question of the possible adoption of the southern route vid 
tne Ambroh Pass and Trivandrum, which is said to possess greater advantages 
than the northern route via the Arainkavu Pass, is under consideration. 
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Burma Railways ( metre gauge). 

27. The plans and estimates for a proposed branch of the Burma rail- 
Sagaing- BIonywa-Alon ways from Sagaing via Monywa to A16n have been 

branch. submitted and considered. The line runs from 

Ywataung, a station 3 miles north of Sagaing via Monywa to Al6n, 
and will be about 71 miles in length. The report shows the line as running 
for the first 30 miles from Ywataung to Wunbye, at a distance of about 5 
miles from tho right bank of the Irrawaddy river. For the next 30 miles 
the line proceeds in a north-westerly direction to tho Chindwin, and for the 
last 11 miles runs at about a mile distant from the left bank of the 
river up to the terminus at A16n. The lino will be an easy one with light 
banks and cuttings. The ruling grade is 1 in 150 and the sharpest curve has 
a radius of 1,132 feet. The only bridges of importance are those over the 
Mu river, consisting of 4 spans of 100 feet and 10 spans of tiU feet, and ' 
the Obadoung Choung, 1 span of GO feet and 6 spans of 40 feet iron x 
girders. 

The estimate, as corrected, amounts to Bs. 30,95,000, being at the rate of 
Its. 53,G24 per mile and includes the co4df a river siding, 3£ miles long, to the 
Irrawaddy at Myinmu and an increased provision for rolling-stock. 

A length of 50 miles of the proposed extension from Tliibaw to Mond lias 

been located southwards from Tliibaw, and preli- 
Thibaw- onoeurvQy. minary surveys and reconnaissance work completed 
. as far as Iveslii-Mansam, mile 85. 

The project for tho extension of the existing Thnzi-Mciktila branch of the 
, , Burma railwavs to Mvingvan was submitted and 

Moiktilti-Hyingyon branch. consjdeml du * ring th ‘ year. The line will start 

from tho present terminus at Mciktila, and the report shous that it almost 
immediately crosses the principal inflow to the Mciktila lake, which drains an 
area of about 200 square miles ; the line then curves to the right up a valley to 
the head of a ridge which it crosses before entering the station of Yaygvo, and 
then descends to an important stream called thcThimboung Choung. At a mile 
beyond Mnhlaing the summit of the line is reached, 957 feet above mean sea 
level, from which point the descent of the Irrawaddy river commences and fairly 
good country is met up to Yonzin station. From Yonzin to Kyaukkyaw the 
line keeps close to the road and runs down an almost continuous grade of 1 in< 
100, compensated for curves, to tho crossing of tho Toungtha Choung, beyond 
which point to Myingyan the country is fairly lovul and presents no difficulties. 
f J he steepest gradient made use of is 1 per cent, on tho straight. Owing to 
tho nature of the country the heaviest grades are against the probable truffle, 
and the descent to the Irrawaddy valley being very sharp, compensation has 
been made for curves on all grades of 1 in 100. The earthwork is heavy, but tho 
cuttings, which arc mostly in soft, sand stone, are easy, and the bridging is com- 
paratively light. The principal waterways are the inflow to the Mciktila lake 
and the Tnimboung and Toungtha Choungs which it is proposed to span 
with bridges of 3 spans of 40 feet, 3 spans of GO feet, and 2 spans of 100 feet 
respectively. 

The estimate, as corrected, amounts to Bs. 30,1-1,000 for a length of 57$ miles, 
being at the rate of Bs. 02,560 per mile. About SO per cent,, of the earthwork 
has been thrown up by famine labour, and a large quantity of ballast col- 
lected. The work is being measuied and valued. 

A fresh survey was started for a line from Ba^sein via Henzada toThflnze, 
Thonzo-Bansoxn-Honzada on the Irrawaddy section of the Burma railways, and 
survey. good progress has been made. It is expected that 

the survey of the section from Basseiu to Ilenzada, 85 miles, and from Ilcnzada 
to Tharrawaddy, 20 miles, will be completed during tile season. 


Jlohilkund and Kumaon Railway, Company's section ( metre gauge). 


28, The survey for an extension from Kichha, on the Company’s section, 
K'cliha-Kashipur oxten- to Kashipur, a length of 40 miles, has been com- 
ion - pleted, and the project is ready for submission. 
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Rilgiri Railway ( metre gauge). 

29 A project lias been submitted for the extension of the Ni'lgiri railway 
„ • ’ nmn -nA «,*- from its present terminus at Coonoor to Ootaca- 

Cocmoor-Ootacamuna ex r 

tension. mund, a distance of IK miles. 

The country traversed is intersected by a series of ridges radiating 
from Dodabetla (the highest point on the Nflgiris) and running more or loss 
at ri°ht angles to the general direction from Coonoor to Oot'ieamund. A line 
similar in character to that between Mottupalaiyam and Coonoor, viz., with 
adhesion trades not exceeding 1 in 4.0 interspersed with sections of rack with 
grades not exceeding 1 in 12$, has been set out. The total length of adhesion 
line will ho 7$ miles and of rack line 3f miles. 

' The cost of the extension is estimated at Us. 18,03,000, being at the rato 
of 11s. 1,62,000 per mile. 


Extensions of the Gaekwar’s Railway ( metre gauge). 

30. A survey for a metre gauge line from Chausama to Bechraji Mota, 17 
miles, lias been carried out for the Baroda Durbar. Surveys for metre gauge 
lines from Patan to Radhanpur, 43 miles, and Viramgam to Sami, 42 miles, are 
in progress for the lladhanpur state. 


Jodhyorc-Bichanecr Railway system ( metre gauge). 

31. A survey from Lankaransnr to Surat garb has been practically 

Lankfiransar-Suratgarh completed, and the project is under preparation, 
section, Bickaneer-Bhatinda 
extension. 

The survey of a line, 2oT3 miles in length, from Surpura via Palana to 
Surpura-Bickanoor diver* Bickaneor has been carried out also* . 

sion. 


Bhdvnagav-Gondal-Jundgad-Borbandar Railway (metre gauge). 

32. The projects for branches' from Bdtad to Barwalla, 14 miles, and from 
Botad-Barwaiia Veraval to Sasnn, 30 miles, which were referred 

and to in the last report, aie still under consideration of 

Voraval-tasan branches. ^ho Bi^vnagar and Junagad Durbars respectively. 


Jeypore Railway ( metre gauge). 

33. In 1881, a railway in Jeypore territory was advocated, hut it was not 
until 1890 that the proposal received serious consideration. A survey was thon 
carried out, and the cost of a line on the standard gauge, 99$ miles in length, was 
estimated at Its. 68, 2a, 000 or Rs. 68,766 per mile. 

In 1896, the Durbar intimated their willingness to undertake the pro- 
posed railway and to provide funds for its construction. 1 The submission of 
formal proposals was tlipreupon invited. These were received, and sanction 
was accorded in December 169/ to tho construction of a metre gauge line from 
Saoganer station, on the Rajputana-Mahva railway, to Sewai-Madhopur, a total 
length of 72J miles, at an estimated cost of Rs. 34,32,060 or Rs. 47,175 per 
mile including rolling-stock. 

The general character of the country traversed is easy, and the only 
important works are the bridge of 30 spans of 60 feet girders over the Banas 
river and a heavy cutting at mile 37, 


JPandharpur-Sangola Railway (S’ 6" gauge), 

34. The survey of a line from Pandharpur to Sangola, a distance of about 
17 miles, has been completed, and the earthwork thrown up as a measuro of 
famine relief. 


35. Statement 1S T 6. 6 on pages 40 to 44 gives the lengths and estimated 
cost of the rail ways which have boon surveyed, reconnoitred or proposed, and of 
sanctioned projects on which no progress has been reported or on which com- 
mencement of work has not yet been rutborized. The estimated cost of each 
project has been taken from such information as is at present available, but 
the amounts will require further investigation in every case before construc- 
tion is undertaken. 
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STATEMENT NO. 6. 

Li 0/ work has not yet been authoi ued. fr ,= =— 


Namo of railway. 


Estimated or 
Gauge. Length* “PP r «“f ate 


BSMA.PKB. 


Agia-Delhi Chord 

Alimadpur-Cutvra . .* ‘ 

Ait-Kanoh . * 

Ajmcrc-Kotah • 

AUhaura-Blmirab Bazar 

Ammaja.myahhandr-Kuruvar.ath . 

Amritsar-Tarn Tnran-SarhaU ' ■ 
Aisikcro-llassan . • 

Av.am-Burma Connection • 

Azimganj-BhagwangoU-Bcrhampore 

Xna.a-Kdtrargarh-Midnaporo 

Azatngarh-Sliihgnnj 

B 

• Caidjandth-Nawada . 

Baiiagnia-Eagaha • 

Bara Kotah . • • * 

Barfm-Ualtonganj . 
Barasst-Bhaduria . 

Bareilly-Soron 
Baroda-Godhra Chord . 

Barai Town-Latur . 

Bcgarasarai-Rowsara 

1 

Berhamporo-GopSlpur • 
Bcttiah-Shihfirpur 

Bczwada- Jaggiapett 
Bazwada-Masulipatam • • 

Bhagalpur-Baust-Baidyandth 

■ Bhagwangola-Rdnaghat . 

Bhag'vangola-Kalikar-Raeganj 

Bhera Jhang 

‘Bongong-Kotchandpur 


Standard 

Standard 


Standard 


Standai d 


Standard 


121 90,70,000 £ 

, 32 32,00,000 5 

9 1,14,000 

160 1,12,60,000 
19 15,26,000 

75 60,00,000 

30 18,00,000 

27 19,26,000 

281 3,83,00,000 

25 48,00,000 

125 1,30,00,000 


. I Standai 


Standai d 


Standard 


Standard 


. Standard 


. Standard 


Survey completed. * 

Surveyed in connection with 

the Western Bengal lauw.iy 
pioject. 

Reconnoitred in 189o. 

Not surveyed. 

Reconnoitied in 1897. 

Not sniveyod. 

•Reconnoitred, 
l Surveyed in 1895-96. 


Alternative to the Bhagwnn- 
gul.i-Ranaghat line under 

survey. _ 

Reconnoitied. Turther sur- 
vey now in hand. 


33 13,20,000 Surveyed. 


on nf) 000 Survcvcdin connection with 

60.00. 001) tl>e Woglorn Bengal railway 

project. 

34.00. 000 Under survey. 

95 96 000 } Surveyed in 1895-90 and 

3 0. 96.000 ) n ^ )n . n 1896-97 for a 2 

34.88.000 ) gauge lino. 

80.00. 000 Suivoyed. 

6,40,000 Surveyed hy the p.omotem. 

53.50.000 Survoyed. 

33.72.000 Surveyed in 1895-96. 
34,00,000 Not surveyed. 


) gauge lino. 

Suivoyed. 

Surveyed hy the piomotora. 
Survoyed. 

Surveyed in 1895-96. 

Not surveyed. 


G, 04, 000 

6.30.000 I 

9.20.000 
43,00,000 


Standaid 


53,00,000 
01,63,000 
2,80,00,000 
1,05,60, 0C0 
55,00,000 
24,00,000 


Under survey. 
Not surveyed, 
Surveyed. 
Survoyed. 


Under survey. 


Not surveyed, 

Under survey. AHernatire to 

the Kissengungo-ICotchantt* 

pur-Maguva line. 
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ism atio 


— 

— V/J* AC 

» ., - Ba-warn n 0 e _ 

Ratltctiys which have been st/m* ., ' ' 

ztz 




Name of railway. 

4 

B — coiicld, 
Boldd-Parn’aUa 

Brabmapiiri-N’agpnr bratioh . 
Durdirnn-Cutwa 

Burdwan-Hoivrab Chord 
C 

Cbabardharpora-Eancbi-Lobaidaga 

Cbdlisgaon.Dbnlia 

Cbandausi-Gajrala 

Chandipu r .T n ].i 

CW n g a 3Ian g a-Cbun;an. PaIlTataa ' 
Cbausatna-Becbraji iTofa 
Cherra-Conipanyg atl j extensions 

Coonoor-Oo^acamund 

D 

^Itonganj-Sini 
lhm Di »-Ba gra boto 
Deesa-UmaiJcot 

DeomoaiJcafc.Ha! M on;rIfdt 

^“G^Kha n-SaktiSarwar 
Wubri.ie aDgi)oro t 

1) indigu].Sal ein 

E 

^Indian Grand Choid 

F 


Gan S°- / Length Eet!m »tod or , 
approii mate 

I cost. I 




2'C' 

Standard 


Standaid 
Metre 
Standaid 

Metre 
Standard 


Fc "i-Noal-ba!; 


■Moire 
I Standard 

Standard 

2 ' 6 ’ 


Q 


u 

Gbdziabdd.Jforadabad 

GogmGh5t.Sitap ur 

Gondta-Cbanda 

" r ra u b b ios war-df), UI ^ a 
Gorambbtoswar-Jreernt 


Standaid j 
Metro 
Standard 

Metie 
Standaid 


Its. 

2,00,000 I Reconnoitred. 

55 ”*>»»*« mivA 

3 J 27,15,000 I Suiveved ai* 

j A0>00 ° I ^“onnoitred. 

31, ° 0 ’ 000 / ^* T ot surveyed. 

30,20,000 j Surveyed. 

2 -,»0,000 j Surveyed. 

6 ' 2 4000 Not surveyed 
00,00,000 I rVot surveyed. 

0,05,000 I Surveyed. 

J S,03,000 / Surveyed. 

193 190,00,000 Not nr . • 

„ I 01 5Ur veyea. 

' 5>78 ’ 000 Surveyed. 

*“/ «WW» 

I I roteh.j un g a| 0'0 1 'reni^n,, 

I / under survey fliiitrajp 

“I Hoo,ooo 

j S5MM0 

“•“.000 

27 “|s.03,00,00o|s„„, w „ 

/ I g T, BKt'ou i s r °f ,m| Oarai. 

1 1 construction. °' r Un <3er 

27 ^ 0,40,000 | N ot sn 

I *o - •^^fernafiVe 

' ^ohaLbali j^m-Noakhaii. 

***» /surveyed. 

25.00. 000 I Not eu^eyed. 

*'2,50,000 Not En 

I p ' ate an lines' nn®/;,. Pa W 

1 9.00. 000 Not , EUrv ^ 

o pot eurvevod. 

20.00. 000 ' 

I Reconnoitred. 



2 g ““°«re(i. 

*',oi,UU0 

/ veyedm 1855.9c. 



CHAPTER III. — LINES UNDER SURVEY OR PROJECTED. 




Statement Eo. 6 — contd. 


Railways which have been surveyed, reconnoitred or proposed, and sanctioned 
projects on which no progress has been reported or on which the com- 
mencement of ivork has not yet been authorized — contd. 


Name of railway. 

Gauge. 

Length. 

Estimated or 
approximate 
cost. 

Rkmaekb. 

• 

H 


Miles. 

Rs. 


Hajiganj-Shatnol 

Metro 

25 

20,00,000 

Reconnoitred. 

Harpalpur-Nowgong .... 

2 1 O’ 

19 

2,98,000 

Survey completed. 

Hnrpalpnr-Rath 

a 

26 

3,66,000 

Ditto. 

Hastau-Mangaloro . • . . • • 

JJctre 

111 

1,67,63,000 

Ditto. 

Hingajea-Sylhet 

2’ 6'' 

40 

12,50,000 

Not enrvoyed. Alternative 
to the Tilagdon-Sylket line. 

Hooghly-Cutwa 

Standard 

61 

53,63,000 

Surveyed. Alternative to the 
Durdwan-Cutwa lino. 

Ifydcrabad.&'untabal .... 

Metre 

168 

1,40,00,000 

Not surveyed. 

Joyporo 

Metre 

73 

34,32,000 

Surveyod. 

Jubbulpore-Gondia .... 

Standard 

135 

67,50,000 

Reconnoitred. Survey of the 
Satpura plateau lines now in 
hand. 

Julhndur-Hoshiarpur .... 

it 

24. 

16,87,000 

Survey completed. 

Jullandur-Kapnrtbala .... 

Si 

13 

6,03,000 

Ditto. 

K 





Kala-ki-Sarai-Sultanpur (Kashmir) 

Metre 

40 

32,00,000 

Surveyed. 

Karnal-Kaithal-Nabba ..... 

Standard 

70 

56,00,000 

Not surveyed. 

Kathgoddm-Nainital .... 

WO" 

13 

12,00,000 

Examined. 

Khurda-Sambalpur .... 

Standard 

190 

2,37,00,000 

Surveyed. 

Kichha-Kashipur-Ramnagor . . 

Metro 

45 

20,00,000 

Under survey. 

Kinu-Kahbwot . . . , . 

»» 

25 

10,00,000 

Not surveyed. 

Kisscngungc-Kotchandpur-Magura 

2' G 7 

51 

13,71,000 

Survey completed. Alternative 
to tho Bongong-Kotcband- 
pur lino. 

Kisscngungc-Titalya-Siliguri . . 

Metro 

55 

25,00,000 

Not surveyed. Alternative to 
the Saidpur-Titalya line. 

Kurjet-Uran Salt-fields .... 

Standard 

15 

12,00,000 

Not surveyed. 

Kurnool Branch 

Metre 

36 

12,00,000 

Survoycd. 

L 

Laksam-Noakhali-Ichaklmli 

r 2’ 6" 

(, Metro 

| 38 

r 9,50,000 

C 19,00,000 

| Reconnoitred. 

Lodhran-Kahror . . • . • . 

Standard 

18 

9,00,000 

Not surveyed. 

Ludhiana-Dhuri-Jakbal . 

Si 

80 

42,7S,000 

Surveyed. 

Ludkiana-Ecrozcporo . 

9i 

76 

44,00,000 

Surveyed in 1893-94. 

Lunkaransar-Bkatinda extension . 

Metre 

167 

45,05,(500 

Under survey 


12 
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ADMINISTRATION REPORT POE 1807-98. 

Statement No 6.-~eontd. 


Railways which have been surveyed , reconnoitred, or proposed, and sanctioned 
projects on which no progress has been reported or on which the com- 
mencement of work has not yet been authorized— contd. 


Kamo of railTTfiv. 

Gango. 

Length. 

Estimated or 
approximate) 
cost. 

KeiTABKS. 



Aides. 

Rs. 

• 

M 





Madurn-Pfimban .... 

Metre 

100 

41,77,000 

Surveyed in 1891-95. 

Mnl Bazar-Hnnttrpara .... 

.. 

46 

31,38,000 

Surveyed. < 

Mnndrs-ChaVvrnl .... 

Standard 

40 

22,00,000 

Not surveyed. 

Mangalpur-Suri-Synthia 

» 

50 

40,00,000 

Not surveyed. 

Mnnsi-Bhiiptfebi 

Metre 

80 

37,60,000 

Sun-eyed. 

Mdri-Bannu 

Standard 

100 

1,09,00,000 

Surveyed. 

Mayavaram-Tranquebar , 

Metre 

15 

6,75,000 

Reconnoitred. 

Mecrut-Baraut 

Standard 

30 

24,00,000 

Alternative to the Shahdnra- 
Baiuut branch. Not 

surveyed. 

Mcciut-Hapur 

>» 

19 

10,97,000 

Surveyed in 1895-96. Alter- 
native to the Ourmukhtes- 
var-.Mecvut bianch, 

Meifetila-Myingyan . . . . 

Metro 

68 

36,14,000 

Surveyed. 

Moradabad (or Bdutpur)-Ramnngnr 

Standard 

47 

25,00,000 

Ditto. 

Mugra-Bbngvrangola . . . . 

»» 

102 

1,27,00,000 

Alternative to the Bbngrvan- 
gola-Banagbat line under 
survey. 

Mulupet-Avadayurkovii 

Metre. 

45 

15,00,000 

Examined. 

Mjeoro-Praserpot . . . . 

»> 

62 

25,00,000 

Not surveyed. 

N 





KtfgdiC-Bara-AIutfra .... 

Standard 

355 

3,50,09,001 

Surveyed in 1895-96. 

Naujangud-Cnlicut .... 

Jletre 

155 

1,00,00,000 

Partially surveyed. 

Nanjatigud-Erodc, with Branch 

»» 

130 

88,00,000 

Under reconnaissance. 

Kariad-Ivapadvanj .... 

2’ 6’ 

28 

8,74,000 

Reconnoitred. 

Naruana-Kaithal ..... 

Standard 

25 

15,40,000 

Under survey. 

NaUorc-Rampore Bcaulia 

Metre 

22 

11,15,000 

Surveyed in 1895-96. 

Nfgnpatam-Ntrgovo .... 

»» 

5 

2,01,000 

Survey completed. 

Notbeni Bengal-Assam connection 





(Dlrabri*Gftulidti) * 

] " 

158 

2,50,00,000 

Under survey. 

Nowshora-Pargai .... 

2' 0" 

42 

20,00,000 

Ditto. 

Nuefcerabad-Kekii .... 

Metre 

ns 

9,00,000 

Surveyed. 

P 

I’tdgbat.Dindigul .... 

Standard 

115 

85, n 0,000 

Reconnoitred. 

PhaniHinrpur-SangaU .... 

2’ G’ 

17 

G.97,000 

Reconnoitred. 

Pdnipat (or Sondpa'l-Sabdranpur . 

It 

GO 

48,00,000 

Not surveyed. 

Patan-Radbanpur . . . . ' . 

Metro 

43 

15,00,000 

Under survey. 









chapter, m . — tikes trscDcn survey on projected. 
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Statement Xo. 6— could. 


Railways which have lean surveyed, reconnoitred or proposed, and saved toned 
projects on which no progress has hern reported or on which the com- 
mencement of wort: has not yet hern authorized. — confd. 


• N am o of railway. 


Gauge. 

Length. 

hinted rr 
approximate 

4.0* t 

IJritAttKe. 

P — eoncld. 



J1 ilea 

R<. 


t 

' ratbiinkot-Bnijnnth 

. 

Standard 

70 

70,00,000 

Not surveyed. 

PctMid-Camhay 

• 

a 

10 

11,00,000 

Surveyed. 

. Pel hid AYndh will) -JungsbaM . 

* * 

it 

40 ) 

4,00,00,000 

Mot surveyed, Alternative 
to the Virnmgam-Cuteh. 
.Tungshahi liue now under 
surrey. 

Fhulbnvi-Sain jhia . 

• 

fllctre 

73 

4, 12, 000 

Surveyed. 

Pilibhit-Bnrm Deo 

* 

it 

40 

10,00,000 

Not surveyed. 

Pindrei-Mandla Branch . 


Standard 

27 

13.30,000 

Satptira pbituvt linos under 
survey. 

Pindrei-Seoni Branch . 

• 

ti 

33 

17,50,000 

Satpnra pl.Veau line's under 
surrey. 

Porto Novo-Salcm . . 

• 

*> 

I1C 

SG.OO.COO 

Reconnoitred. 

Frome-Magwe-MciUila . 

■ 

Metre 

17G 

1,13,00,000 

Not surveyed. 

Pnii-Astiang . . . 

• 

Standard 

31 

27,20,000 

Not surveyed. 

Pnrulia-Ranchi . . 

• 

»» 

To 

1,30,00,000 

Rnnohi plateau lines under 
survey. 

R 






Racganj-Iahirihat-Atn-ari 

• 

Metro 

53 

21,00,000 

Not surreved. Altem/i'ire to 
the KEsengungc-TitaKn- 
Siligmi line. 

Raipur-Viziauagram . 

• 

Standard 

301 

3,00,00,000 

Under survey. 

Rewari.Phnlcia-Kuchaman . 

• 

Metre 

134 

45,00,000 

Under survey. 

x Sabarmaii-Dholka . 


Metre 

. 33 

11,03,000 

Pnrvey comp'eted. 

Sagaing-M6nywo*Alun . 


if 

74 

30,05,000 

Smvey completed. 

Sakri-Jninagar . . 


ti 

20 

10,80,000 

Under survey. 

Saidpur-Titnlyn 


.. 

CO 

20,81,000 

Surveyed in 1SP3-P0. 

Sconi-ChindwaTa . , 


Standard 

40 

20,00,000 

?a*pura plateau line$ under 
survey. 

Shahdara-Bnraut . 


11 

30 

21,00,000 

Not surveyed. Alternative to 
the Jlcerut-Buiaut hinneh. 

Shikarpur-Munshiganj . 


Metre 

40 

20,00/100 

Reconnoitred. 

Sliikohabad-Farnkliahad . 


Standard 

CO 

43,20,000 

Surveyed. 

Shotnnur-Cochin . 


>> 

73 

01,77,000 

Surveyed in 1S01-P5. Under 
location. 

Singia-Madaripnr-Chandpar 



*S2 

1,02,00,000 

Surveyed. 

Sultnnpur-Srinngnr 


Metro 

ICO 

1,00,00,000 

Ditto. 

Sutlej Talley 


Standard 

321 

2,33,20,000 

Not surveyed. 


Singia to Bebdarganj. The length of the proposed ferry to connect Behdnrgcuj and CLncdpur will be IS sales. 
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Statement No. 6 — concld. 

Railways which have been surveyed, reconnoitred or proposed and sanctioned 
projects on which no progress has been reported or on which the com- 
mencement of work has not yet been authorized — concld. 



I Estimated or 

Gauge. Length. nppronmato 
i cost. 



TarkessUT Extension 

Tkibatv-Mone . . 

Tk&nze-BasBein-Hcnzada 

TiMgaon-Sylbot 

'Tinnevelly-Quilon 

Triokinopoly-Tkondi 


Standard ’ 50 25,00,000 Not surveyed. 

Metre / 1G0 1,50,00,000 Under survoy. 

„ 105 78,00,000 Under survey. 

„ 35 35,00,000 Reconnoitred. 

„ 103 1,01,62,000 Surveyol in 1891-95. 

„ 86 37,60,000 Not surveyed. 


Veraval-Sasan . . 

Yiramgam-Cutck-Jungskaki 


TiramgAm-Sami . 
Yizianagram-Farkatipur 


metre 30 15,00,000 Reconnoitred. 

Standard 400 4,00 00,000 Under survey. Alternative to 

tbo Petlad-Wndlnvdn-Jnn"- 
sltabi and Decsa-Uuiarkot 
railn ayu. 

Metro 42 14,70,000 Under snrvoy. 

Standatd 60 37,55,OCO Surveyed in 1895-96. 


TVarora-Warangal 


Standard 


187 1,71,00,000 Partially surveyed. 







CHAPTER IV. 
Collieries and oil wells- 


Kurhurbaree and Seram pore collieries. 

These collieries are worked in connection with the East Indian railway, 
and the entire supply of fuel for that railway is drawn from them. 

The pits and inclines of which the collieries consist, and the general depths 
reached at the end of the year 1897, are given below : 


KttrJiurbdree . 


Feet 


2" Jubilee” pit. Drawing coal _ . 659 

23 D. Down cast, pumping and drawing 

coil • . . . * 429 

17 B. Down cast, drawing coal . . 295 

23 B Up cast,' drawing coal - ; . . 282 

’ 2 0. Up 'cast, drawing coal • . . 166 

2D. Downcast 1 . . . . 132 

1 Jogitand. Up cast, drawing coal . 272 

1 Jogitand. Up cast, drawmg coal . 178 

C Jogitand. Down cast ... 125 


1 Feet. 

Bitngnrha Up cast, drawing coal . 262 

Sariabad. Down cast, drawing coal . 231 

23 E. Sonic to lower seam . . . 211 

Bhalmoritand. Down cast, drawing 

coal 244 

Johtiabad. Commenced to drive out . 472 


16 A. Down east, pnmping and draw- 
ing coal .... 

21 Up cast, drawing coal 
25 Down cast, pumping and drawing 

coal ...... 199 


Feet. 

42 E. Up cast, drawing coal and water 63 
42 D. Down cast, drawing coal . . 83 

Hctlapit. Auxiliary to 1 Kamaljore . 168 

1 Kamaljore. Down cast, drawing coal 176 

2 Kamaljore. Up cast . . . 176 

Central pit. Up cast, drawing coal and 

water 466 


Serampore. 

Feet, 

S41 
279 


The following table shows the output and number of persons employed 
during 1897 as compared with the previous year : 


Yea b. 

Average num- 
ber of persons 
employed 
daily. 

Output. 

Number of 
tons raised 
per pei son 
emploj ed. 

Large coal.* 

Small coal. 

Slack coal. | 

i 

Total. 



Tons. 

Tons. 

i 

Tons 

Tons 

Tons. 

Previous year 

5,853 

393,964 

34,570 

45,290 

473, S24 

81 

1897 . 

6,113 

363,116 

38,659 

52,246 

454,021 

74 


Erom the slack, 18,258 tons of coke were manufactured. 

The capital outlay on the collieries to the 31st December 1896 amounted 
to Rs. 11,15,126, and the expenditure during the year to Rs. 1,17,186, making 
a total outlay to the 31st December 1897 of Rs. 12,32,312.1 

The total receipts at the sanctioned issue rates were Rs. 7,77,855, and the 
charges, including sinking fund, Rs. 8,80,507, thus showing a net loss of 
Rs. 1,02,662. 

Eleven thousand seven hundred and eighty-three tons of coal and coke 
were issued to the Moghal Sarai-Gya branch of the East Indian railway and 
the South Behar (Luckeeserai-Gya) railway at Rs. 36,914 ; and 2,188 tons 
were sold to the public at Rs. 8,685, the amount realized being Rs. 45,599. 
The cost on the net output was Rs. 1-15-4 per ton. 

At the “ Jubilee ” pit, the east and west levels have been driven each 300 
feet and a suitable sump made in the seam. 

* All coal wliicli will not pus tlirongb a T i" mesh is classed ns large coal 

t This outlny is made np of tbo purchase money, Bs 3,05,154, which represented half the original cost of build- 
ings, plant, etc , paid to the Cast Indian Bailnny Company on valuation, and the capital expenditure incurred 
from the 1st January 1880. < 

13 



50 


ADMINISTRATION REPORT POR 1807-OS. 


The air compressors, piping and Stanley heading machine have been 
erected* 

The “Central ” pit at Serampore has been connected with No. 16 A., by a 

pair of galleries 1,500 feet long. ' 

The “ Joktiabad ” pit at Kurhurbaree has been sunk 472 feet through 
the lower seam. An air shaft 280 feet deep has been sunk, and boiler seating, 
chimney and engine bed erected. 

The briquette plant at Serampore has been completed, and now turns out 
90 tons per day of briquettes by the lime-meal process. 

The following table shows the total number of accidents that have occurred 
during the last two years, and the number killed and in jured, compared with 
the output and the average number of men employed daily : 


1 

Van. 

Total 
number , 
of fatal 1 
accidents. | 

Total 
number 
of other 
accidents. 

Number 

uf 

persons 

killed. 

I 

Number 

of 

persons 

in’urcd. 

\ 

1 

Atkrao* KtmnBB or 

T NBBOK6 EMPLOYED 
DAILY. 

Number op toes or 

COAL RAISED OS ALL 
EINDi 

N tTKIJEB OP TO'f S 

OP LABOR COAL 
RAlflHD, 

' 

Ter 

fatal acci- 
dent. 

Per death | 

1 

Per 

fatal acci- 
dent. 

Per death. 

Per 

fatal need* 
dent. 

Per death. 








Tons. 

Tons. 

Tons. 

Tons, 

Previous year. ", 

4 

23 

4 

28 I 

1,401 

1,461 

118,436 

118.45G 

08,401 

08,491 

1897 . . . 

■ 

28 

■ 

30 

0,113 

6,113 

451,021 

454,021 1 

3G3.11C 

1 

363,110 


MaJcum collieries. 

2. The Assam Railways and Trading Company work throe collieries, vic. T 
Ledo Yalley (with 2 mines), Upper Ledo and Tikak. The working of those at 
Namdang and Tirap have only been recently commenced and arc not yet fully 
developed. The output of coal during 1897 was 184,271 tons against 176,436 
tons in the previous year. The Assam coal is generally small and soft, but its 
softness has not proved a drawback to its general use for all purposes. It has a 
very small percentage of ash and gives a very clear bright flame with great 
local heat. The demand for Assam coal is increasing, and it is largely used 
by ocean and inland steamers, railways, mills and factories. 

The capital outlay on the collieries to tho 31st December 1896 amounted 
to Rs. 28,88,706, and the expenditure during the year to Rs. 12,51,480, making 
a total outlay to the 31st December 1897 of Rs. 41,40,252. 

, ‘ Petroleum in Assam. 

% 

3. At the Digboi field, there are in all 15 bore holes of depths varying from 
720 to 1,680 feet. Of these, 1 was abandoned, 10 are yielding oil in varying 
quantities and the remaining 4 are in progress of being drilled. The total 
amount of. crude oil extracted during the year was 219,780 gallons, which 
was supplied to the Refinery erected at Marglierita. The Refinery is not as 
yet capable of dealing with any large quantities of oil, .hut the experimental 
refining operations have been very satisfactory. A good quality of kcrosino 
oil and first class paraffine with wax, and some small quantities of bye-products, 
have been put on the market or utilized by the Company. 

The operations at Makum have made little progross during the year. 
Drom the 9 wells already sunk at various depths varying from 350 to 550 feet, the 
total yield of the year has been 2,297 gallons only. This oil is entirely without 
any kerosine or paraffine and is valuable as a lubricant. A new well, No. 10, 
at some distance east of the previous borings, is now in progress, and in this 
some fairly good oil indications have been met with. 1 

The capital outlay on the Company’s petroleum works to the 31st Decem- 
ber 1896 amounted to Rs. 11,40,760, and the expenditure during the year 'to 

Rs. 2,04,759, making a total outlay to the 31st December 1897 of Rs. 13,45,519, 
/ 9 9 
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Warora colliery. 

4. This colliery, which is worked by Government, has seven shafts of 
depths and uses as under : 



Foot, 


Pit No. 1 . 

. 245 

. Pumping. 

Pit No. 2 . 

.215 

. Winding. 

Pit No. 3 . 

• • 239 « . * « » 

. Pumping. 

Pit No. 4 . 

. , 181 . • , * . 

. Winding, 

Pit No. 5 . 

. m 

. Winding. 

Pit No. 6 . 

« • 102 • « • • • 

. Ventilating. 

Pit No. 7 . 

. 170 

. Ventilating. 


The following table shows the output and number of persons employed 
during 1897 as compared with the previous,, year : 


* Tai». 

Average 
number of 
persons 
employed 
daily. 

Largo 

coal.* 

OUTJBT. 

Small coal. 

1 Total. 

Number of 
tons raised 
per person 
employed. 





Tons. 

Tons. 

Tons. 

Tons. 

Previous year . . 

• • 

• • 

779 

i 

99,462 

22,181 

121,643 

156 

1897 

• * 

• 

i 

821 

90,914 

« 

20,740 

I 

111,654 

136 


The decrease of 9,989 tons in the total output is, it is explained, chiefly 
due to the smaller demands from potty customers, owing to a less favourable 
cotton crop than in tho previous year. 

The capital outlay on the colliery up to the 31st December 1896 amounted 
to Rs. 19,16,323, and as the capital transactions of the year resulted in a credit 
of Rs. 49,491, the outlay on the 31st December 1897 was reduced -to 
Its. 18,66,832. 

Tho receipts during the year amounted to Rs. 5,12,289 and the expendi- 
ture to Rs. 3,63,711, thus showing a net profit of Rs. 1,48,578, equivalent to a 
return of 7‘9G per cent, on the capital outlay. 

The Great Indian Peninsula railway was supplied with 56,342 tons of 
large coal during 1897 against 58,098 tons in the previous year. 

The other sales during the year are briefly detailed below : 


Tons. 


Empress Mills, Nagpur ... 
Hinganghat Mill Company ... 
Berar Manufacturing Company 
Other customers ... 


... 14,910 small coal. 
... 5,681 large coal. 

... 4,505 large coal, 

... 16,600 large coal. 


'The price of coal sold - to the Great Indian Peninsula railway was, as iu the 
previous year, Rs. 4-8-0 a ton at the pit’s mouth, and the average selling .price 
for all customers and to the colliery. Its. 4-7-4 per ton. 

During the year, 2,124 tons of fire-clay were raised for the manufacture 
of fire-bricks and tiles and for sale to the public. 

The receipts during the year from fire-bricks and tiles amounted to 
Rs. 35,660 and the expenditure to Rs. 26,066. 


* All coal which will not pass through a I" mesh is classed as largo coal. 
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The following table shows the total number of accidents that have occurred 
during the last two years, and the number hilled and injured, compared 
with the output and the average number of men employed daily : 


lilt. 

Tolal j 
number j 
of fatal 
iccldent*. 

Total 
number 
of other 
•coldcuta. 

Number 
Of j 

person* 
killed. 

Number 

of 

Injured. 

Atsjuoh jruirns* or 
rraioje* xurtoxxo 

DA1LT, 

Numbs a or Tom or 

COAL BUSED OX 
ALL XIBDS. 

or to** 

or Lifcrix coal 
SA isxD. 

mm 

innn 

Hal 

Per death. 

Per 

fatal acci- 
dent. 

Per death. 

Per 

Ifalal acci- 
dent. 

Per death. 



■ 





Tons. 

Tons. 

Tons. 

Tons. 

Pterion* year . 

3 

B 

8 

B 

200 

200 

40,548 

40,518 

33,154 

33,154 

1897 . 

n 

B 

2 


410 

410 

C5.827 

65,827 

45,457 

45,457 


The two fatal accidents during tho year were caused in one case by the fall 
of roof-stone and in the other case by ^he fall of a prop whilo drawing timber. 


Mohpdni colliery. 

6. tTliis colliery is worked by tho Nerbudda Coal and Iron Company, 
Limited. 

The same mines were worked as in tho provious year, and by tho same 
shafts and inclines generally. 

Tho following table shows the output and number of persons employed 
during 1897 as compared with the previous year : 


Tiis. 

Average number of 
persona employed 
daily. 

OatpuL 

Number of ton* r»i«ed 
per penon employed. 





Tons. 

Tons. 

Trovious yew . 

• • • ■ 

• * • 

C53 

19,512 

30 

1897 . . 

• « * • 

% • 

CS7 

19,975 

29 


The capital outlay on the colliery up to the 31st December 1890 amounted 
to £131,917, and the expenditure during the year to £7,187,* making a total , 
outlay to the 31st December 1897 of £139,104'.* 

' The underground fires in the old mines were kept in check. Tho south- 
ern portion of the mines wore this year flooded, whereas in previous years 
they have been kept dry and only the northern areas flooded. The extra 
flooding entailed heavier pumping after the rains and delayed tho recom- 
mencement of the cold weather workings. Considering the difficulties under 
which work was carried on and that only six months’ working out was done 
during the year, tho output was very favourable. Nearly the whole of the coal 
was exhausted before tho extra flooding set in. 

In the new mines, the sinking of No. 24 shaft through No. 2 soam has 
been completed and some further proving of No. 1 seam effected. 

On the 1st March, work was started on No. 26 shaft and sunk through 
No. 1 seam (a depth of 200 feet odd). A considerable length had to ho walled 
on account of beds of fireclay and tender rock of other kinds. The main, 
feeders which are known to exist at No. 24 have not yet been tapped. 

The output of tho year was disposed of .as shown below : 

i Tom. 

Sold to railn-nys IB, 713 

Sold to mil’s, presses, etc. ],B32 

Colliery consumption .......... j 753 

Stock . 


Total . . 10,975 


• Theso figures nro approximate and subject to modification. 
























CHAPTER IV, — COLLIERIES AND OIL "WELLS. 


53 


The following table shows the total number of accidents that hare occur- 
red during the last two years, and the number killed and injured, compared 
with the output and the average number of men employed daily. 


Ybae. 

Total num- 
ber ol fatal 
accidents. 

Total nura* 
bor of 
other 
accidents. 

Number of 
persons 
killed. 

Number of 
persons 
injured. 

Average innnutR or 

IMJ11S ON B EMPLOYED 
DAILY. 

N’ U1TBER of tons of 

COAL RAISED OF ALL 

KINDS. 

Number of tons op 

LARGE COAL RAISED. 

Per total 
accident. 

Per death. 

Per fatal 
accident, i 

1 

Per death. 

Per fata! 
accident, i 

Per death. 


✓ 

■ 

i 


% 


Tons. 

Toiib, 

Tons. 

Tons. 

'Previous year 

1 


2 

15 

653 

326 

19,542 

9,771 

19,542 

9,771 

1897 . 

i 

16 

1 

15 

CS7 

G87 

19,975 

19,975 

19,975 

19,975 


£ V maria colliery. 

' 6. This colliery, which is worked by Government, consists of pits and 
inclines. The general depths reached at the end of the year were : 


Feet. 

fit No. 1 . . . Shaft for water-supply to the station (steam power) 123 

Pit No. 2 . . .Up cast, ventilating shaft 131 

Pit No. 3 . . . Down cast, drawing coal 117 

Pit No. 4 . . . Down cast, pumping shaft . . . . . . . . , 236 

Tit No. 6 . . .Up cast, pumping shaft ....... ", . .. . 192 

Pit No. C . . . Down cast • 93 

Pit No. 7 . . .Up cast, pumping shaft 270 

Pit No. 8 . . . Down cast, drawing coal 244 

fit No. 10 . . . Shaft in course of sinking 38 

Incline No. 1 . . Travelling road for workmen and for ventilation 181 

Incline No. 2 . . Haulage road for coat 216 

Incline No 3 . . Travelling road for workmen nnd for ventilation ...... 210 

Incline No. 4 . . Haulage road for coal 281 

Incline No. S . . Haulage road for coal 1-13 

Incline No. G . . . Travelling road for workmen and for ventilation .90 


The following table shows the output and number of persons employed 
during 1897 as compared with the previous year : 



Average 
number of per 
sons employed 
daily. 

Odjtdt. 

Number of tons 

Tear. 

Largo coal.* 

Small coal. 

Total. 

raised per per- 
son employed. 



Tons. 

Tons. 

Tons. 

Tons. 

Previous year 

1,707 

77,792 

37,594 

115,380 

C8 

1897 

2,017 

78,417 

46,361 

124,778 

47 


The increase of 9,392 tons in the total output was due to the extension of 
work. 

The capital outlay on the colliery to the 31st December 1S96 amounted to 
Bs. 11,67,774, and tbe expenditure during the year to Its! 41,106, making a 
total to the 31st December 1S97 of Es. 12,08,880. 

The receipts during, the year amounted to B,s. 3,75,941 and, the expendi- 
ture to Us. 3,82,024, thus showing a net loss of Bs. 6,083. This loss was due lo 
a restriction of output, owing to a falling off in tbe demand ; and also to an in- 
urease in the rate for cutting and raising coal, owing to the working places 
being at a greater distance from the pit’s mouth. 


* All coal which will not pass through a mesh is classed as large coal. 


14 




























oil 


ADMINISTRATION REPORT FOR 1S97-9S. 


Tbe sales during the year are briefly detailed below : 



Lai go 
coal. 

Screened 1 
nut coal. 

SMa'-k 1 

(Oil. j 

1 

: 

Scrff n»d 
dmt,’ 

Un^reoned 

lltHt. 

| 

Dnst. 

Shale. 

Total. 


Tons. 

Tons. 

Tons. 

Tons. 

i 

Tons. 

Tons 

Tons. 

: 

Tor. 8. 

Imliau Midland railway » 

■18,999 

... 

... 

... 

- 

... 

... 

4S.999 

Gi eat Indian Peninsula railway . 

15,1 GO 

7.3 10 

... 

... 

- 

... . 

| 

22,300 

Bengat-tfagpar railuay . 



... 

... 


... 

j 

3,772 

Other customers .... 



292 

21G 

J,Gu7 

27 

no 

23,870 

Coat used in colliery boilers 

Mj 


8,3 17 

215 

1G 

... 

**» 

10,301 

t 

Total 

5 

o 

J" 

^ 25,073 

i 

8,099 

431 

1 

i,G2n i 

27 

no, 

111, us 


The following table shows tbe fo<al number of accidents that have occurred 
during the last two years, and the number killed and injured, compared with 
the output and the average number of men employed daily : 



1 

| 

.Total num- 
ber of | 
[ o' her { 
^accident!. , 

i 





■MM 

■f 

Yhib. 

t 

! 

Total mini-; 
ber of f Hal 
accl-knl*. 

1 1 

j I 

dumber oi 
pi room 
Utkd. 

dumber of 
l»PM»»nr 
! injured. 

Per fatil 
atciJcat. 

1 

Per death. 

Per fatil 

ate dent. 

Per death. 

Per fatal 
aeddtnt 

I’fr tlrsth 


■ 

( 1 

■j 




Tons. 

Ton*. 

Tons, j 

Ton-. 

Previous year 

■ 

fl j 

■ 

9 

1,707 


U3,3SG 

11G.3SG 


77,792 

1S97 . . 

o 1 

1 1 

o 

0 

i 

1,30S 

i 

1,303 

02,359 

C’.asg 

K 

39.20S 


Cod fie Ms at Tela a puli near the Eel) river.. 

.7. The diamond drill boring in the vicinity of the Eeb bridge, referred to 
in last year's report, was carried out during the year to a depth of 4-35 feet, and 
samples of the cores sent to the Director, Geological Survey, on whose report 
the boring was directed to be continued to a depth of 600 feet unless erystaline 
rocks were struck at a lesser depth. 

The total amount sanctioned for expenditure on block account is 
11s. 20,100. The capital outlay to the 3 1st December 1896 amounted to 
Ks. 6,7 So, and the expenditure during the year to Us. 4,111, makiii" a total . 
outlay to the 31st December 1897 of lls. 10,890. 


Sinyarcni colliery. 


8. This colliery is worked by tho Hyderabad (Deccan) Company, Limited. 
The colliery consists of — 


No. 1 incline 
No. C pit 
No. 13 pit 
No. It pit 
No. 15 pit 
“ £attea ” pit 


Refill) 

Feet. 

400 

400 

187 

1S1 

150 

87 i 
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The following table shows the output and number of persons employed 
during 1S97 as compared with the previous year: 


' Tbah. 

Average 
number of 
persons 
employed 
daily. 

Output. 

i 

| Number of tons 
raised per per* 
son employed. 



Tons. 

i 

( Tons. 

Tret ious year , . . • . * . • , . . 

5,832 

262,681 

45 

1897 

G, $55 

305,550 

j 

67 


The sales during the year are briefly detailed below : 


Ton*. 

Great Indian Peninsula railway ...... 97,936 

East Coast State railway 24,768 

Madras railway 40,000 

Southern Mahratta railway 45,923 

South Indian railway 7,577 

Bombay, Baroda and Central India railway .... 37,372 

The Nizam’s Guaranteed State railway ..... 81,105 

Bombay mills . 54,821 

Other customers . . .8,170 


Total . 347,672 


The whole of the coal raisings have been from the “ King ” seam, which 
lias improved in section and quality. The “Batten” pit has been 
opened, and the coal has proved to be of an excellent quality. The open- 
ing out of the under-ground workings of this mine is being pushed on 
with all speed, and, in order to facilitate the progress of the main winning 
levels, two of Jeffrey’s air power chain coal cutting machines, with air power 
rotary coal drills, have been put to work ; and when a sufficient period has 
elapsed in which to enable tbe preparations to take effect, which are now 
being made to more fully develop the coal resources, it is confidently anticipa- 
ted that tbe raisings of the colliery will be very much increased. 

No. 16 pit has also been sunk to the “King ’’seam. The coal here is of 
the same quality as the “ Batten” pit and of good section. 

During the year 1898, this pit will also add to the general output 
of the colliery. 

A large air compressing plant has been erected at tbe “Batten” pit to 
provide power for the underground machinery. 

Much has been effected during tbe year, in the way of erecting permanent 
cooly lines, securing good and cheap food-grains and adopting measures for 
the welfare of the work pepole, and it seems probable that a great deal 
of the difficulty .experienced in the past in settling labour on the field 
will gradually disappear, as the advantages of good wages, food ami agreeable 
employment become more widely knowr. 

Unscreened Singarcni coal was the only coal made and sold during the 
year. ' D 

The proportions of this coal are — 

Steam coal ....... 72 per ceut. 

Nuts 19 „ 

Slack 9 „ 










56 


ADMINISTRATION REPORT EOR 1807-98. 


The following' table shows the number of accidents that have occurred 
during the last two years, and the number killed and injured, compared with 
the output and the average number of men employed daily : 




; Total 
j number 
of other 
accidents 

Number of 
pe sous 
j killed. 


Average number of 
persons employed 
dailj. 

Number of tons of 
coal raised of all 
kinds. 

/Number of tons 
of large coal 
raised. 

Tails. 

Total 
number 
of fatal 
accidents. 

persons 

injured. 

Per fatal 
accident. 

Per death. 

Per fatal 
accident. 

Per death 

Per fatal 
accident. 

Per death. 








Tons. 

Tons. 

Tons. 

Tons. 

Previous year 

8 

9 

8 

9 

729 

729 ' 

32,835 

32,835 

... 

... 

1897 

8 

10 

S 

10 

807 

807 

45,091 

45,691 

... 

... 


Dandot colliery. 

9. This colliery is worked in connection with the North Western State 
railway. There is only one seam of coal, and it lies at an elevation of about 
2,000 feet above sea level in the Salt Itange. 

The following table shows the output and number of persons employed 
during 1897 as compared with the previous year : 


i 

Yeas. 

Average 
number o£ 
persons 
employed 
daily. 

Output. 

Number of 
tons raised 
per person ■ 
employed. 

Large or 
jsteavn coal.* 

Screened or 
nut coal. 

Slack. 

Total. 





Tons. ' 

Tons. 

Tons. 

j Tons. 

Tors. 

Previous year . . . 

* 

• 

2,063 

49,896 

2,508 

22,617 


36 

1897 

• 

» 

3,997 

55,776 

217 

23,654 

79,617 

40 


The increase of 4,626 tons in the total output was chiefly due to labour 
coming in more freely, owing to the scarcity of food- grains and high prices 
prevailing. 

The colliery is capable of a much larger output than is now obtained from 
it, but it is hampered by the dearth of labour. 

The sum originally sanctioned on block account was Es. 5,00,060. The 
capital outlay to the 31st December 1896 amounted to Es. 4,85,599, and as 
the capital transactions during the year resulted in a credit of Es. 6,107, the 
total outlay to the 31st December 1897 was reduced to Es. 4,79,492. 

The receipts during the year amounted to Es. 6,81,600, and the expendi- 
ture to Es. 5,86,335, thus showing a net profit of Es. 95,265, equivalent to a 
return of 19-8/7 per cent, on the capital outlay. 

The net profits of the undertaking from the commencement of operations 
to the end of 1897, credited to block account) amounted to Es. 1,78 066 
leaving Es. 3,01,426 at the debit of the colliery. 

The seam is solely worked by means of level or inclined tunnels driven into 
the bill sides, and the coal is at present being extracted from three main 
groups of workings, namely : 

South or outcrop mines on the south side of the Dandot hill. 

Main mine on the east side of the bill. 

Pidh mines in an outlying portion of the coal field. 

Of these, the Pidh mines supply the most coal and are the most cheaply 
worked, owing to the harder and more durable nature of the enclosing strata. 

No exploration for coal of any magnitude was undertaken during the 
year. ’ ° 


* All coal which will not pass through a f' mesh is classed as large coal. 
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The sales during the year are briefly detailed below : 



Largo or steam 
coal 

Screened or 
nut coal 

Slack coal 

Mixed coal. 

Total 


Tons 

/ 

Tons. 

Tons. 

Tons 

Tons. 

Locomotive department. North Western State 
railway. 

53,813 

wit 

... 


53,813 

Other departments of the North Western 
State railway. 

740 

■ 

1,550 


2,290 

General public and foreign railirays 

1,2:3 

21G 

20,925 

... 

22,364 

Colliery works ...... 


... 

... 

1,180 

1,180 

Total 

65,773 

216 

22,475 

1,180 

79,647 


The sale of slack coal amounted to 22,475 tons against 22,617 tons in the 
previous year. 

The colliery is worked chiefly for the supply of steam coal to the Locomotive 
department of the railway, but a fairly regular market is also obtained for slack 
coal which is used by the public for brick burning and various other purposes. 

The following table shows the total number of accidents that have occurred 
during the last two years, and the number killed and injured, compared with the 
output and the average number of men employed daily : 


Tsi*. 

Total nutn 
ber of fntol 
accidents 

1 

Total num 

1 ber of 
other 
, accidents 

Ytimbcr of 
persons 
killed ; 

Number of; 
persons 
nyurid 

Avenge number of 
persons employed 
daily 

Number of tons of 1 
coal ralsid of all ! 
Linds. 1 

Number of tons of 

1 irgc co il 
raised. 

Ter fatal 
nccideut 

Per death 

Per fatal 
accident 

Per death 1 

i 

Per fatal | 
accident | 

Per death 








Tons. 

Tons 

Tons 

Tons. 

Previous year 

2 

22 

2 

22 

i 

1,031 

1,031 

37,511 

37,511 

24,948 

24,948 

1897 

2 

18 

2 

18 

993 

998 

39,823 

39,823 

27,888 

27,888 


' JBhaghamoala colliery. ' 

10. This colliery is worked in connection with the North Western State 
railway. It is situated in the Salt Bange about 1,800 feet above sea level and 
about 20 miles east of Dandot colliery. 

The seam of coal is the same as that at Dandot, but is here thicker and 
not of such good quality. 

Coal has been extracted during the year from one mine or district only, where 
the seam is tilted up at an angle of 40 to 60 degrees from the horizontal. This 
disturbance of the strata has rendered the coal very soft and friable and the 
percentage of slack is heavy. The nature of the coal also renders it very liable 
to spontaneous combustion. 

Owing to the peculiar circumstances of the seam the output is, of 
necessity, low. Only minor explorations have been carried out during the 
year and the results have not been very favourable. 
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53 ADMINISTRATION REPORT - TO It 1897-98. 

The following table shows the output and number of persons employed 
during 1807 as compared with the previous year: 



Avcrngo 
number 
of pei sons 
employed 
daily. 

Output. 

Number of 
tons raised 
per person 
employed. 

Yr.iu. 

L&rgo j 
co*u. # i 

! 

Small 

coal. 

Slack. 

Total. 

1 * 


Tons. 

Tons. j 

Tons. 

Tona. 

j Tong. 

Previous year 

680 

2,143 

S29 

1,521 

3,993 

' 

' 

6 

1897 ..... 

834. 

5,726 

• •• 

i 

7,419 

! 

13,145 

39 


The increase of 0,152 tons in the total output was due to the mines having 
been worked for the whole year against a portion in 189(3. 

The detailed estimates 'sanctioned on block account for opening out and 
•working the colliery amounted tq.Es. 6,13,003. The capital outlay to the 33st 
December 1896 amounted to Es. 6,52,710, and as the capital transactions 
during the year resulted in a credit of Es. 491, the outlay to the Blst December 
1897 was reduced to Es. 6,52,219. To this was added the loss on working, 
which to the end of 1897 amounted to Es. 78,253, thus raising the total 
amount at debit of block account of the colliery to Es. 7,30,4-72. 

The receipts during 1897 amounted to Es. 93,834, and the expenditure 
to Es. 86,263, thus showing a net profit of Es. 8,571. 

The sales during the year are briefly detailed below : 


/ 

Large or 
ptenm <pal 

Screened or 
nut c ual 

SInck coal. 

Slixcd 

CO ll 

Total. 


Tons, 

Tons. 

Tone. 


Tons. 

Locomotive department, Noitli Western 
State railway. 

5,725 

... 

... 

... 

5,725 

Other customers ..... 

1 

COi 

6,838 

! 


6,839 

Colliery works ..... 


i 

... - 

581 

581 

Total 

5,726 

»• c 

6,838 

581 

13,145 


The following table shows the total number of accidents that have occur- 
red during the last two years, and the number injured: 


Ykah. 

Toll! 
numb( r 
o[ fatal j 
.letmeutd. : 

i 

Total 
number ! 
of other 
accidents 

Number 

of 

persons 

killed. 

Number 

of 

persons 

injured. 


Previous year 

1 1 

l .« 


8 


1807 

■ 

; - 4 


4 



* All coal which will not pass .through a inesh is classed sib large caal. 
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Khost colliery. 


11. This colliery is worked in connection with the North Western State 
railway. * 

The colliery at present consists of mainways and adits ; of these, all are 
now practically worked out, except Nos. 3, 4 and 12 adits and the Takrai and 
Jiiln Hakim Klian dips, on which work is going on as "under : 

Feet. 


Progress on adit No. 8 East 
Progress on adit No. 3 Sump 
Progress on adit No. 4 "West 
Progress on adit No. 1 2 Heading . 
Progress on adit No. 12 East 
Progress on adifNo. 12 West 
Progress on Takrai Dips East 
Progress on Takrai Dips West 
Progiess on Kila Hakim Khan Sump 


930 
117 - 
1,383 
451 
15 
120 
325 
406 
96 


The following table shows the output and number of persons employed 
during 1897 as compared with the previous year : 


Xbab. 

Average 
number 
of persons 
employed 
daily. 

Odttut. 

Number of 
tons raised 
per poison 
employed . 

Largo 

coal* 

Nat 

coal. 

i 

Unscrcen 
e<l small 
and dost. 

Total. 




1 

Tons. 

Tons. 

Tons. 


Tons. 

Previous year 


• 

427 

5,491 

719 

2,957 


22 

1897 ' . . . . 

• 

• 

217 

5,151 

"661 

1 

2,976 


40 


The decvease of 379 tons in the total output was due to smaller demands for 
large coal. 

The sum originally sanctioned on block account was Us. 1,00,000, and a 
further sum of Rs. 50,000 was sanctioned to be met fiom the profits realised 
from the working of the colliery. During the year, however, the limit of the 
block account was reduced to an amount covering tlie actual value of plant 
which may be realised in the event of abandonment of working at any time, or 
Ks. 50,000. The difference between the, actual expenditure on block account 
and the amount Rs. 50,009 has been adjusted by debit to profit and loss 
account. Tho capital outlay to the 31st December 1896 was Ks. 1 83,330, and 
ns the capital transactions during the year resulted in a credit of Ks. 1,10,527, 
the outlay to the 31st December 1897 was reduced to Rs, 73,073. 

The receipts during the year amounted to Rs. 1,19,295, and the expenditure 
to Rs. 1,04,166, thus showing a net profit of Rs. 15,129. 

The net profits of the undertaking from the commencement of opera- 
tions to the entl of 1897, credited to the block account, amounted to Rs. 1,16,740, 
leaving Rs. 73,667 at credit of the colliery. 

The sales during the year are briefly detailed below : 



Large coal. 

Nut coal. 

Lust coal. 

Total. 


Tons. 

Tons. 

Tons. 

Tons. 

Locomotive department. North "Western 





State railway . 

5,079 

528 


5,607 

Engineering department, North "Western 





State railway 

56 

83 

25 

164 

Pressed fuel manufacture . . 



2,199 

2,199 

Private sales ..... 

12 

22 

737 

771 

Colliery works ..... 

4 

28 

15 

47 

Total 

5,151 

661 

2,976 

8,788 


* All coal which will not pass through a mesh is classed as largo coal. 
























■00 ADMINISTRATION RETORT -TOR 1897-D8. 

The following table shows the total number of accidents that' have 
occurred during tbo last two years, and the number killed and injured, com- 
pared with the output and the average number of men employed daily : 


• Y»«. . 

’ 

Total 
number 
of fatal 
accidents. 

Total 
number 
of other 
accidents. 

Number 

of 

persons 

killed. 

Number 

oi 

nenrou* 

Injured. 

Average nttmbrr of 
persons employed 
dally. 

Number of tonsnf 
coal raised of all 
kinds. j 

1 Number of tons of 
large cot! 
raided. 

Ter fatal 
accident. 

Per death, i 

Per fatal 
accident 

Per death. 

Per fatal 
accident. 

Per death. 




■ 




Torn. 

j 

Tons. * 

Toni. 

Tons. 

Prorloua year . 

i 

c 

■ 

8 

427 

427 

9,107 

0,107 

0,191 

5,491 

1807 

i 


■ 


217 | 

N 

r-4 

Cl 

8,785 

8,78S 

5,1 Gl 

5,151 


Shahriyh colliery. 

12. This colliery, which is worked in connection with the North Western 
8tate railway, has the following live maiuways : 


No. 1 adit mainwny, "West 
No. 3 adit mainway, East 
No. 5 adit mainway, West 
No. 0 adit mainway, East 
No. "6 adit mainway, We6t 


• t. «*• 



Feet. 

553 

. ... 1,053 

... 1 , 10 1 
... 573 

019 


The following table shows the output and number of persons employed 
during 1890 : 


' 

Average 
number 
of persons 
employed 
dally. 


Ocxrci, 



Teah. 

Largo 

coat* 

! Kut 
coal. 

Small nml 
dust. J 

Total. 

Nnmher of 
tons rni'fd 
per person 
employed. 

1890 

i 212 

Tons. 

1,026 

Tons. 

72 

Tons. 

307 

Tons, 

1,405 

Tons. 

7 

1897. 


... 


1 

... | 

... 

... 


The mines were closed at the end of May 1896 as already reported in the 
previous year’s report and no coal was excavated in 1897. 

The sum sanctioned for expenditure on block account was Rs. 25,000. 

The capital outlay to the 31st December 1897 was the same as on the 31st 
December 1896, vis., Rs. 14,616. 


Baluchistan coal mines . 

13. The chief areas within which, during the past year, coal mining opera- 
tions have been carried on, are those in the'Harndi Valley, the Sor Range, the 
mines near Mach, and in the Digari district. 


* All coal which will not pass through a i" mc»h la clotsod as large coal 

































CHAPTER IV. — COLLIERIES AND OIL WELLS. ' 61 

The collieries in the Harnai Valley, vis. Khost and Sharigh, worked by 
the North Western State railway, are separately referred to in paragraphs 11 
and 12. 

There are five owners,' who, under concessions, carry on operations in the 
remaining mines. 

The octroi receipts for coal passing into the station of Quetta show that 
about 3,000 tons have paid dues this year, against 3,600 tons in the previous year. 
The greater part of this was sold to the Commissariat Department and private 
individuals in the form of patent fuel. 

No accident of importance has been reported during tbe year.. 


LetJconbin colliery. 

If. This colliery is worked by tbe Burma Coal Company, Limited. 

The following table shows the output during 1897 as compared with the 
previous year : 


Output. 


Ybab. 

Steam coal. 

Dust. 

Total. 




i 

Tons. 

Tons. 

Tons. 

* 

Pievions year . 

• t 

• 

18,435 

6,549 

22,984 

1897 

1 • 

• 

8,239 

‘ 1,923 

10,162 


The decrease of 12,822 tons in the total output was chiefly due to flooding 
of the mines. 

New workings have been commenced at a distance of about a mile from 
the old workings, where coal is of a superior quality. 


Talana coal mine. 

15. Coal has been discovered in Palana, a small village in Bickaneer territory 
within the jurisdiction of the Saddar Tehsil, and a search party is at work. 
There are also indications of coal in other places and endeavours are being 
made to locate the coalfield, and to find the most advantageous place to start on. 
At present work is .confined to the shaft. 

Helaiive values of certain Indian coals. 

16. In chapter XI will be found a table showing the relative values of 
certain Indian coals for steaming purposes ; taking the efficiency of best Welsh 
steam coal at 1*25, Indian coals vary in efficiency from 1 to 0-6. The figures 
given in chapter XI, however, are based on experiments made 4 and 6 years 
ago, and it is probable that many Indian mines are now raising a better quality 
of coal than they did at that time. 

Total coal production. 

17. The statement on the next page shows the quantity, in tons, of coal, 
produced in India for the five years 1880 to 1884, and for each year from 1885 
to 1897. 


16 










Statement No. 7. 

Quantity , in tons, of coat produced in India for the five years 1880 to 1831, and for each year from 1885 to 1897. 
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ADMINISTRATION RETORT TOR 1637 OS. 



CHAPTER V. 

Stores. 

Expenditure in England . — The total expenditure on State railway stores 
contracted for in England through the agency of the India Office, during the 


calendar year 1897, was : 

£ • 

A. Bridge-work 98,599 

B. Engineer’s plant ........ 4,45S 

C. Workshop machinery ....... 4,29k 

D. Permanent-way . 209,319 

* E. Locomotive and rolling-stook ..... 266,528 

E. Station materials and fencing ..... 7,809 

G. Tools and stores ........ 59,249 


Totat, . 650,251 


2. Expenditure in India . — The stores purchased locally by the Port Store- 
keeper, State Eailway Department, Calcutta, and the Marine Storekeeper, 
Bombay, amounted to Rs. 3,70,177 and Rs. 24,603, respectively. 

. 3. Cost of establishments at ports . — The cost to State railways of the estab- 
lishments maintained at Calcutta and Bombay was : 

Rs. 

Calcutta 17,684 

Bombay 1,313 

4. Ships employed . — The number of ships employed in bringing State 
railway stores, including stores procured for native state lines, during the 
calendar year 1897, was : 


To Bombay . 


Xo. 

23 

Tom. 

156 

Approximate valtie of 
b tores received nt 
each port. 

Its. 

57,031 

,, Calcutta . 

• • 

. 149 

40,820 

66,10,985 

„ Ivurracbee. 

« • 

50 

47,217 

67,52,620 

„ Madras 

. • 

42 

14,180 

14,64,877 

„ Vizagapatam 

• ■ 

19 

805 

1,12,936 

„ Cocanada . 

« 

20 

14,804 

32,76,560 


Total 

. 303 

116,982 

1,62,74,509 


G. Credits to Civil Department on account of insurance . — During the year 
1S97-98, Rs. 96,109 were credited to the Civil Department on account of the 
charge of one-half per cent, for insurance. 

6. Losses of stores . — During the year 1897-9S, out of a consignment of 
2,100 casks of portland cement shipped to Calcutta, per S. S. llanora, 
for transhipment to Cocanada, 3 00 casks were lost by the sinking of a boat 
during transhipment. The Director General of Stores has been asked to 
recover any freight paid on the lost casks. 

7. Capital locked up in stores . — Statement No. 8 on the two following 
pages shows the stores balances on the standard and metre gauge railways on 
the 31st December 1S97, as compared with the previous year. 
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ADMINISTRATION REPORT POR 1897-08, 

Statement 3S t o. 8. 

Ca P ital locked up in stores on the standard and metre 


gauge railways on the 81 st December 1897 . 


Cla»$i 0 « 

catioa 

lio. 


eailwat. 


I 

JI 

III 

IV 
* VI 


Balance 
on the 31 st 
December 
1890. 


Standard gauge. 


State linos worked 
by companies. 


East Indian • , 

Bengal Cbntbal , 
BHiroAL-NlGruB . 
Indian Midland (d) 
Godhead uTtAii-Xia d A 


Ea. 


Ca) 

80,76,147 


Receipts 

during 

1S97. 


Total. 


Issues 

during 

1697. 


Rs. 


Eg. 


Balance 
on the 
31st De- 
cember 
1897. 


(Ratio | 
of 
bal- 
aucc L 
»o the 
issues j 
of 


I dur- I 
Inp 


Rs. 


1,23,631 

to 

20,60,322 

13,63)439 


Total 


State lines worked 
by tbe State. 


07,072 


0,33.28,417 7,20,03,501 0,20.76,520 

12,78.872 44.02,403 U.20,300 

12.30,325 32.05,017 43,64,000 

25,16,310 38,08.778 21,61,037 

07,072 07,072 


Be. 


( 1 ) . 

00,27,009 O'lO 


2,70,013 | 0 25 
Ml 


10,30,717 
(/) , 
17,14,841 0 60 


2.618-29 
140-70 
059 01 
1,033 03 


(7) 


1,23,09,110 


8,83,58,031 8.00,08,001 0.03,10,425 



Balancb mb 

MILE OP SINOtB 
TRACK, INCLUDING 
SIDINGS, ON TUB 

3Ibt Dkobmbeb 
1607. 

Pbrcbntagh 

or CAPITAL 
OUTLAY LOCKBD 
UP IN STORES ON 
TOTAL CAPITAL 
OUTLAY. 

Balance pbb 

TKAIN-Kim, 

Total 
length of 
single 
track, in- 
cluding* 
sidings. 

Balance 

per 

mile of 
single 
track, 
includ- 
ing 

sidings 

Total 
capital 
outlay 
up to the 
31st 

December 

1807. 

Per- 

cen- 

toge. 

Total 

train- 

mileage 

during 

1807. 

* 

Bal- 

ance 

per. 

train- 

mile. 

Miles, 

Et. 

Es. 


Miles, 

Bs. 


J 


3,748 

1,831 

2.011 

1,050 


1,38,18,009 0 21 4.700 50 


NoBin TVs Stans ( 3 ) . 
Oran awd RouitKmifD 
EasTBBH BbKGAL (hi) 
East Coast 


(A) 

1,02,53,002 


23,75,802 

23,20.128 

17,12,079 


1,02.43.178 2,01,00.211 j 2,00.00,031 | 
37,13,050 01.20,427 42,00,110 | 


72,32,470 05,62,001 09,87,602 

10,07,160 32,70,233 17,13,542 


85.00,207 0* Jl 4 ( ]02*49 
18,25,011 0-43 1,0 ( 22-JD 


20,03,312 0-30 1,127 05 

35,05,093 0 01 I cltm 


2,893 


>,10,73 050 2-53 


1,17,30.811 

0,05,40,301 

>0,80,07,700 


01,18,59,852 


A aloe of 
surplus 
stores 
available 
for s a | 5 
°r trails. 
let on 
tlie 31st 


1807. 


l!l. 


2-35 

1-03 

1*67 


12.602,071 0-70 
400,370 0'08 
1,800,272 1-07 

1,750,834 0-03 


,y 


21,110 

21,033 


2,159 


2-20 To, 620,137 0-81 


41,010 


2,010 

10 09,89,090 
r/j 

1-72 

9,107,303 

1,705 

0,70,73,077 

1-70 

2,402,022 

2,303 

1,60,21,103 

2*32 

3,001,050 

2,533 

6,01,59,093 

2 77 

1,017,S91 



fa) EicloOinr a, 3 ot 

I oi 

Q) TmS?ed R to 'tlf fi 03 -‘ »°a tor 0 cs e baB!f nCe f ot u thc ^or-Knim 

J?* E*omding thf* piil ??A puta “ raihvnv ' 4UCC of thc s aagor-K ttni 


w ' "7“ “ 

Vl, of its* 30 3 o , d 0 e *? ad j"stment. ” Iwoy rcscrT « »ed Abt materials 

ft* issmn»s» ernd8 - 


Y*»frence of K s 3 q M adjustment. 
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Statement No. 8 — concld. 


Coital locked tip in stores on the standard and metre gauge railways on the SlstDecemher 1897 — concld. 


Classifies 
lion No. 

k 

BAIMVXr. 

Balance 

on 

the 31st 
December 
1896. 

. 

Receipts 

during 

1607. 

Total. 

, Issues 
during 
1897. 

Balance 
on the 
31st 

December 

1897. 

Ratio of 
balance 

Balance PBR 
Mile of 'sinole 

track, INCLUD- 
ING SIDINGS, ON 
THK3ISTDBCRM- 
BEE 1897. 

Percentage of 
CAPITAL outlay 
LOCKED DF IX 
STORES ON TOTAL 
CAPITAL OUTLAY. 

Balance fie 
train-kilb. 

Value 

of 

surpin* 
store* 
avail- 
able 
for sale 
or 

ransfer 
on tho 
31st 
Decem- 
ber. 

1897. 

to the 
issues 
of 

Meres 

during 

1897. 

Total 

length 

of 

single 

track, 

includ- 

ing 

siding* 

balance 

per 

mile 

of 

single 

track, 

includ- 

ing 

sidings 

Total 
capital 
outlay to 
the Slst 
December 
1807. 

Per- 

cert- 

fiffo. 

Total train 
mileage 
during 1897, 

3alance 

per 

train- 

mile. 



B«. 

Bs. 

B a. 

Bs. 

Eg. 


Mile*. 

Bb. 

Eg 


Miles. 

Eg. 

TUs. 

1 

Kbtkb oa cob. 














•N 

3tat© lines -irorkod by 















companies. 














XXXIX 

Blnoal a xn Norm-Wnsi 















xux— 















Tienoox section .*) 









(a) 







6,52,364 

11,30,952 

16.83,310 

11,16,070 

6,60.340 

0 51 

047*71 

599 

6, GG, 45,463 

1-00 

3,039.140 

0 20 

0,544 


COUFANX’S SBCTIOX" ,J 














XU 

nirPOTAXA-MlLWl , . 

43,li,GC0 

30,70,954 

70,32,023 

40,58,550 

32,74,001 

0*70 

1,920*47 

1,701 

13,19,04,793 

2-48 

6,010,106 

0*66 

49,559 

XU1I 

Southern Mahrith (c) . 

20,85,215 

17,98,904 

83,84,179 

10,20,841 

10,63,338 

1*02 

1,710-34 

1,149 

12,32,53.874 

1-59 

4,113,225 

0*47 

42,000 

XLVI 

Sooth Indian (d) . , 

20,63,423 

20,63,278 

53,20,701 

29,33,710 

23.90.092 

>81 

1.1BW3 

2.018 

7,72,15,401 

310 

3,513,433 

0-68 

1,01,753 



(*) 





* 








ILVI1I 

Assam-Bkng/.l . , 

23,52,953 

15,02,309 

39,15,311 

14,40,037 

21.00,274 

1-70 

3DB-11 

0,187 

3,09,72,000 

0-70 

4,00,079 

0-17 

... 

XLIX 

Bubka .... 

10.17.9S0 

32,60,201 

43,27,014 

28,03, G87 

16,22,267 

055 

1,035-01 

1,171 

7,80,80,118 

1*05 

2,800,801 

0 64 

31,378 


Toth 

1,30,13,304 

1,10,50,770 

2,70.70.074 

1,48,83,819 

1,21,80,255 

0 82 

7.204*62 

1,661 

50.40,07,019 

2-42 

17,890,703 

0‘63 

3,21,232 

4 

Aoslsiod companies. 

* 














IIV 

Rohilkund and Kumaon 

1,90,113 

2,4S,G91 

4,11,701 

2,00,209 

2,39,493 

H0 

320 10 

745 

1,14,20,097 

2-00 

471, 20D 

0-51 

1,231 


(CowpAxr’s section) (c). 




. 










X.V 

BeNQAL DOOAKfl . . 

55,994 

C0.19C 

1,16,090 

71,806 

44,223 

0C2 

43*03 

1,011 

25.78,502 

1-72 

01j415 

0 72 

... 

LVI 

Dxbru-Sadiya . . 

2,27,076 

3,09,003 

5,27,G7B 

2,66,057 

2.71,021 

1-00 

87*10 

3,110 

74,22,050 

3-CO 

210,(592 

1-29 

7,500 


Toth 

!,70,GS3 

G,03,8S0 

10,88,502 

5,34.221 

6,54,341 

l-oi 

460-99 

3,229 

2,14.30,093 

2-60 

743,300 

0 75 

8,781 


X/Inos owned and 



■ 












■worked by native 


■ 













states. 














1XIX 

JOD nrOEB-DlCKATTB KC 

1*31 .3S0 

W1 _ 
1,01,880 

2.06.2CG 

1,77,833 

1,18,433 

0C7 

374-50 

310 

74.30,101 

1-69 

381,160 

0 31 

... 

Vxxi 

BniTNAGAE-OONDAI-Juxi- 







(!) 







/ 

OAD POEU AXDAE (A) 

2,04,835 

8.30,250 

10,95.091 

8,09,001 

2,85,490 

0-35’ 

416-91 

G88 

1,92.01,115 

1*49 

687,258 

0 48 

51,543 


Torn, • 

3,00,215 

9,95,142 

13,91,357 

9, fl 7,434 

4,03.923 

0 41 

790*41 

611 

2,G0,37,2CG 

1-52 

009,418 

0-42 

61,612 


Poroign lino. 














DXXVI 

West op India Poetdgubcb 

2,25,791 

IS) 

2,25,791 

' M) 

1.01,015 

... 

62-00 

3,034. 

1,63,40,103 

3-17 

61,117 

3-74 

O') 


Total 

2,25,701 

... 

, 2,25,70! 


1,91,045 


02-Sfl 

3,031 

1,63,40,169 

1-17 

61,717 

374 


- 

louimnj oivob . 

1,41,14,992 

1,50,00,792 

2,07,75,784 

’.04,95,474 

1,33,35,504 

0’81 

9,607-97 

1,5G7 

. 

50,8i,Gl,7B2 

2-35 

19,653,723 

0 68 

3,8 f ,505 



fol Including interest on capital during construction. 

(6) Excluding tbc balance or miscellaneous advances, 
jt) Inclnding biancb lines worked. 

(d) Including the Pondicherry railway, but excluding the Mfiyavaram-Mutupct railway. 

(*) Excluding Rs. 20,42,222 on account of balance of uimpen section. 

( f} Excluding Ks. 34,50,931 on m count of balance of unopen section. 

( g ) Excluding Rs. 8,01,182 nnder adjustment. 

1*) Including the Jetalsar-IUjkot railway. 

<YJ Excluding 0 40 miles fn dock estates oud quarry lines constructed and maintained by the states themeefre*. 
(j) Information not aTailable. 
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CHAPTEE VI.— POLLING-STOCK (CAPITAL). 

On the South Indian railway, 4 engines aud 9 bogie carriages were fitted 
with automatic vacuum brakes during the year and two vehicles were piped, 
making a total of 24 engines and 139 vehicles now fitted or piped. 

On the Assam-Bengal railway, all the engines and carriages erected are 
fitted with the automatic vacuum brake. The numbers fitted during 1897 were : 


Engines 10 

Vehicles . 37 


The brakes were not brought into use. 

c 

Couplings. 

. 4. On the Eastern Bengal State railway, the whole of the coaching stock, 
and almost all the goods stock, are fitted with couplings at both ends. 

On the Great Indian Peninsula railway, 236 couplings were fitted to goods 
stock during the year, making a total at the end of the calendar year of 4,643. 

The original goods stock of the Bombay, Baroda arid Central India railway 
has been fitted with screw couplings at one end, with the exception of the salt 
and ballast wagons. The covered goods wagons constructed for working the 
Godhra-Rutlam-Nagda. railway, vis., 380, have screw couplings at both ends. 

On the South Indian railway, 7 coaching and 206 goods vehicles have been 
fitted with Jone’s flexible buffers, making a total of 3,246 out of 3,792 vehicles 
so fitted. 

The whole of the passenger and goods stock of the Assam-Bengal railway 
is fitted with screw couplings at both ends. 

On the Dibru-Sadiya railway, centre buffer and hook couplings were fitted 
to the rolling-stock of the line, and the coaching vehicles were fitted with tight 
couplings. 

On the Gaekwar’s Dabhoi railway, 129 vehicles only have been fitted at one 
end with Luard and Lindsley’s patent screw couplings. 

Lighting of railway carriages with gas on JPintscli’s system. 

5. The number of vehicles fitted on the East Indian railway with gas lamps 
on Pintsch’s system during the year was 251, making a total of 614, and 
leaving a balance of 416 to be fitted under the present sanction. 

On the Bengal-Nagpur railway, 10 carriages have been fitted with gas 
fittings on Pintsch’s system up to the 31st December 1S97; under the present 
•sanction, 20 vehicles remain to be fitted. 

On the North Western State railway, 353 carriages were fitted during 
1897 with gas lamps on Pintsch’s system, making a total of 401 so fitted up to 
the 31st December 1 897. 

On the Oudh and Roliilkhand State railway, no progress was made during 
the year with the work of lighting railway carriages with gas on Pintsch’s sys- 
tem, owing to non-arrival of the materials from England. Erom advices received, 
however, it is expected that the necessary gear, lamps, &c., will shortly arrive, 
and the work of introducing this system of lighting on this 'railway will be 
pushed on. 

On the Eastern Bengal State railway, the work of fitting carriages with 
gas lamps on Pintsch’s system is in progress, 92 carriages having been fitted 
during the year. 

On the Great Indian Peninsula railway, 245. vehicles were fitted with 
Pintsch’s gas during the year, making a total of 1,043 vehicles fitted up to 
the end of 1897. 

On the Bombay, Baroda and Central India railway, the whole of the 
carriage stock (with the exception of horse boxes, luggage vans and carriage 
trucks) and the goods brake vans have been fitted with gas lighting apparatus. 

On the Madras railway, 42 vehicles were fitted with gas lamps during 
the year, making a total of 430 up to the 31st December 1897. Only a small 
portion of the coaching stock of the line remains to be fitted with this 
system of lighting. 

Lighting carriages with Pintsch’s gas has not yet been introduced on the 
Southern Maliratta railway ; hut the gas producing apparatus, some of the 
transport gas holders and other fittings have been received. The shed is being 
built and tbe apparatus erected. 

> * Letirwg accommodation for females. 

6. Statement No. 13 on page 82 furnishes details of the number of carriages 
that have heeu fitted with retiring accommodation for females in compliance 
with the requirements of section 61 of the Indian Railways Act IX of 1890. 
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Statement , 


Humber of locomotives and vehicles on the standard^. 


== = ■ ■■ == = - ===== ■ ■ - == ====r, 


' ‘ 


Oten mileage. 

Locomotives. 

Coaching vehicles. 


Clarification 

Ko, 

BAILWAT. 

On tho 31st 
December 
1S9G. 

On tl e 31st 
December 
1897 (from 
statement 
No. 32, 

Number 
on the 31st 
December 
lt9o. 

27nmber 
on tbo 31st 
December 
1897. 

Nnmbcr 
on the 31st 
December 
1806. 

Number 
on the 3 1st 
December 
1«97* 





chap, is.) 







Standard gauge. 

Miles. 

Miles. 

No. 

No. 

.No. 

No. 


i 

State lines worked by companies. 
East Indian 

1,883-81 

1,889-56 

696 

630 

1,264 

1,356 


ii 

Bengal Centbal 

12301 

12501 

23' 

23 

41 

89 


in 

Benoal-Naofeb 

8G0-S8 

860-88 

118 

118 

233 

203 


IV 

Indian Midland 

922-21 

922-21 

111 

125 

372 

372 

) 

V 

Biiopal-ItAesi (British section) 

(1311) 

(13-11) 

Worked by t 

le Indian Mi 

dland railwn 

y- 


VI 

GcDnnA'KuTLAJiNiaDi 

(140-91) 

(140-91) 

Worked by t 

le Bombay, B 

aroda and Ce» 

tral ' India 


VII 

Waedha Coal 

(44-88) 

(44-88) 

t Worked by 

i lie Great Indi 

an Peninsula 

railway. 


Till 

DhOND-MaNMAD 

(145-44) 

(145-44) 

) 





IX 

Bezwada extension (East Coast State) . 

(20-58) 

(20-58) 

Worked by ( 

he Nizam's G 

uarantccdStat 

e railway. 


X 

Madras- Enn<5b section (Bezivada-Madeab) 

(8-45) 

(8-45) 

Worked by t 

he Madras rn 

ilwny. 

- 



Total 

State lines worked by tbe State. 
North Western (d) ..... 

3,79191 

3,797-66 

848 

896 

1,970 

2,110 


XI 

*2,896-68 

3,399 59 

602 

622 

1,598 

1,679 


XII 

HvDERAEADSHADirALLI , . 

(63-91) 

(53-91) 

Worked by t 

he North Wes 

tern State rai 

Iway. 


XIII 

OUDH AND RoHILKnAND 

81237 

812-37 

166 

166 

517 

562 


XIV 

Eastebs Bengal 

+25000 

253-49 

+94 

104 

+425 

422 


XV 

Calcutta Poet Commissioners’ .... 

853 

8 53 

8 

8 


... 

> 

XVI 

East Coast 

(«) 500-51 

(«) 538-45 

57 

57 

231 

2 19 



Total 

Lines worked by guaranteed companies 
Great Indian Peninsula (g) ... . 

4.4G809 

5,012-43 

927 

'957 

2,771 

2,912 


XVIII 

1,491 31 

1,491-31 

605 

605 

1,130 

1,136 


XIX 

Bombat, Baboda and Cestbal India (/) 

C49 83 

649-83 

165 

162 

■ 447 

417 


XX 

Madras (fc) 

857 68 

857 68 

166 

166 

G43 

652 



Total 

Assisted companies. 

DeLHI-UmbALLA-KaLKA 

Tabeesseb 

2,998-82 

2.998-S2 

936 

933 

2,226 

2,235 


XXI 

XXII 

(160 47) 

(22 23) 

(102-24) 

(22-23) 

| Worked by 

the East India 

n railway. 



xxm 

Sodtbebn Punjab (Dblhi-Samabata) 


(399-80) 

Worked by 1 

he North W e 

stern State ra 

ilway. 



Total 

Linos owned by native states and 
worked by companies. 
KhAhqaon 

Ambaoti 

(182-70) 

(584-27) 

»** 

... 

... 

♦r. 


XXVII 

XXVIII 

(7 65) 

(5 44) 

(7-55) 

(5 44) 

| Worked by 

the Great Indi 

an Peninsula 

railway. ^ 

> 

XXIX 

Bi'na Goona " 

(71-74) 

(71-74) 

"1 





XXX 

BnorAL-IJjjAiN 

(113-52) 

(113-52) 

1 

) Woikcd by 

the Indian U 

idland railwa 

y- 


XXXI 

BhOTAL-ItIeSI (NATIVE STATE SECTION)- . 

(4-4-28) 

(44-28) 

1 

J 



. 


XXXII 

Tub Nizam’s Guaranteed Statb (I) . • 

352-90 

352-90 

60 

60 

112 

112 


XXX1I1 

XXXIV 

NAgDA-UJJAIN 

The Gaeewae's FetlAd 

(3467) 

(13-35) 

(34-67) 

(13 35) 

j Worked by 

the Bombay, 

Baroda and C 

entral India 


XXXV 

Kolab Gold-fields ...... 

(10 00) 

(10-00) 

Worked by t 

he Madras ra 

ilway. 

, 



Total 

Lines owned by native Btates and 
worked by etate railway agency. 

RXirCEA-BlIATIADA 

Jammc and Kashmir (Native btate section) . 

352-90 

352-90 

50 

60 

112 

112 


XXXVI 

XXXVII 

(107-91) 

(15-92) 

(107-94) 

(15-92) 

| W orked by 

'he North Wt 

stern State 

ailway. 



To -al 

(123-80) 

(323-86) 


... 


**• '\ 



. Total standard gauge 

11,611-72 

12,161-81 

2,761 

2,836 

7,079 

7,SG£>/ 

' 


If.B.—The mileages shown within brackets arc not included in tie totals as they aro included with the mileages of tlio homo lines. 
* Excluding tic MusUlaf.Bolan railway constructed, hut not worked. 
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Ko. 9. 

aficl metre gauge railways on the 31st December 1897. 




| Goods vehicles. 

Beake-vans. 

1 CEASES. 

Total xohbek op 









! VEHICLES. 



Number 

Number 

Number 

Number 

Number 

J Number 

Numlicr 

Number 

Classification 

Remabks. 

• on the 

on tlio 

on tlie 

on tlio 

on tlio 

( on tlio 

on tlio 

on the 

No. 


31st Do 

31st De- 

3] st Do- 

31st Do- 

31st De* 

31st De- 

31st Do- 

31st De- 



ccmlior 

comber 

comber „ 

comber 

comber 

comber 

cember 

cember 



1890. 

1S97. 

1S9G. 

1S97. 

1890. 

1S97, 

1890. 

1897. 



Ko. 

No. 

• No. 

No. 

No. 

No. 

No. 

No. 



9,9 G1 

10,034 

341 

■ 311 

20 

20 

11,580 

11,751 

X 

(a) Including the Dclhi-Umhalla-Kalha 










and the Tarkcssur railways. 

190 

491 

10 

10 

... 

1 

211 

594 

11 











[i) Including the Bhopal -Itiirsi, the Bma 


3,413 

123 

123 

8 

8 

3,831 

3,837 

III 

Goona and tlio Bliopal-Ujjain railway s. 

i 2,039 

2,059 

(c) 12G 

(?) 120 

9 

9 

2,506 

2,5GG 

IY 

(0) Including 50 bratc-vans with one 

I, 


... 




... 


V 

third class compartment each. 

railw ay 

... 


... 

• •• 

... 

... 

... 

VI 










f VII 










(vin 


lit 

... 

' ... 



... 


... 

IX 


... 

... 

... 

... 

... 

. 

... 

... 

X 

(rf) Including the Hyderabad-Shndipalli, 











15,017 

iG.ooo 

COO 

COO 

37 

3S 

18,221 

18,749 


Southern Punjab (Delhi Sum&sata) 

iHESSm 

10,790 

•' 522 : 

623 

4G 

4S 

12,433 

• 13,010 

XI 

Kashmir railway (Native state 










section), hut excluding the stock 

... 

«*• 

... 

♦» 

... 

... 

... 

... 

XII 

formorly used on the metre gauge 










section of the old Bohin railway 

4}3o/ 

4,330 

132 

147 

1G 

1G 

5,022 

5,035 

X 111 

(Quetta loop) and on the Fcrozepore 

„ +1,917 

2,009 

'' +57 

57 

+4 

5 

+2,103 

2,553 

XIV 

tramway. 

j 









(e) Including 2'0G miles (laid on the mixed 

J 372 

372 

• •• 

... 

/ «* 

... 

372 

372 

XV 

gauge) which is worked by the 

C 




t fv- 

' 




Dost Coast State railway and also 

' 1,211 

1,413 

(J) C5 

(/) G3 


5 

3,515 

1,732 

XVI 

worked over only by tlio Southern 

1S.12G 

'N-6,571 

777 

792 

71 

71 

21,745 

22,752 


0’33 milo (metre gaugo) worked over 

7,81G 

7, SIC 

(/>) 030 

(1) C50 

47 

47 

9,G 19 

9,019 

XVIII 







- 




(/) Including 31brahc-vuns with one or 

4,210 

4,223 

04 

91 

4 

4 

4,7G1 

4,708 

XIX 

more third class compartments each. 

2,917 

2,915 

175 

178 

7 

7 

3,712 

3,782 

XX 

(ff) Including the Wnrdlm Coal, the 











14,0 19 

14,084 

919 

922 

59 . 

59 

18,152 

18,199 


the Amriioti railway s. 
















■ 



l' ul 

class compartments each, 32 with 


... 

... 

... 

... 

^^B 


... 


one, and 25 w ith three compart- 

* 

. 





BB 


Cxxii 

moots each. 










(i) Including 90 brnko-vans with 4 third 

... 

... 

... 

... 

... 

Kfl 



XXIII 

class compartments each, and 25 






'imiili—i 





... 

... 

... 

V 

... 

■ 

1 

... 


(j) Includingtlic Godhra-Rutlam-Nagdn, 




















'war’s Pctldd railways. 









r xxvii 

(£) Including the Mndras-Ennur so-tion 

\. ... 

... 

... 

... 

... 

... 

... 

... 


(Bczwnda-Madrns) and the Kolur 

f 

' 







(.XXVIII 

Gold-fields railway. 

1 








fXXIX 


... 

... 

... 

* 

-»»• 

... 

... 

... 

... 

-j XXX 










* I.XXXI 

- 

832 

833 

41 

41 

2 

2 

037 

990 

XXXII 










(XXXIII 


railway 

.M 

... 

... 

... 

Ml 

... 

... 


(I) Including the Bczwnds extension 

- 








XXX.1V 

(East Coast State) . 

... 

... 

... 

... 

... 

... 

... 

... 

XXXV 


S3 2 

833 




mm 


990 



ega 

■ 

m 

m 

■ 

■ 

B 


(XXXVI 


1 

Bj 

B 

9 

1 

B 

B 

*** 

(XXXVII 




Si 

B 

B 

1 

mm 

... 



MC.521 

50,793 

2,337 

2,335 

163 

172 

59,103 

00,089 




f Corrected figures. 
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ADMINISTKATION REPORT POR 1S97-9S, 


Statement 

Number of locomotives cmd vehicles on the standard 



Classification 

No. 


Mstre gauge. 

State lines -worked toy companies. 
XXXIX Bengal and North-Western— 

Tirhoot section' 


CojrPANT’S SECTION . 

XL Luoknow-Baeeilly section (Rohilkund 

If DMA ON) 

XL1 RaJPUTANA-H ALIYA ( a ) 

XLII PaLANFUR DEESA 

XLIII Soothers- Maubatta ( b ) . ., 

XLIV Guntakal-Mysore frontier 


Open mileage. 

Locomotives. 

On the 31st 
December 
1896, 

On the 31st 
December 
1897 (from 
statement 
No. 32, 
chop, ix.) 

Number 
on tlie 31 fit; 
Doc ember 
1896. 

Number 
on the 31st 
December 
1S97. 


Number 
on the 31st 
December 
1890. 


XLV Mysore section (Southern Maheatta) 

XLVI South Indian (/) 

XLVIl Mayayaram-Mctbpet .... 

XLVI II Assam-Bengal 

XL1X Bdema 


State lines worked by th@ State. 

North Western (t) , , '' . 

r 

L Eastern. Bengali-" ~ 

S' 

’ Northern and Behar sections (inchuling the 
Kaunin Dhailla, 2' G" gauge, branch) 

Dacca section 


Assisted companies. 

LIII Deoohcr 

LIV liOIIILKDND AND KuMAON (COMPANY’S SECTION) (j) 

LV Bengal Dooars 

LVI Dibru-Sadita 

LV1I Ledo and Tieak-Maroherita colliery 
LVIII Ahmedadad-ParAnti'j ....,• 


Lines owned by native states and 
worked by companies. 

LXIII Tub Gaekwae’s MehsIna .... 

LX IV Kolhapur 

LXV YesTANTFUR-MYSORE FRONTIER . 

LXV1 Mysore-NanjakgCd 


Lines owned and worked 
by native states. 

LXIX Jodhpore-Biokaneer— 

JODHFOBE 8EOTION 

Biokaneer section 

LXX OODEYPORE-CniTOR 

IjXXI BniTNAOAR-GONDAL-JuNiGAD PORBANDAR (l) 
LXXII Jetalsar-Kajkot 

LXXUI Jamnagar ....... 


Foreign lines. 

LXXVI West or India Portuguese, 
LXXVII Pondioheeey .... 


Number 
on the 31st 
, December 
1897. 



... Information not nvnilnhlo 

(5P59) Worked by the Rnjputnn i-Mahva rail way. 



(188-SO) (188-30) 


SG4-00 

364-00 

17 

17 

(GO 39) 

(GO-39) 

Worked bv 

the Rajpntai 

379 G9 

379-G9 

33 

33 

(4G-23) 

(46-23) 

Worked by 

the BUvdnag 


54-28 

... 

(m) ... 

743 69 

797-97 

SO 

• 50 



12 

Worked by 


12 



24 

linn railway. 


21 


4,903 


I Total metre qauoe . I (n) 8,256-46 8,447-65 j 1,372 


y.S. — The mileage sboiYR within brackets are not included in the totals as they arc included with the mileages of the homo lines. 
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fa 


No. 9 — conoid. 

anjd metre gauge railways on the 31st December. 1S97 — concld. 


Goods vehicles. 

Beaee-vans. 

Cbanfs. 




Number 

Number 

Number 

Number 

Number 

Number 

Number 

Number 

Classification 

Remauks. 

on tho 

on tho 

on tho 

on the 

on tho 

on the 

on tho 

on the 

No. 

31st De- 

31st l)e- 

31st Do- 

31st I)e- 

Dl*t Do- 

31 st De- 

31st Be- 

31st De- 



comber 

cember 

cember 

Comber 

comber 

cember 

cember 

cember 



180G. 

1897. 

1890. 

1897. 

189G. 

1897. 

189G 

1897. 



No. 

No. 

♦ No. 

No. 

No. 

No. 

No. 

No. 


\ 

2,839 

3,032 

78 

97 

13 

17 

3,374 

3,061 

XXXIX 


Company's 

Section ) 







XL 

(«) Including the Pdlanpnr Deosn, the 

■ j 7,101 

(i,‘J8l 

2S2 

282 

20 

20 

8,728 

8,019 

XLr 

V 


... 

... 

... 

... 

... 

XLII 

Ahmcdabad-Pnrdntfj, the Gaeh- 
war’s Mebsuna and the Oodcypoie- 

4,GS4 

4.CS1 

(d) 188 

(r) 193 

20 

20 

G,G07 

5, GIG 

XLIII 






XLI V 

CUitor railways. 

*** 

... 

... 


... 


... 


l XLV 

(4) Including the Guntakal-Mysoro 

3,323 

3,234 

(it) CO 

(g) oc 

3 

3 

4,2SG 

4,250 

XL VI 

frontier, tlip Mysore section (Sou- 


... 

... 

... 


XLVII 

them Mahrattn), tho Kolhapur, 

912 

1,083 

30 

34 

G 

9 

1.0G4 

1,213 

XLVIII 

the Ycsvantpar-Mysore frontier 

3,4GS 

3,494 

1»>G 

130 

19 

19 

4,232 

4,202 

XLIX 

and the Aljsore-Nanjangud rail- 
ways. 

22,414 

22.55S 

780 

803 

90 

97 

27,291 

27.G51 


(c) Excluding the tender of a condemned 
engine. 



















(d) Including 1G4 brake-vans with one 

.M 

... 


• 1* 

... 


12 

12 


third class compaitment each. 










(e) Including 161 brake-vans with one 










third class compartment each. 

1.93S 

2.0G0 

49 

49 

7 

7 

2,331 

2,431 

L 

(f) Including tlio Mayavaram-Mutupot 

| 21G 

21G 

10 

10 

3 

3 

320 

32G 


and the Pondicherry railways. 

■Jy 2,2oT" 

2.30G 

GO 

G9 

10 

10 

2.GC9 

2,789 


(g) Including 8 brahe-vnns with one 

1 1 








third class compartment each. 






■ 




(/i) Including tho Gauluti- Jomuna Mulch 
section, 74 73 miles, temporarily 

8 

8 

n 

*» 



20 

20 

LIII 

closed from the IStli June 1897 on 

ecu 

C59 

27 

27 



8.0 

810 

LIV 

account of damages done by the 

(*) *91 

(/•) 10G 

6 

6 

1 

i 

»1G 

133 

1,V 

recent earthquake. 

9 800 

800 

18 

20 



839 

803 

i,vr 


•** 

••• 

• •• 

... 

1 

H 



lvii 

LVI1I 

(t) For narrow gauge stock formerly 
used on the metre gauge section 
of the old Bolrin lailuay (Quetta 
loop) aud on the herozepore tram- 
way. 

1,558 

1,573 

62 

51 

8 

8 

1,835 

1,850, 











(j) Including the Lucknow- Bareilly sec- 










tion. 










(£) Including ono dummy truck. 




... 




. 

lxiii 



... 

... 


.... 

... 


... 

( LX1V 

J LXV 
(. LX VI 

• 

) - 

... 


... 

... 

... 

... 

... 



220 

2t0 

12 

12 



301 

301 

LXIX 

< 




... 





LXX 


832 

833 

37 

37 

2 

2 

1,121 

1,122 

LXXI 

(l) Including the Jetalsnr-Rajkot railway. 

dnr rnilwaj 

... 

... 

... 

... 

... 

... 

... 

LXXII 


... 

100 

... 

4 

... 

... 

... 

128 

LXXI1T 

(ro) Worked hy the engines of the 
Blmvnngnr-Gondal-Junagnd - Por- 
hnndar railway as a temporary 

1,112 

1,213 

49 

53 

2 

o 

i,«: 

1,551 


14G 

MG 

13 

13 

■ 

i 

181 


LXXVI 


RBI 

... 

... 

... 


J - 

... 


LXXVIX 

(n) Excluding tho Cawnpore-Burhwol 
(metre gauge link) for which no 

EBi 

14G 

13 

13 

ii 

IHH 

184 

■ 







IMH 




separate rolling-stoch 1ms been 
provided. 

27,431 

27,790 

953 

SS7 

in 

118 

33,401 

31,031 



* Corrected figures. 
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ADMINISTRATION RETORT I’OIl 1607-08. 


Statement 

Value of locomotives and vehicles on the standard $ \ul 





State uses wobked vr compakies. 

Progre^ sue 
.No. 

DETAILS. 


I 

11 

III 

IV 




East Indian 
railway sys- 
tem. 

Rengal 

Central. 

Rengal- Nagpur 

V 

Indian Midland 
railway sys- 
tem. 


STANDARD GAUGE. 






i 

Mileage open on tlio 31st December 1897 .... 

it lies 

I,8b9-5C 

125-01 

6G0 8S 

922-2)/ 

2 

Mileage of single track, including sidings . 

ililes 

2,532-79 

14C70 

959-94 

1.033-G3 

3 

Total train-mileage. .*••••• Tram-mile^ 

13,200,938 

40G.370 

1,800,272 

1,750,821 

4 

Gross ton-mileage * 

Ton-miles 

4,895,721,823 

101,G03,315 

034,410,071 

508,014,232 

5 

Total capital outlay on open line, excluding stcam-boat and 

11s. 

39, 58, 72.93S 

1,14,10,112 

0,76,63,834 

10,71,67,07-1 

C 

Gross earnings, excluding stcam-boat ..... 

IN. 

G,03,G2,GG3 

11,95,199 

G2, 00,309 

01,47,337 

7 

Gross earnings per mean mile worked per neck, excluding 
slearn boat earnings ....... 

Rs. 

GOG 

176 

138 

131 

8 

Five per cent, of gross earnings, excluding sfenm-boat . . 

Its. 

30,29,133 

60,910 

3,10,016 

3,22,393 

0 

Value* of engine stock . 

Rs. 

2,07,33,101 

0,44,411 

49,92,GG3 

4,329,537 „ 

10 

Per mile of line open ( 9 •b 1 ) • 

Rs. 

10,97-4 

4,366 

5,799 

4,02^ 

r».-N 

11 

Per train-mile ( 9 + 3 ) . . . . . 

Rs. 

1G 

1-3 

2-8 

12 

Per 1,000 gross ton-miles (9 x 1,000 + 4). 

Rs. 

4-2 

52 

7-9 

< 

7-0 

13 

Amount of oamines for each 100 rupees worth of 
engine stock (0 x 100 + 9) 

Rs. 

292-1 

2091 

121*2 

14S9 

14 

■Value* of coaching and goods stock ..... 

Rs. 

2,72,GS,G7G 

10,41,839 

1,17,30,302 

87,80,272 

15 

Per mile of lino open (14 +1) 

Rs. 

14,431 

13,134 

13,027 

9,527 

1G 

Ter train-mile (14 •+• 3) 

Rs. 

2*0 

41* 

or, 

50 

17 

Per 1,000 gross ton-miles (14 x 1,000 ■+• 4) . 

Rs. 



18-5 

15-5 

' 18 

Amount of earnings for each 100 rupees worth of 
coaching and goods stock (3 x 100 + 14). 

Rs. 

222*1 

G9-3 

62-9 

73-4 

19 

Total value* of rolling-stock 

Rs. 

4, SO, 03, 870 

21,80,283 

1,07,23,026 

1,31,15,809 

20 

Ter mile of line open (19 -el) 

Rs. 


17,469 

19.42G 

14,222 

21 

Per train-mile (19 +3) 

Rs. 

3-G 

6-4 

03 

1 

22 

Per 1,000 gross ton.milc3 (19 x 1,000 + 4) . . 

Rs. 

9-8 

20 9 

, 2G-4 

23-1 p 

23 

Amount of earnings for each 100 rupees north of 
rolling-stock (G x 100 -e 19) 

Rs. 

12G-2 

62-1 

37 T 

49 2 

24 

Per cent, of value of locomotives on total capital outlay 
on rolling-stock (9 x 100 -=- 19) 

Per cent. 

43-2 

21-9 

299 

330 

25 

Per cent of value of coaching and goods stock on total capital 
outlay on rolling-stock (14 x 100 19) . . 

Per cent. 

GG-8 

75-1 

701 

07-0 

20 

Return on capital cost of rolling-stock from 5 per cent, of 
gross earnings, the usual charge for provision of 
rolling-stock (8 x 100 -e 19 ) 

Ter cent. 

G-3 

2-C 

1-9 

2-5 

27 

Total value of rolling-stock per mile for each rupee earned 
per mile per week (20 -f- 7) 

. 

Its. 

41-9 

99 9 

140-8 

10S-G 


(а) Including G'12 miles of military lino not used for public traffic. Represents total coat charged 

(б) Including cost of rolling-stock belonging to the metre gauge portion of the old Dolan railway (Quetta loop) and the Fcrczcporc tramway. 

(c) \ r Hice of onpinc and carnage and wagon stock not recorded separately. 1 J 

(d) Information not available. 
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I?0. 10. 

ihetre gauge railways on. the 31st December 1897 compared loith earnings. 


State dines vcoeeed et the State. 

- 

Lines woeked et on An an. 

TEED COMPANIES. 

jINE owned 
BY NATIVE 

SI ATE AND 

WORKED BY 

COMPANY. 

Total and 
average of 
.standard 
gauge rail- 
w ays. 

3 rogres- 
si ve 

Xo. 

XI 

North 
, Western 
railway 
system. 

XIII 

Oodh and 
ltohilkhand. 

XIV 

Eastern 

llengal. 

XV 

Calcutta 
Port Com* 
missioncra'. 

XVI 

East Coast. 

XVIil 

Great 

Indian 

Peninsula 

railway 

system. 

XIX 

Bombay, 
Earoria and 
Central 
India railway 
system. 

XX 

Madras 
railu ay 
B^stem. 

XXXII 

The Nizam’s 
Guaranteed 
state railway 
system. 

r 

i(o) 3,309-59 

812-37 

253-49 

8-53 

(/) 538-45 

1,491-31 

649-S3 

857-68 

352-90 

(/; 12,101-81 

i 

4,192-49 

930-82 

4C9-0G 

22-75 

iff) 016-21 

2,231-54 

882-89 

1,047-06 

391-31 

ff) 16,785-79 

2 

9,107,303 

2,296,007 

2,032,187 

(<0 ’ ’ 

1,017,891 

9,090,798 

2,848,007 

2,047,436 

909,020 

47,126,333 

3 

.’.810,852,717 

709,002,502 

G5 1,341, 300 

w 

104,020, 1C1 

2,449,247,612 

955,/18,830 

785;139,4GG 

345,250,187 

15,110,558,502 

4 

43,50,12.831 

10,31,42,033 

G, 29, 03, 770 

70,57,003 

5,45.20,1181 

29,29,55,207 

12,39,48,049 

12,04,90,515 

4,18,73,581 

1,90,48,94,930 

5 

3,38,SS,G40 

81.97,901 

89,11,5G5 

3,93,528 

27,90,544 

2,84,32.402 

1,55,04,059 

1,17,38,041 

37,77,154 

18,79,82,928 

6 

215 

191 

C78 

883 

100 

307 

459 

203 

205 

305 

7 

10,94,132 

4 09,893 

4,43,578 

19,070 

1,39.527 

14,21,020 

7,75,203 

5,80,902 

1,88,858 

93,99,140 

8 





(*) 







2,12,03,394 

42,77,372 

(«) 

1,48,305 

22,G2,C79 

1,88,78,330 

50,20,190 

55,08,913 

19,45,714 

9,04,52,801 

9 

0,237 

5,203 

• •• 

17,393 

4,202 

12.G59 

8,058 

C.423 

5,513 

7,437 

10 

2'3 

1-9 

... 

... 

2-2 

2-1 


2-1 

21 

2-0 

11 

>’ 7-1 

0-0 

... 

... 

13-7 

7-7 


70 

60 

62 

12 

159 8 

191-7 

«•« 

203-2 

123 3 

150-0 

275-0 

2131 

1941 

198-0 

13 

4,05,80,590 

1,14,71,577- 

w 

(c) 5,03,010 

51,00,519 

2, 04, 5G, 071 

1,10,05,504 

1,00,74,548 

22,37,282 

15,09,85,410 

14 

11,939 

14,122 

• •• 

00,309 

9,584 

13,717 

10,930 

11,740 

0,340 

12,415 

15 

45 

50 


... 

5T 

2-2 

3’8 

3'8 

2’5 

3-3 

16 

14-3 

1G-2 

... 

... 

31-4 

84 

11-5 

12 8 

6-5 

10-4 

17 

S3-5 

71-5 

... 

090 

54-1 

1390 

140-9 

116 5 

1C8-8 

118-5 

18 . 

m 




(*) 

, 






0,17,59,981 

1,57,48,919 

1,03,90,531 

7,13,975 

74,23,198 

3,93,34,901 

1,06,31,760 

1,53,83,401 

■ 

25,18,28,745 

19 

18,170 

V 

19,387' 

40.990 

83,702 

13,780 

20,370 

25,594 

18,109 

1 

. 20,707 

20 

} c ' 8 

09 

5-1 

... 

73 

4-3 

5-8 

5-9 

1 

5-3 

21 

f 21-7 

22-2 

IG'O 

... 

43*1 

1G1 

17-4 

19-8 

I 

16-0 

22 

Cl-8 

521 

83-8 

65-1 

37-0 

72 3 

93-2 

75-2 

90-3 

74-6 

23 

34’3 

27-2 

... 

20-8 

30-5 

48-0 

33-8 

35-4 

4G-5 

37 4 

- 21 

05-7 

72-8 

... 

79-2 

09-5 

03-0 

60 2 

01-0 

53-5 

02G 

25 


2-0 

4-3 

28 

1-9 

3-0 

4-0 

3-8 

4-5 


20 


99-9 

C0-5 

94-3 

1379 

71-9 

55-8 

G9;l 

57-8 

07’? 

27 

mm 










1 


•to filial beads ot account. 

(e) Including Eh. G4.913 for converting 100 ballast wagons into covered goods wagons. 

(/) Iuclnding 2 GG miles (laid on tlic mixed gauge), wliicli is worked by tlm East Coast State railway and also worked over by too Sonlbem 
Mahrottn railway ; but excluding 0 - 33 mile (metro gauge) worked over only by tbo Southern Mabratta railway. 

(ff) Excluding 1'93 miles of single track laid on tko metre gauge. 

(A) Decrease duo to certain credits. 
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Statement 

Value of locomotives and vehicles on the standard ajtd 


• ■ 


• 

I 

State uses wtoeeed jit comtaijics. 


Progres- 

sive 

No. 

DETAILS. 

\ 

- 

XXXIX . 

j Bengal 
and North- 
Western 
j railway 
system. 

XL! 

Rnjpntann- 

Malwa 

railway 

system. 

XLIII 

Southern 

Maliratta 

railway 

system. 

XL VI 

South 

Indian 

railway 

system. 

XLVIII 

* 

Aesam- 

Dcngal. 

w 

XLIX 

Burma. 

1 

METRE GAUGE. 

Mileage open on the 3Isfc December 1897 . 

Miles 

827-35 

1,838-44 

1,553-21 

1,103-38 

sJ • 

360-63 

8S7-PC 

o 

Mileage of single track, including sidings . 

Miles 

917-71 

(c) 2,101-24 

1,710-34 

1,244-65 

399-11 


3 

Total train-mileage Train-miles 

2,033,140 

5,158,861 

4,113,224 

3,610,615 


2,806,804 

4 

Gross ton-roileage 

Ton-milts 

418,847,004 

1,075,696,596 

724,774,900 

577,075,473 

77,2G8,839 

542,583,38E 

.£ 

Total capital outlay on open line, excluding 

steam-boat and suspense .... Rs. 

(«) 

5,37,90,404- 

13,43,21,997 

12,11,03,165 

7,73,08,883 

3,36,22,400 

7,56,51,S2£ 

6- 

Gross earnings, excluding steam-boat . 

Rs 

64,11,953 

1,89,25,815 

94,08,260 

04,84,083 

0,90,640 

, 86, 55, 0U 

7 

Gross earnings per mean mile worked per 
week, excluding steam-boat earnings 

Rs 

128 

1 

201 

116 

164 

63 

18? 

8 

Fivo per cent, of gross earnings, excluding 
steam-boat 

Rs. 

2, 70.59S 

i 

9,46,291 

(rf) 

79,02,124 

4,70,413 

4,74,204 

49,532 

W 

14,51,057 

' 4,32,75: 

9 

Value* of engine stock .... 

Its 

21,89,014 

45,19,979 

44,39,443 

29,12, 15( 

10 

Pet mile of lino open (9+1) . 

Rs. 

2,646 

4,298 

2,910 

4,023 

4,024 

3,281 

11 

For train mile (9-r-3) . . . ’ . 

Rs. 

1-3 

1 5 

1-1 

12 

36 


12 

Per 1,000 gross ton-miles (9 x 1,0004-4) 

Bs. 

52 

7-3 

6-2 

7-7 

18-8 | 

5 "-J 

13, 

Amount of earnings for each 100 rupees 
worth pf engine stock (6 x 1004-9) 

Rs. 

247-2 

239’5 

208-1 

213-6 

(<*> 

80,05,708 

63-3 

297-4 

14 

Value* of coaching and goods stock , 

Rs. 

56,62,131 

1,35,30,809 

83,00,670 

29.14,089 


15 

Per mile of line open (14-i-l) 

Rs. 

6,843 

7,360 

6,341 

7,310 

8,0S0 

8,576 

• 16 

Per train-mile (144-3) .... 

Rs. 

2-7 

2-7 

2-0 

•1 

22 

7-3 

2-5 

17 

Per 1,000 gross ton-mi!os (14 x 1,0004-4) 

Rs 

13-5 

32-6 

11-5 

140 

37-7 

li'( 

18 

Amount of earnings for each 100 rupees worth 
of coaching and goods stock (6 x 1004-14) 

Rs. 

95-G 

1399 

113-3 

1176 

310 

113 t 

19 

Total value f " of rolling stock 

Rs 

78,51,125 

(d> 

2,14,32,933 

128,20,649 

1,25,05,151 

43,65,146 

■ (/) * Iff) 
1,05,09,661 

£0 

Ter mile of lice open (194-1) . . . 

Rs. 

9,489 

11,658 

8,251 

11,333 

12,104 

11,84? 

21 

Per trnin.milo (194-3) .... 

Rs. 

3-S 

4-2 

31 

3-4 

10 9 

35 

22 

Per 1,000 gross ton-miles (19 x 1,0004-4) 

Rs. 

18 7 

19-9 

17-7 

21-7 

56-5 


23 

Amount of earnings for each 190 rupees 
worth of rolling stock (6 x 100-5-19) 

Rs. 

68-9 

88-3 

73-4 

75 -8 

22-7’ 

3 

S2-i 

24 

Per cent, of value of locomotives on total 

capital outlay on rolling stock (9 x 100^19) Per cent. 

27-9 

36-9 

35-3 

35-5 

33-2 

27-5 

25 

Per cent, of value of coaching and goods stock 
on total capital outlay on rolling-stock 
(14x1004-19) 

Per cent. 

72-1 

63-1 

G4-7 

64-5 

66-S 

72-: 

■ 26 

Return on cnpital cost of rolling stock from 
5 per cent, of gross earnings, the usual 
charge for provision of rolling-stock 
(8 x 1004-19) 

Per'cent. 

3-t 

4-4 

3-7 

3-8 

1-1 

4-: 

27 

Total value of rolling-stock per mile for each 
rupee earned per mile per week (204-7) . 

Rs. 

74-1 

! 

5SO 

71-2 

69-1 

, 192-1 ' 

63-1 


( » ) Including Rs. 10,90,014 on account of interest on capital during construction. 

(6) Excluding tlic Oodeypore-Chitor railway. 

(c) Excluding 9 39 miles oE standard gauge track. 

(rf) Decrease due to certain credits. 

(e) The results shown under this railway are abnormal, chiefly owing to the undeveloped 
certain portions of the open section damaged by the earthquake in Juno 1897 had to bo 


* Represents total cost charged 

r 

state of the traffic on the line and to the fact that 
temporarily closed during the year. 
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No.' 10 — conoid. 

s 

l.ielre gauge railways on the 31st December 1897 compared with ^earnings — eoneld. 


State i.tne tvoeked bt 
tue State. 

Assisted coaitanies. 

Lines ownfd and 
ivojiKf.D bt Native 
states. * 

Foreign 

LINE, 



L 

Eastern Bengal. 

LIII 

LIV 

' • 

L? 

LVI 

LXIX 

LXXI 

LXXVI 

Total and 
average of 

Progres- 
sive No. 

Northern 
and Behar 
sections (in- 
eluding the 
Kaunia- 
Dliarlla, 2' 
G" cause* 
branch). 

Dacca 

section. 

Deogliur. 

Roliillcnnd 

and 

Ivumaon 

railway 

system. 

Donga! 

Dooars. 

Dibru- 

Sadiya. 

Jodbpore- 

BicKaneer- 

Jodlipore 

and 

Bickaneor 

sections. 

Bhdvnngar- 
Gondal- 
Junagad- 
Porbandar 
railw ay 
system. 

(0 

West of 
India 

Portuguese. 

metro gauge 
rail u ays. ( 

478-17 

83-92 

4-79 

2S3-09 

3G-40 

77-50 

3G4 00 

(y)379G9 

61-11 

8,332 98 

1 

53S03 

100 50 

5*41 

320 19 

43-G3 

87-16 

374 50 

425-31 

62-9G 

(e) 9,41G 84 

2 

1,451,973 

200, S9G 

13.3S4 

471.299 

Cl, 415 

* 

210, G82 

3S1.1G0 

587,238 

61,117 

21,595,907 

3 

230,197,205 

2S,G32,580 

(*) 

79,348,507 

V) 

m 

■ 09,450,799 

9S, 382,019 

7,701,008 

3,955,959,003 

4 

3,99,15,370 

G7,45,9 11 

2,SG,1S0 

1,09,87,531 

24,17,310 

(4) 

72,41,850 

74,36,151 

1,89,0G,G32 

1,35,77,379 

60,33,13,005 

5 

4S,44,6GS 

5,10,793 

30,320 

12,51,092 

2,73,CG2 

, 7,87,359 

12,39,GG8 

20,20,893 

(h) 1,45,G48 

6, 39, 8G, 073 

6 

195 

114 

122 

80 

145 

195 

Go 

103 

55 

148 

7 

2,42,213 

23,540 

1,51 G 

G2,555 

13.GS3 

39.3GS 

G1.9S3 

1,01,345 

7,282 

31,99,304 

8 

14,02,009 

2,04,333 

£1,000 

3,71,730 

1,00,279 

(*> 

3,73,002 

G,23,G8G 

4,01,528 

2,71.84,974 

9 

2,931 

3,0/ / 

7,098 

2,0CG 

2,735 

«*• 

1,025 

1,613 

7,856 

3,281 

10 

' l-o 

1-3 

2-5 

1*2 

1-0 

• •• 

1-0 

1-1 

7-8 

1*3 

11 

C-5 

9-2 

m 

7-2 

d) 


5-4 

G-3 

62-1 

G-S 

12 

345-4 

193 2 

89-2 

218-9 

272 9 


332-3 

, 3250 

3G-3 

232-5 

13 

45, IS, 4 10 

4,90,232 

49.23G 


2,82,957 

<*) 

G, 21,024 

1G,89,G31 

3,45,G39 

* 5,53,59,029 

14 

9,507 

5,703 

10,279 


7,773 

... 

1,707 

4,450 

6,763 

C,70G 

15 

3-1 

2-3 

3-7 

3 

4-0 


1-G 

2-8 

G-8 

2-C 

1G 

17*7 

172 

W 

13-8 

<*) 

##• 

89 

17-2 

44-9 

13-f 

17 

IOC'5 

101-2 

c Dr, 

1001 

. 9G-7 


199 4 

120 0 

42-1 

114-2 

18 

53,51,019 

7,5J,5S5 

83,230 

IS, 21, 230 

3,83,230 

(d) 15,17,713 

P,94,G2G 

23,13,317 

7,47,107 

8,40,50,752 

19. 

12,438 

8,782 

17,377 

G,3S8 

10,528 

19,583 

2,732 

G,093 

14,019 

■1 

20 

4-1 

3-G 

C-2 

3-9 

G*2 

7-2 

2-G 

3-9 

14-G 

3-t 

21 

I £3*2 

2G-4 

« 

23 0 

w 

« 

14-3 

£3 5 

97-0 

20- 

22 

81-4 

C7'7 

30 4 

C8-7 

71-4 

51-9 

124-0 

87-G 

19-5 

7G- 

' 23 

23 G 

33-0 

40-8 

31-3 

2G-2 

... 

37-5 

27 0 

53-7 

32- 

24- 

70-4 

C5'0 

69-2 

08-7 

73-8 


G2-5 

73-0 

4 G-3 

G7- 

25 

4-1 

3-4 

1-8 

34 

3-0 

2 0 

G-2 

4-4 

1-0 

3- 

9 26 

03-8 

77-0 

142-4 

74-3 

72 G 

100-4 

42 0 

69-1 

265-8 

CS 

2 27 


to final fields of account. 

(/) Excluding Us. 10,964 on ncconnt of receipts on capital account. 

(o) Excluding tfic aaluc of rolling-stock of the Mandalny-II union railway, 

(h) Information not availafilo 

(f) Excluding tfic Jamnagar railway. 

‘ O) Including 4‘3 0 miles of dock estate and qnnrry lines conrtmctod and maintained by tlio states tlicmsclvct. 
(ir) Excluding Its. 34,074- ou account of harbour earnings. 
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Statement 

Number of vehicles on the standard and metre gauge railways 


Clastifi cation 
No. 


Ill 


IV 


XI 


XIII 


XIV 


XVI 


XVIII 


XIX 


XX 


RAIWVAY 
(imcluding BSiircn 

DIMES WORKED). 


NoMBBR OP INTRRMEDTaTB AMD 
THIRD CLA«<5 CUtl-lAGRS 
IMJTI.D POR AMB^LAMCE 
rORPOSES. 


Inter- 
na cdi* 
ate. 


Third. 


Com- 
pos ue 
inter- {Total, 
mediate 
and 
third. 


Per* 
cent- 
nge on 
cnti»e 
stock. 


Standard gauge. 


State lines worked. 
T>y companies. 


East Indian . 
Bengal Central 

BENaAL-NAaEDB 


Indian Midland 


State lines worked 
by the State. 


North Western (c) 


Odds and Eohiuehand . 


62 


23 


.I 2 


52 


23 


22 


447 


4 451 


d) 


10 00 


Eabtebh Bengal . 


East Coast . ■ 


Dines worked by 
guaranteed com- 
panies. 


Great Indian Peninsula 


Bosiday, Baeoda and 
Central India . 


Madras . 


XXXII 


Line owned by 
native state and 
[worked by company. 


The Nizam’s Guaran- 
teed State 


10 


68 


29 


15 


28 


68 


16 


29 


15 


28 


Ncjibbk or jioesb 

BOXES; 


Number or covrcfd goods 

VACO MS ADAPTED Toil Till cAk- 
EIAOb OF nOliS-KS COMPLETE 

WITH EriTWGS.T ^ 

of 

umber 
eov< red 
go* da 
Tigons 

uitablc 
for the 
arriage 
t horn's 
but for 
hi* h no 
fittings 
re avail- 
able.} 

> 

l 

Cap- 
able of 
carry 
ini? 6 
hordes, h 

Cnp- 

bleof a 
arry* 
ng4 
or&cs l 

Cap* 

hie of a 
Mrrj- 
ng3 

orses. h 

Cnp- 
hl e of 
'*rry- 
in|;2. 
orses. 

rotal. 

Wood- 

en. 

[ron. 

c 

Total 
unm* 
berof 0 
mrscs 
cap- 
ible of 
being 
irried. 

Vet- 

'nla C o 
n en- 
tire . 
itoci. G 

*■ 










I 

A 



*! 




• 





75 

... 

• it 

... 

75 

835 

1,252 

17.C96 

3321 

... 


1 

... 

»»• 

... 

1 

... 

... 

... 

»«* 

808 


t 10 

... 

... 

i.t 

10 

... 

1,191 

9,528 

52-44 

... 


0 & 


10 

... 

15 

... 

750 

6,000 

64-10 

' ... 








W 





3 10S 

*1* 

20 

... 

134 

75 

4,947 

41,824 

67-55 

... 


)9 37 

... 


... 

37 

382 

723 

8,840 

2S-87 

• «. 

1 

• 

*) 









W (0 

12 6 

... 

4 

... 

10 

lit 

493 

3,944 

31-28 

399 

6 

... 

... 

... 

6 

... 

54S 

4,384 

5811 

... 


23 I ... 

»»• 

93 

... 

GS 

1,508 

... 

12, OO^ 

34-33 

■ 

(l* 

372 

92 15 

III 

... 

... 

IE 

1,586 

... 

12,68 

3 71-09 

... 


98 2 


U 

... 

4( 

1,019 

395 

11,31 

2 98-81 

> ... 



t 










.. 7 

... 

r 

l 

... 

1 

) G1 

6C 

99' 

72-51 






* Percentage on stock of the same class of v* hides shown in colnmn 6 of statement No. XU of the Capital nnd Revenue accounts for the second-half of 18D7. 
t Only such wagons as arc actually provided with completo fittings are included in these colnmr.s. 


(a) Including 12 third and postil composite carriages. 

($) Percentage calculated on the total intermediate and third class carriages and the 
total composite carriages on the {me, v r, intermediate and third, intermediate, 
third and postal, and third and postal, 

<c) The carriages on this line arc fitted with both hooks and racks, racks are only 
used under the seats. 

Id) locludiug 412 bogie carriages. 


Including HO bogie cnrrhges. 
if) Including 6 first class carriages. 

(p) Pirst, sei ond nnd third class composite carriages. 

(A) Including 10 intermediate and postal and 21 third and 
carriages, 

(i) Including 3 intermediate and postal, and 25 third and 
carnages. 


postal composite 
postal composite* 
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No. 11. 
ad> 
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No. 11 — conoid. 

adapted for military purposes, as existing on the 31st Decern her- 1897 — con cld. 


Nuhrbr op opp.it goods wagons 

BUITaBLB FOR TUB CAKaiAGE OP 
ABTILtEBX GUXh.§ 


Carriages jxttid with hooks ok ricks. 







Nusider fitted with 

• Pbucrktigb of xmnjBR kitted ox sub 






Hooks. 

| t v Backs. 


TOTAL STOCK OF 

BACH CLASS. 



Me- 

dium 

or 

high- 

sided. 

Ballast 

or 

low- 

sided. 

Total 
carrying 
capacity 
ot both 
kinds. 

• Per- 
centngc 
on en- 
tire 
stock. 

Second. 

Inter- 

mediate 

Com- 

posite, 

inter- 

mediate 

and 

third. 

Third. 

Com- 
posite, 
first and 
second. 

Com- 
posite, 
first and 
third. 

Second. 

Inter- 

medi- 

ate. 

Compo- 

site, 

inter- 

mediate 

and 

third. 

Third. 

Com- 
posite, 
first and 
second. 

Com- 
posite, 
first and 
tbitd. 

Second. 

Inter-* 

medi- 

ate. 

Com- 

posite, 

inter- 

mediate 

and 

third. 

Third. 


< 



i 

- 







1 





1 



- 


... 

53 

504 

12-96 

... 

... 

... 



• M 

••• 

1 

17 

238 

... 


1 

... 

63-12 

6 S *29 




*.« 

... 

«»# 



»«• 



... 

1 

6 

59 



1 

100*00 

10000 

100-00 


... 

(«) 

1,914 

19,956 

79-57 

Ml 



••• 

2 


2 

8 

(0 

31 

0) 

206 

4-00 


2-02 

16-00 

48-44 

26-65 


in 

499 

3,803 

44-13 

... 

• M 


«.* 

(<•) 

38 

(m)& 

(«> 

29 

36 

• «« 

O’) 

19 

(») 

16 

(&) 

238 

58-46 

... 

87*80 


10-98 

19-38 


> 


... 

... 

... 



... 

... 


... 

465 

It* 

100-00 



100-00 

74-04 


I- 

CO 

1,020 

13-79 

... 



... 

».* 

... 

«,» 


... 

73 


Ml 

••• 

H 

... 

100 00 

.*• 

' 

2 SG 

' 1,790 

10-43 

... 

... 

... 

... 

(<■) 

11 

M 

5 

12 

... 


(0 

311 

26-19 

100-00 

25-00 


«*. 

86-15 



60 

391 

22 - G 8 

... 



in 

21 


10 

30 

(to) 

23 

153 

77-12 


100-00 

93-75 

88-46 

92-73 


... 

o 

12 

1607 

_ 

1 

(*) 

7 

30 

5 


4 


2 

... 

106-00 

4 

100-00 

50-00 

81*82 

10000 


i 



. H i 








2 

1 

14 

«.* 

... 

... 

10000 

10600 

100-00 


••• 

... 

... 


3 

... 

... 

... 

... 

... 


... 

O') 

2 

12 

100-00 

Ml 

... 

... 

100-00 

8000 


291 

VO 

2 . 3 G 1 

59-28 

... 

Ml 

1 

... 

... 

Ml 

... 

... 

... 

... 

G 

... 

• »» 

... 

... 

... 

22-22 

, 

... 

40 

214 

100-00 

• M 

... 

• 

... 

... 

**• 


• •* 

... 


... 

... 


... 

... 

*•« 

1 

... 

... 

... 

... 


... 

... 

6 

... 

... 



... 

... 

... 

... 

... 

... 

... 

40 S 


\ 


$ Including all covered poods wagons which from their dimensions and from having wooden or iron floors covered with battens, are euitablo for tho carriage of horses. 
, § Excluding wagon3 with doors let t than 5' 0" wide, and thoso with sides higher than 2' 4'Mrom floor level, where the doors aro lest than 0' 1" wide, 

, UfllnHinn *1 ♦ Kfrfl nm-fnl onrt 1A tMrd nnrl llfflL'd.rnn onmnrtaiNfl I ' /.A r An . ». n T.n .‘r. A.nl. nf TTO A Annina tr> 


(o) Xnclnding 2 third and postal and 14 third and brake-van composite carriages. 

Of tho 14, C are bogies. • 

(p) Capable of carrying 4 horses each. 

( 9 ) Including 75 bogie carriages. 

(r) Hog ie carriages. 

(») Spcond and third class composite carriages. 

(t) Including37 bogie carriages. 

00 Breast bars not fitted cor their floors . covered with battens, but from their 
dimensions arc suitable for tho carriage of horses. 


'(e) Four horses can bo carried in each of 172 wagons and 4 ponies in each of fho 
remainder. 

(to) Including 3 third and postal and 3 third and brake-Tan composite carriages 
and 1 prison van. 

/*) Inc lading 2 third and postal composite carriages. 

<y) Including 1 intermediate and postal composite carriage* 
fc) Capable of carrying 2 horses each* 

(ao) Six of these are cattle trucks. 
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ADMINISTRATION REPORT POR 1897-98. 


Statement No. 12. 

Locomotives and vehicles fitted tcitli automatic vacuum brakes on the standard and metre 

railways on the 3 1st December 1807. 


nil 


Oy’ige 


Number op locomotives and yfiiiclfs fitted it mi 

AUTOMATIC VACUUM BRAKES. 




Locomotives. 

Vehicles.* 



Proportion per cent. 

• 

Classifica- 
tion No. 

RAILWAY 
(including branch 
LINES WORKED.) 

Fitted 

Not 

fitted. 

Braked. 

! 

Piped. 

Not 

fitted. 

; 

Number 
of miles 
run by 
trains 
fittod or 
partially 
fitted. 

Total 
train- 
mile a pro 
of nil 
descrip- 
tions. 

Of 

locomo- 

tives 

fitted 

on 

total* 

Of 

Follicles 

braked 

or 

piped 

on 

total. 

Of mile- 
age run 
by trams 
fittod or 
partially 
fittod on 
total 
train- 
mileage. 

Remarks, 

- 

Standard cauce. 




■ 

i 








State lines worked 
by companies. 




■ 

I 





* 


i 

East Indian 

89 

541 

897 

■ 


2,103,027 

13,200,953 

14-13 

8 74 

15-92 


n 

Benoal Central 

... 

23 

... 

... 

593 

III 

400,370 

... 

... 

... 


ni 

Benoal-Naofur 

... 

118 

... , 

34 

3,795 

• l* 

1,800,272 

... 

0 89 

■ - 


IV 

Indian Midland . 

GG 

59 

108 

23 

2,420 

348,807 

1,750,824 

52 80 

5-12 

19-SG 

! 



State linos worked 
by the State. 










| 


SI 

North Western 

412 

210 

2,000 

183 

10,803 

2,908,459 

9,107,303 

00-24 

10 85 

i 

31*91 1 


Sill 

OUDH AND EOHIL- 
khand 

40 

(o) 12C 

302 

18 

4,719 

421,210 

2,290,007 

24-10 

0-35 

18-34 

(a) Including 17 lo- 
comotives fitted 
vritli Westing- 

kouso brakes. 

XIV 

Eastern Bengal 

35 

GO 

20G 

82 

2,2G0 

800,930 

2,032,187 

33-05 

11-30 

39-71 

XV 

Calcutta Pout Com- 
missioners' 

... 

8 


... 

372 

... 

m 

... 

... 

... 

(5) Information not 
available. 

XVI 

East Coast , 

12 

45 

5 

... 

1,722 

(«) 

1,017,891 

21-05 

0 29 

... 

(c) Brabos not 

brought into ueq. 


Lines worked by 
guaranteed com- 
panies. 







• 


i 

i 



XVIII 

Great Indian Penin- 
sula. 

180 

425 

1,31G 

... 

8,2SG 

3,317,104 

9,090,795 

29 75 

13 71 

30-40 


XIX 

Bombay, Baroda and 
Central India. 

89 

73 

421 

54 

4,289 

1,130,897 

2,81S,0G7 

54-94 

9-97 

' 

39 71 


XX 

Madras . , . j 

31 

135 

199 

43 


271,507 

2,047,430 

18 07 

041 

1020 



Line owned by 
native state 
and worked by 
company. 


* 










XXXII 

The Nizam’s Guaran- 
teed State. 

... 

SO 

20 

... 

9G8 

m 

909,020 


2-02 

... 


1 

Total standard 
gauge. 

954 

1,882 

5,480 



11,308,001 

47,120,333 

33-C4 

9-99 

23 99 



* Excluding cranes. 






















CHAPTER VI. — ROLLING-STOCK (CAPITAL) 

Statement No. 12 — conclcl. 


SI 


l 


i Locomotives and vehicles fitted uiih automatic vacuum hrahes on the standard and metre 

railways* on the 31st December 1897 — concld. 


gauge 


NUMBER OF LOCOMOTIVES AND VEHICLES FITTED WITH 
AUTOMATIC VACUUM BRAKES 




Locomotives. 

Yehicles.f 



Proportion, per cent. 


Cln*sifica 
tion No. 

s 

RAILWAY. 
(including branch 
LINES WORKED). 

Fitted. 

Not 

fittod. 

Braked. 

Piped. 

Not 

fitted. 

Number 
of miles 
run by 
trains 
fitted or 
partially 
fitted. 

Total 
train - 
mileago 
of all 
descrip- 
tions. 

Of 

locomo- 

tives 

fitted 

on 

total. 

Of 

vehicle® 

braked 

or 

piped 

on 

total. 

Of mile- 
age run 
by trains 
fitted or 
partially 
fitted on 
total 
train- 
mileage. 

Remarks. 


Metre oauoe. 













State lines -worked 
Ly companies. 












xxxix 

Bengal and North- 
Western . 


110 


... 

3,644 


2,143,555 





XLI 

Rajputana-Malwa . 

... 

426 

IM 

... 

8,590 

... 

5,204,563 

... 

... 

... 


xliii 

Southern Mahratta 


(n)2l9 

... 

... 

(!>)5,59G 


4,113,221 


... 

... 

(a) Excluding tho 
londer of a con- 
demned engine, 
and 3 locomotives 
fitted with West- 
inghouse brakes. 

XLVI 

XLVIII 

-uth Indian . 

Assam-Benoal . 

21 

\ 

44 

181 

9 

99 

141 

40 

4,103 

1,093 

5,12,175 

(*) 

3,640,615 

400,079 

11-71 

83 02 

3-27 

11-43 

1407 

(5) Including IS 
vehicles fitted with 
Westinghouse 
brakes and 1 with 

pipe. 

XLIX 

Burma . 

... 

147 


... 

4,213 

... 

2,806,804 

... 

• «» 


(c) Brakes not 

brought into use. 


State line worked 
by the State. 












L 

Eastern Bengal— 













Northern and Be- 
har sections (in- 
cluding the Kaunia- 
Dharlla, 2' 6" gaugo, 
branch) . . . 

13 

CG 

121 

2G 

2,297 

203,498 

1,451,073 

16-45 

6 01 

14-02 

- 


Dacca section . 

... 

12 

... 

... 

323 

... 

209,896 

... 

... 

... 



Assisted com- 
panies. 












LIII‘ 

Deoqhur . 


3 

... 

... 

20 

... 

13,381 

Ill 

V 

... 


LIV 

Koninawn and 

KumAon (Compant’s 
section) . 


27 


HI 

834 


471,299 


k 



LV 

Bengal Dooars . 

... 

4 

... 

... 

132 

... 

61,415 

... 

... 

... 


LVI 

Didru-Sadita . 

... 

18 

... 

... 

8G2 

... 

210,682 

... 

... 

... 



Lines owned and 
worked by native 
states. 












LXIX 

rODHPORE-BlCKANEER . 

... 

17 

... 

... 

301 

... 

381,160 

... 

... 



LXXI 

BhA.vnac.ar- Gondal- 
JUNAOAD-PORBANDAR. 

... 

33 



1,120 

... 

5S7.258 

... 


... 


jixxin 

Jamnaoar 

... 

... 

... 

... 

128 

... 

30,143 

... 


... 


V 

fOTAL METRE GAUGE* . 

81 

1,272 

3G1 

CG 

33,291 

715,673 

21,726,055 

5 98 

1-27 

3-29 



* Excluding the W ( est of India Portuguese railway for which information is not available. 

1 Excluding cranes. 

21 
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Statement No. 13. 


Number of carriages fitted icith retiring accommodation for females on the 31st December 1897 in J, 

accordance with section 6d of Act IX, 1&90. f. 


Classifica- 
' tion No.. 


X 
11 
III 
' IV 

XI 

XIII 

XIV 
XVI 

XVIII 

XIX 

XX 

XXXII 

XXXIX 


XL 

X-LI 

XL1II 

•XLV 

XLVI 

XLVIII 

XLIX 


LI1I 

> 

LV1 


I,X IX 


LXXI 

LXXII 

LXX1II 


LXXXI 


RAILWAY. 


Si’ANDAlID GAUGE. 

State lines worked by companies. 

East Indian 

Bengal Central .... 
Bengal-NAgpub .... 

Indian Midland . . . i 

Slate lines worked by the State. 
North Western .... 

Oudh And Rohilkuand . . . 

Eastern Bengal .... 

East Coast 

Lines worked by guaranteed 
companies. 

Great Indian Peninsula .... 

Bombay, Baroda and Central India . 

Madras 

Line owned by native state and 
worked by company. 

Tub Nizam a ucahameed siate 

METRE GAUGE. 

State lines worked by companies. 

Benoal and North-Western— 

Tiqiioot section 

Company’s section 

Ldcknow-Bareilly section (Kouilkund ANI' 
Kumaon). 

Rajtutana-Maliya 

Southern Maiiratta 

Mysore section (Soutuebn Mauratta) . 

South Indian 

Assam-Bengal 

Burma 

State line worked by the State. 
Eastern Bengal — 

Northern and Brhar sections (including the 
Kauuu-Uharllu, z' 6" gauge, brauchL 

Dacca-sbction 

Assisted companies. 

Deoohur 

ItOHILKUKD AND KUMAON (COMPANY'S SECTION) 
i)lBRC-SADIYA 

Lines owned and worked by native 
states. 

JODHrORE-BlOKANEER — 

JODHPOHE SECTION .... 
BlOKANEER SECTION .... 

BhAyNAGAR-GonDAL-JunaGADPorBANDAR 

Jetalsab-RAjkot 

JAmnagae 

SPECIAL GAUGE. 

Assisted company. 
Daejeeling-Uimalayan (2' o") 


Inter- 

mediate 

class. 


38 

3 


00 

c 

0 

(c)C 


«5 


(J)6 


(03 


Third 

class. 


Cl 

5 

20 

20 

(o)ior. 

30 

(1)22 
(dfl 2 

120 

15 

48 

1C 


32 

G5 
(/) 57 
(y ) ii 

4 

30 

(0 20 
U) 6 

(X-) 1 


10 


11 


Total. 


99 

8 

20 

20 

190 

42 

27 

18 

120 

21 

48 

10 


32 

5 

03 

57 

41 

4 

85 


10 


14 


Remarks. 


(a) Of the.-e, 27 arc bogie carriages. 


(1) Including 1C intermediate and third clan 
composites. 

(c) Three of the.c arc third and intermediate com- 

j^'fes null bith-rooms, and in the remaining 
three, three-fourths is intermediate with 
bath-rootiis, and ont-fourth is postal. 


(d) In each of two of these one-siith is postal. 


J 


(e) Composite intermediate and third r!a«s CJ1 
rmeea 'Mill latrine accommodation iu hot 
compartments. 


(/) Of these, 7 arc bogie carriages. 

(y) I fcamc ffl0tl ' W d “ S3 carr ‘ a S C3 on hogi, 


(A) Bogie second and third class composite cat 
nages. 


(i) Including G intermediate and third cla- 
composites. 

(/) Including 4 intermediate and third class col}' 
positis. 

» 

(*) One compartment of a composite carriage. 

(0 Composite informed! ito and tiiird cla< 
earring! s with latrine nceommodntion i 

hn ‘ „ C f °“ Part,DC . ntS * Th0 intermedia' 
hnUcs of two carriages have been sot ana: 
for the use of tho Postal department. 


CHAPTER VII, 

Capital. 

The total capital outlay on Indian railways up to the 31st December 1S97, 
including lines under construction and survey, etc., adopted for administrative 
purpuses in this report {vide statement No. 17, as also those in paragraphs 13 
and 14 of chapter VIII), is Rs. 2,85,21,17,8-10, allocated as follows : 

Rs. £ 

1,70,42,17,465 
88,22,46,617 23,762,001 

50,70,97,689 46,482,-1-55 
10,92,14,135 
12,38,52,523 
1,75,01,793 

2,84,41,30,172 
49,11,956 
30,75,712 

2,85,21,17,840 


The figures for state railways do not include indirect charges, i.e., leave 
and ponsion allowances and capitalized value of abatement of land revenue. 
In the case of the lines which have been acquired by the State from guaranteed 
railway companies, tlie figures are. based on the purchase money (including 
premia ) converted at the rate of £1 = 10 rupees plus outlay incurred by the 
State since the date of purchase. 

Dor the state lines leased to companies and the guaranteed railways, the 
conversion of rupee outlay into sterling is made at the rates of exchange appli- 
cable in each case under the respective contracts. 

Dor statistical purposes, however, i.e., all statements, etc,, except those 
referred to above, it is necessary to base results on the actual expenditure 
incurred in the construction of railways. The outlay on open lines, including 
steam-boat service and suspense accounts, on this basis, to the 31st December 
1897, viz., Rs. 2,69,57,39,009, is given in statement No. 22]on pages 102 to 104i 
and represents, in the case of lines which have been acquired by the State 
from guaranteed railway companies, the capital expenditure by-companies in 
rupees up to the date of purchase plus subsequent outlay by the State. 


— Rs. 

* As per details on pages 102 to 104 . . 5,46,94,940 

Add — South Beltor railway (under construction) 62 72 347 

Hardwor-Dchra (under construction) ........ 1,96,017 

Tapti Valley railway (under construction) 20,96,294 

Bengal and North-Western railway (Company's section) (including lines under 

construction) 4,09,63,963 

Roliilkund and Ivutnaon (Company’s section) (under construction) . . . 7,056 

Bengal Dooars (under construction) 72,151 

Brahmaputva-Sultanpur (under construction) 2,02,919 

JlyinciiMngh-Jnmalpur-Jagnnnatbganj lailway (under constructs n) . . . 3,54.688 

Segowlie-liaksaul railway (under construction) 6,68,783 

Nilgiri railway (under construction) 36,84,977 


Total . 10,92,14,135 


f As per details on page 104 1,69,08,711 

Add — Karaikkal Peralam railway (undor construction) 5,93,082 


Total . 1.75,01,793 


State railways — vide details on pages 88 to 92 
State lines Ipased to companies, pages 96 and 97 


Guaranteed railways 
Assisted companies* 
Native state lines . 
Foreign linesf 

Surveys 

Collieries 


. pages 96 and 97 . 
pages 93 to 95 

page 92 . 

page 92 



84, ’ ADMINISTRATION REPORT POR 1897-OS. 

Tlie total difference between the two methods of stating the capital outlay 
of the acquired railways amounts to B-s. 8,09,36,979. Details for 'each railway 
will be found at foot of pages 88 and 89. 

2. Up to the 31st December 1897, the total amount of sterling capital 
raised by the various guaranteed raiLway companies was £4,6,512,239, .and for 
state lines leased to companies, £28,74,1,207, or in all £75, 253, ‘14,6 as under ; 

Statement No. 14 


Guaranteed railways. 


* 

Particulars. 

XVIII. 

XIX. 

XX. 

TOTlX* 

Great Indian 
Peninsula 
railway. 

Bombay, 
Barmin 
anil Central 
India railway. 

Madras 

railway. 


£ 

£ 

£ 

£ 

Share capital @ 5 per cent. 

20,000,000 

7,550,300 

8,757,670 

36,307,970 

Share capital @ 4£ per cent. 

IM 

... 

999,960 

999,900 

Share capital @ 4-J per cent. . 

... 

... 

500,000 

500,000 

Debentures @ 3i per cent. 

... 

788,500 

100,000 

888,500 

Debentures @ 3 per cent. 

1,008,800 

800,000 

332,700 

1,701,500 

Debentures (a), 2f per cent. 

300,000 

• • • 

60,000 

300,000 

Debentures @ 2^ per cent. . , 

1,602,100 

819,400 

505,300 

2,956,800 

Debenture stock @ 4 per cent, . 

2,701,450 

• • • 

• •• 

2,701,450 

Capital not bearing interest 

60,165 

28,568 

7,326 

96,059 

Total 

25,732,515 

9,516,768 

11,262,956 

46,512,239 


The capital not bearing interest is made up thus— 



Great Indian 
Peninsula. 

Bombay, Baroda 
and Central 
India. 

Madras. 

Total. 

Premium on share capital 

£ 

293,449 

£ 

29,5GS 

£ 

12,039 

£ 

335,050 

Discount on debenture stock 

„ debentures at 21 per cent. 

325,801 

7,393 

l"oOO 

4,713 

335,891 
1 3,106 

Balance excess premium 

G0.1G5 

28,5GS 

7,32G 

90,059 
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Statement No. 15. 


State lines leased to companies: 



II 

III 

IV 

XL 

XLIII 

XLV 

xLvm 

XLIX 


Particular*. 

Bengal 

Central 

railway. 

Bongal- 

Nagpur 

railway. 

Indian 

Midland 

railway. 

Lucknow- 
Bareilly 
section 
fRohil- 
knnd and 
Kumnon 
railway.) 

. 

Southern 
M ah rat t a 
railway 
(including 
Bellary- 
Kistna 
railway). 

Mysore 

section 

(Southern 

Mahratta 

railway,) 

Assam* 

Bengal. 

Burma. 

Tout. 


£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

Sh&ro capital @ 4 per cent. 

... 

3,000,000 


... 

... 



... 

6,000,000 

Share capital @ 3£ por coat. . 

500,000 

... 

... 

... 


\ 1 

1,500,000 

... 

5,500,000 

Share capital @ 2£ por coat , 

... - 

j 

1 

... 

... 


] 

... 

i 

1,836,402 

1,836,462 

Advances from money raised 
under dot Si Viot., Cap. 5. 

500,000 

2,700,000 


... 


1 

1 



0,734,900 

Dobonturos @ 3i por oant. 

... 

... 

... 



... 

) 

- 

835,100 

Debentures @ 3 por cont. . 

... 

1,500,000 


• •• 

H 

... 

500,000 

... 

3,255,000 

Debentures @ 2$ por cont. 

... 

... 



... 

... 

... 

... 

171,200 

Debon taros @ 2J por coat. 

1 

000,000 

1,832,900 



... 

30 0,000 

... 

3,132,900 

Debenture stock @ 4 per oont 


... 

... * 


... 

J, 200, 000 

... 

... 

1,200,000 

Capital not bearing interest . 

... 

15,125 

| —6,825 

1 

i 

j 

■ 

30,207 

24,000 

13,135 

... 

75,645 

Total . 

1,000,000 

8,175,128 

7,342,275 

147,000 

6,703,207 

8 

j*- 

o 

o 

o 

2,313,135 

1,830,462 

28.741,207 


The capital not bearing interest is made up thus : — 



Bengal- Indian 
NlSgpnr. Midland. 

Southern 

Mahratta* 

Mysore. 

Assam- 

Bengal. 

Total. 


£ £ 

£ 

£ 

£ 

£ 

Premium on aharo capital and dobonturo stock . 

. 17,628 5,675 

30,957 

24,000 

15,385 

93,045 

hen — 

Discount on dobonturos at 2$ por cont. . , 

. 2,5 00 12,000 

7 50 

... 

2,250 

IS, 000 

Balance crooaa promium .... 

. 15,128 —G,82S 

30,207 

24,000 

13,135 

75,645 


22 
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3. The following tables contain further information in detail regarding the capital transactions 
of the different railways : - t 

T 

Statement No. 16. 

Debenture loans on the 31st December 1897. 


Classification No. 



Guaranteed. 


XVIII Great Indian Peninsula 1,068,800 

800,000 


300,000 

300,000 

1,003,100 


XIX Bombay, Baroda and 282,0 
Central India. 20,5 

536,0 


XX Madras . 


Total guaranteed 


Carried over 



2,970,900 


1,937,900 


100,000 

14,200 

140.000 

100.000 
102,200 
178,500 

60,000 

200,000 

3,100 

IOOjOOO 



998,000 


5,906,800 


5,906,800 


1 Rate 
of 

interest. 

Date at which loan expires 

3 

30th June 1902. 

2| 

31st December 1902 

2! 

30th June 1903. 

2£ 

5th February 1904. 

21 

80 th June 1904. 

Si 

1st February 1898. 

31 

1st August 1898. 

31 

1st December 1898. 

3 

1st January 1902. 

21 

5th May 1903. 

21 

15th June 1903. 

21 

10th July 1903, 

21 

1st April 1904. 

31 

3lst December 1898. 

3 

30th June 1899. 

3 

30th June 1900. 

21 

31st October 1900. 

2* 

31st December 1900. 

3 

30th June 1902. 

21 

31st December 1902. 

21 

31st December 1903. 

2.1 

21 

30th June 1904. 

30th June 1904. 









CHAPTER VIL — CAPITAL. 
Statement No. 16 — con eld, 


81 


Debenture loans on the 31st December 1897— conoid. 


Classification No. 

Railway. 

Amounts. 


Date at which loan expires. 

Eejiahes. 


Brought forward 


5,906,800 



• 


State lines leased to com- 
panies. 





• 

Ill 

Benqal-NIqpur . 

1,234,400 

265,600 

500.000 

400.000 

2,400,000 

3 

8 

2i 

2A 

18th February 1900 
18th February 1902 
10th July 1903. 

10th May 1904. 








IV 

Indian Midland 

1,000,000 

1,000,000 

171,200 

250,000 

582,900 

3,004,100 

H 

s 

2? 

24 

H 

31st December 1900. 
30th June 1901. 

31st December 1902. 
31st December 1902. 
30th June 1903. 








XL 

. 

Lvcknow-Bareilly section 
(Rortcccwo auo KaiCAOir). 

The sum of Its. 20,34,195 
raised by the issue of 
those sterling debentures 
was paid into the Goy. 
eminent Treasury, Cal- 
cutta. 

It! 

247,000 

H 

1st July 18 OS. 


XLIII 

Southern Mahhatta 

1 

88,100 

600,000 

255.000 

100.000 

1,043,100 

31- 

Si 

3 

ti 

1st October 1898. 

1st April 1899. 

1st October 1901. 

1st April 1904. 








XLVIII 

Assam-Bengal 

500.000 

300.000 

800,000 


4th July 1902. 

13th April 1905. 









Total state 

• % » 

7,394,200 


■ 



Purchased by the State, 






1 

East Indian . 

nn 

950,000 


27th July 1902. 

19th June 3.904. 

5th March 1905. 






• 


' 

Grand Total 


14,251,000 


- 
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ADMINISTBATION KEPOBT FOB : 1897-98. 


Classification of 
' eipondituro. 


Statement 


Expenditure in England and in India on Indian state raiho^ys 


Standard gauge. 


Open lines. 


i tarsi r» xi _ 

(British Eutlom- 

section.) 1 Nasda - 


Wardha Dhond* 

Coal. Slamndd. 


STATE LINES WORKED 


IX x XXXIX. XL. ' 

Bozmida Mad™- vn 

oxtonsion Enntir y, ‘ J 

(East section , Bajputana- 

Coast) (Bcsv.-ada. <***£** 

Madras). Eection ). Knrnaon). 


Its. Its. 



Purchase of lino , . 
Overdrawn capital 
Preliminary expenses 


37,20,00,000 


2,49,403 

13,85,503 


1,80,422 


91,042 1,28,G98 

4,745 93,834 


2,2G3 1,83, 60S 1,28,279 22,71,750 

9G.5G9 10,91,119 1,49,359 13,34,054 


Bridgowork . 
Fencin'?, eto. 


81,17,331 

7,58,152 


GO, 12, 858 3,02,318 9,14,803 1,83,575 30,033 10,97,932 2, 9S, 171 72,77,G7S 

41,32,971 10,51,024 22,12,054 1,55,159 33,525 41,79,509 4,79,483 2,1G,27,71S 

2,73,851 2,24,499 4,80,294 19,8'S 42,210 9,17,219 95.G75 29,58, 43G 


Eleotric telegraph . ... 

Ballast and permanent- 1,68,35,017 

tray. 

Stations and buildings . 85,72,639 


3,14C 14,020 

40,79,747 17,51,227 50,23,477 0,20,893 2,90,919 80,90,71S 22,02,741 3, 72, 11,701 

13,12,39S 3,69,116 9,12,828 3,08,531 G0,401 32,38,213 5,90,221 1,83,83,07\ 


Colliery works 


11,23,908 I 
16,49,720 
8,32,145 


50,708 2,19,400 1,87,833 9,404 8,G53 5,88,303 1,15,281 30,78,220 

‘ 1 5,45,099 


Bolling-stock . 
General charges . 
Suspense aooounts 
Exchange 


j 1,25,95,783 
- . 20,51,756 

. 1,11,01,534 


... 3,79,332 17,293 20,384 

7,80,224 4,52,588 7,76,472 1,17,275 

- . ‘ 12,072 

1,90,918 6,56,990 


37,71,333 6,57,002 2,14,33,010 I 

18,853 13,65,568 3,06,580 83,4-4,638 

2,65,454 ... 32,74,064 

7,84,690 42,150 50,75,830 


Deduct — 

Boceipt3 on capital .9 ,13,091 

account. 


11,675 40,544 ' 15,719 2,472 


91,290 9,803 


2,7 Bfi^S 


Value of assots made 
over to undertak- 
ings, sale proceeds 
of surplus stores, 
dismantled build- 
ings, ote . . . 01,18,159 


,3/, 67, 029 22,9 <,134 1,74,56,201 49,96,325 1,34,06,534 14,95,418 , 5,92,618 2,00,41,591 51,21,139 13,19,94,793 


Jwnmcnt to 
Gorernmeut 


X(„-Undr.™ capital ItaJ rf^£K Wl “ * 0,n, , ,bo ? •; ; ; - • - I 

.Mi-Outlay incurred by the guaranteed companies to the time ot purchase 

of line to the 31st December 1607 (2) ’ ’ ’ 


East Indian. 

Rs. 

43.17.07,020 

37,46,46,209 


6, 7J ,21,760 
33,95,14,682 

39,60,36,442 

3,61,30,587 


South Indian, 
Ks. 

8,33,60,017 
5,69,25,670 > 
—2J£9$S 

2,64.78,743 

6,01,63,115 

7,66,46,858 
67,32,169 . 
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No. 17. 


appropriated, to the various undertakings to the 31st December 1897. 


BY COMPANIES. 


STATE LINES WORKED BY THE STATE. 


Metee gaege. 


Standaed gavoi:. 


Op 


cn lines. 


Tinder construction . 


Open lines. 


XLII. 

Paianpur* 

Deesa 

(British 

section). 

XLIY. 

Gnntahal- 

JJysoro 

frontier. 

XLYI. 

South 

Indian. 

XLVII. 
May ava- 
ram- 

Mutupot. 

XLIX. 

Burma. 

Bellary- 

Kistna.f 

xxxix. 

Bengal 

and 

North- 

Western 

(Tirhoot 

section 

exten- 

sions). 

XLYIII. 

Asham- 

Bengal. 

XLIX. 

Burma 

(Man- 

aalay- 

ICunlon 

section). 

xr. 

North 

Western.}; 

XII. 

Hydera- 

bad 

Shadi- 

paili. 

XIII. 
Ondh and 
Soliilklmid 

XIV. 

Eastern 

Bengal. 

XV. 

Calcutta 
Port 
Commis- 
sion era’. 

/ Es. 

. 

Bs. 

Eb. 

Eb. 

Es. 

I2s. 

Eb. 

Es. 

Es. 

Eb. 

Eb. 

Es. 

Eb. 

Es. 

\,„ t 

... 

5,69,25,570 

... 

... 

... 

... 


... 

14,00,91,214 

... 

10,33,60,490 

1,41,55,749 

... 


... 

... 

... 


... 

... 

... 

... 

28,70,470 



4,24,483 

... 


59,327 

4,79,451 

16,171 

11,40,536 

2,24,761 

33,649 

... 

3, S5.05S 

32,74,314 

36,359 

70, 2.'8 

1,35,778 

28,444 

... 

23,270 

3,87,434 

1,79,133 

11,32,072 

83,002 

3,48,216 

... 

2,050 

27,20,417 

25,365 

2,45,068 

25,08,010 

41,44,509 


7,83,879 

30,53,112 

2,42,935 

97,S0,9S0 

32,25,779 

1,36,165 


4,08,636 

5,50,99,078 

1,39,768 

5,04,974 

11,54,862 

4,25,932 

... 

20,32,615 

61,9S,6CS 

8,46,725 

1,21,03,216 

19,50,678 

6,94,513 

... 

68,495 

8,29,16,305 

2,75,131 

40,20.471 

2S.44.35S 

4,25,443 

... 

56,997 

2,43,558 

S0.018 

27,68,610 

1,04,683 

3,775 

... 

113 


18,987 

4,70,240 

3,95,757 

52,021 


1,315 

26,0S8 

2,536 

9,238 


... 


... 


... 



*<k 

} 

18,21,260 

C5,5S,631 

6,72,051 

2,00,40,247 

28,6-1,839 

5,21,330 

... 

1,85,017 

9,2S,33,S74 

10,01,965 

48,31,250 

1,02.85,711 

9,11,628 

f.- 

4,72,850 

22,47,260 

2,14,281 

74,66,5-14 

12,8 i, 829 

5,699 


1,14,111 

2,80,76,575 

1,69,774 

18,40,910 

43,41,185 

3,67,919 

... 

23,579 

4,42,812 

13,873 

14,32.460 

7,49,875 

309 

... 

... 

83,10,550 

19,519 

70,770 

4,54,04 

... 

... 

HI 

«•« 

... 

6,91,823 

... 

07,064 

... 

... 

5,90,312 

26,907 

... 

3,31,46. 

... 

«♦« 

6,14,458 

55,50,201 


1,03,88,236 

8,15,118 

6,32,065 


2,71,140 

1,11,31,901 

3,577 

17,56,413 

58,95,401 

7,13,975 


... 

22,52, 8S4 

2,74,126 

65,40,900 

15,74,427 

2,71,839 


3,57,029 

2,13,63,329 

1,17,521 

4,73,455 

14,05,121 

8,734 


... 

23,98,372 


... 

32,29,347 

23,40,071 


... 

98,56,066 

... 

21,19,561 

20,90,40- 


«•* 

... 

2,42,3G0 

... 

12,50,610 

4,91,090 

... 

... 

... 

94,55,880 


... 

2,24,46 


/- 

SS 

... 


2,17.033 

20,012 

2,157 

... 

370 

23,04,117 

68 

1,75,085 

2,34,41 

... 


... 

39,26,434 

... 

... 

... 

• *. 

... 

... 

48,56,051 

... 

33,02,053 

7,2 7,881 


2,33,264 

59,02,493 

$ 

8,33,80,017 

24,91,851 

(6) 

7,62,00,035 

1, 05,78, 4JC 

50,68,507 

(«) 

3,13,00,225 

(5) 

17,91,585 

§ 

49,51,45,382 

IS, 37, 796 

§ 

11,02,07,708 

§ 

7, 02, 88, VI 

70,78,005 


omit this expenditure from the capital account of the railway, 
after the transfer of the line. 


North 'Western, 

Oudh and Rohilkhand. 

Eastern Rental. 

Total, 

Re. 

Rs. 

Es. 

Bs. 

49,51,-15,382 

11,G2,97,793 

7,02,88,110 

3,20,28,78,315 

14,29,61,714 

10,33,60,490\ 

4,45,80,233 

72,24,73,275 ' 


—8,41,43 9 j 

... 

— 8,65,755 , 

35,21,63,003 

1,37,78,767 

3,17,07,878 

49,12.70,810 

32,37,10,012 

0,10,17,013 

3,60,60/ 89 

01,00,70,541 

47,58 ,93 ,6S0 

10,53,00,410 

G, 73, 07, 007 

1,12,19,41,357 

1.92,61,702 

3,09,01,383 

89,20,143 

8,00,38,079 


fa) Expenditure charged to Part I of the Capital account, Rs. 33,00,824 and to Part II, Bs, 2,89,59,309, Details of the latter amount cannot he given, 
(6) Outiaj to the 31st August 1890 j subsequent outlay included in statement No. 19, x 
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Statement 

Expenditure in England and in India on Indian state raih ca \ 


STATE LINES WORKED BY THE STATE—, 


'E — co n til. 


Open lines 
— conoid. 


Classification of expenditure. 


Standard gauge— concid. 


Under construction. 


XI. 

North Western. 


~ .......... ..i 

Mdn- • indas w-*- n tr 

Attock. Bridge. *W P«- P™ 


XITI. 

Oiulh vtv Tutt 

HoSr RoSiil- ^ B^dJ 


Tioliil- J-.ust '\ t Y an ‘ 

khniid ^P 1 . Coast “R™-. 

( lino (OAddvnri ^. i 1 

Bareli- p «ndpnr). bridge) Eczwada °'“™- 

Benares). section). («> 


Purchase of lino . 
Overdrawn capital 
Preliminary exponses 
Land . . 


Eo> Es. Rs. Es. 


3,49,717 3,79,152 31,227 
16,07,613 1,94,778 73,418 


Es. Eb. Es. Ee. Es. 


52,S11 713 31,910 1,41,949 

15,512 28,312 1,85,555 34,105 —1.S30 4,22,496 


Formation 
Eridgowork 
Poncing-, etc. 


Eloctr^d telegraph 


. y ' 59,60,452 49,81,823 1,04,456 23,145 

JT " 1 ’ 33 >' il > 23G 37,42,383 4,76,361 18,428 

• • 3,88,110 2,140 5,131 56S 


^Ballast and pormanont-way . 1,79,54,786 12,08,014 


^ Stations and buildings . 


Colliery works . . , 

Plant .... 


M»,-V86 12,03,014 83,475 2,00,833 
30,40,075 1,09,706 1,687 51,086 


9,48,169 2,731 1,78,046 

4,80,495 


3,47,665 36,310 2,420 12,01,3s'’ 

7,81,119 21,607 2,40,615 32,37,899 

1,53,016 18 71 „ 7jgp£ 


30,41,215 4,552 36,901 4S,C1,100 

5,43,918 17,012 ... 1>COilS4 


J,«S 757 


Rolling-stock .... 74,23, 1 98 7, C0 0 

’ • ■ • w him .« 

’ ’ ■ >W“ W* MW, 3,12,252 


Exchange 


1,22,720 


3.07,309 0,933 2,41,360 10,55,392 4,461 

12,05,994 ... 4, 35, OSS 30,55,036 

1 ♦ I 


•Receipts on capital account . 50 


Deduct— 


238 i 14 } 47S l y 185 


2 > m 7 } 10c\ 


.. Value of assots made over to un- 
°r takings, sale proceeds of 

safe., Sr* f ,sm : Dtha 


■ 5,65,59,9941,29,14,707 14,49,228 5,38,141 15 


1,512 38,312 67,45,2i 



( “- C ° mmenCCmoufc ° f ™rk was not antliorised 


ut tho end of 1897. 
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Iso. 17 — conid. 

appropriated to the carious nuclei takings to the 3 1st December JS97 — conid. 


STATE LIKES 'WORKED BY THE STATIl-ronrW. 



' 




JIctec G.uicn. 

Special 

GACGU. 


u 





Open lines. 

Under construction. 

Oji'n linr 








ti. Eastern Bengal. 











Xin'Sr- 

r 1 Northern 
and Bohar 
sections 
(including 
the 

ICannia- 
Dhnrlla, 
2'<T 
gauge, 
i branch). 

Dacca 

cction. 

LT. 

Cairn pore- 
Burhwnl 
(metro 
traniro 
link). 

L. 

Eastern 

Bengal 

(Tocsin 

bridge). 

till. 

Shadi- 

pnlli- 

Balotra 

(British 

section). 

T.XXX. 

.TorliAt 

(20"). 

Frontier 

railway 

re*f‘rvo 

material. 

Peshawar 
railway 
reserve 
mete rial. 

Southern 

Mnhratta. 

« 

BiU*pnr- 

Etawah 

survey. 

Y'iragapa- 

fnm- 

Rnipurf. 

IMr.agbvt- 

Bhngvrnn- 

polaf. 

Chat- 
tifgnrh 
depreda- 
tion ac- 
count. 

(_ Bs. 

Es. 

Us. 

Es. 

Es. 

Es. 

Es. 

Ee. 

Es. 

Es. 

Es. 

Es. 

Es, 

1,97,091 

1,27,793 

»»» 

31,729 

200 

Ml 

3S3 

... 



75,132 

2,45,035 

S3.S1G 

... , 

13,31,510 

5,32,185 

53,759 

... 


0,131 

... 

1 


... 

... 

1 ,01,972 

... 

3-1, 10,201 

C,9S,127 

1,37,009 

o 

501 

81,409 


... 

... 

... 

... 

90, COS 

819 

77,81,401 

5,90,702 

2,05,770 

43.5G0 

... 

05,215 

... 

... 


... 

... 

... 

1,40,235 

10,95,001 

1,03,003 

1,07,0S2 

■ 1 

... 

... . 

2,999 

... 

... 

... 

••• 

... 

... 

... 

Ul 


... 

... 

... 

*«• 

... 

... 

... 

... 

... 

... 

... 

) 1,05,01,501 

17,79,730 

12,09,513 

1 

... 

3,10,748 

... 

... 

*;• 

... 

... 

... 

2,83,197 

J. ‘ 4-1,90,593 

12,71,803 

3,00,147 

... 

... 

89,452 

... 

*.♦ 

... 

... 

... 


23,720 

12,27,029 

2,18,931 

4,73G 

750 

... 

... 

5C,039 

... 

... 

... 

... 

... 

510 

2,718 

9,91,821 

... 

... 

... 

... 

... 

... 

... 

... 

... 

... 

• •• 

... 

59,52,120 

7,51,950 




1,94,449 




... 

... 

... 

2,00,275 

30,43,921 

3,03,574 

1,02,937 

... 

972 

41,218 

33,415 

... 

... 

... 


25,031 

... 


... 



... 

51,371 

43,57,731 

3,07,759 

... 

... 



... 

11,40,510 

3,00,530 

... 

... 

... 

... 

... 

... 


... 

... 

... 

... 

\ - 2,71,S3G 

r 

io, m 

7 Go 


... 

3,121 

22 

... 

... 

... 


203 

12 


07,45,911 

22,77,507 

41,513 

1,580 

■ 

1 

ESSS 

3,07,759 

5,27,070 

75,132 




* represents amount of depreciation, Ac., allowed cn works and stores on tranffer to the cerr 
| In abej&ncc. 
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No. 17 — contd . 




appropriated to the various 


undertakings to the 31st December 1897 — contd. 



24 
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ADMINISTRATION RETORT TOR 1897-03. 


Statement 


Expenditure in England and in India on Indian stale railX 


LINTS OWNED nr NATIVE STATES AND WORKED BY COMPANIES- 


Meiob gjlco c—centU. 


SficiiL oircr. 


Classification ol expenditure. I 


Open Una— conoid. 


TSnltr conitrttctlcn. 


Open Una, 


Purchase of lino . 


Overdrawn capital . 
Preliminary expenses . 
land . . 


13,858 CG,4GG 

29,203 25,0S5 


Formation 


Bridgowork . 
Fencing, eto. . 


2,08,591 5,40,850 

11,22,513 5,10, G29 

^l.GCS 05.217 


Electric telegraph , 

Ballast and permanent- 4,91,133 8,50,303 

Stations and buildings . 2,29,257 1,22,21G I 


Colliery works 


PJ&nfc . 


S5,8JC 


KoIliDg.stock . 
General charges . 
Suspense accounts , 
Exchange # 
Deduct— 


1,21,485 1,43,378 


Receipts on capital ac- 
count. 


Va.uo of assets made 
over to undertakings, 
sale proceeds of sur- 
plus stores, dismant- 
led buildings, otc. 


J)cchict- 


Contrihution towards 
tho construction of 
tlm Bhopal-Itarsiand 
lalanpur-Deesa rail- 
ways by the Govern- 
ment of India. 


Total 


32 21.0S, 574 7,55,70 


L,N i'“iO'VNf.n ny 
A!,I) p ". i Jkked 
® aiL way 


Jandud Circs, 


i u*ei t 


LXIV „ LXV LXVT 

Kolhfipnr. Ywimlpnr* Mysorc-Nan- ... lit ?' LXTXIV XXXVI 

Mjsoro frontier. Jnngfid. Ul'ur-bliltnoKa. 1 Jd'nliid- Ttm (.v VnirV It.J,,| p >, I ilpura. 

GodAvari \ alley D.ibhoi (S'C"). CiV'j. IlUtlaS. 


,»xrn 

Jsiiiniu arfi 
I.rt'mir 

state 

ttctivn), j 
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No. 17— conoid, 

Appropriated to the various undertakings to the 31st December 1897 — conoid. 


NATIVE STATES 
BY STATE 
AGENCY. 


LINES (X WNED AND ‘WORKED BY NATIVE STATES. 


Special gauge. 

AIetbe gauge. 

Special 

GAUGE, 


1 Open line. 

Under 

construe* 

tion. 

Open lines. 

Under construction. 

Open line. 

Under 

construction. 

Total native 

STATES, 



LXIX 

Jodliporc-Rickanecr. 


LXXI 








LXXXVI ‘ 
Cooch Kehar 
IZ'C"). 

LXXXVI 
Cooch Uchar 

(2'C’O. 

Jodhporo 

section. 

Biefcancer 

section. 

LXX 

Oodeyporc- 

Clntor* 

Bhflvnngar- 

Gondat* 

Junngad* 

Porbandar. 

LXXII 

Jetalsar- 

Bajkot. 

LXXIII 

Jdmnagar. 

T-XXIV 

Jeypore. 

I.XXV 

Dhrdn- 

gadra. 

LXXXVII 
Slorvi 
(2' 6"). 

LXXXYIII 

Gwalior- 

Sipri. 


, Bs. 

Eb. 

Es. 

Eb. 

Es. 

Es. 

Es. 

Es. 

Es. 

Eb. 

Eb. 

Es. 

Es. 

• II 

. "* 

Mk 

... 

... 

Ill 

... 

Ml 

... 

... 

... 

... 

2,30,30,382 

9,7 64 

27 

45.5G4 

7,826 

7,321 

1,19,442 

14,238 

19,108 

33,457 

5,830 

18,134 

10,760 

13,56,549 

10,731 

1,005' 

. 1,621 

... 

... 

68,412 

15,127 

Ml 

... 

... 

1,171 

««• 

2,29,851 

93,296 

17,045 

3,63,751 

81,424. 

1,57,552 

17,10,371 

2,44, 9C2 

2,38,221 

• •• 

• M 


|" 60887 


97,350 

74,676 

2,21,993 

6,073 

1,55,980 

43,48,875 

2,30,045 

5,01,443 

... 

... 

[-0,90,383 

4 , 131 

1 

1- 2,04,89,339 

1,000 

205 

2,675 

338 

9,735 

84,047 

07.10S 

82,015 

... 

... 

1 

J 

l - 

J 



1,16,051 

15,747 

... 

11,774 


«M 

... 

HI 

Ml 

IM 

1,87,000 

2,70,476 

25, SOI 

52,90,883 

6,81,990 

8,10,297 

50,49,194 

0,81,051 

7,92,903 

• •I 

... 

11,4-4,944 

5,521 

4,20,54,315 

4S,591 

0,018 

3,80,744 

Gi, 733 

, 

1,17,543 

24,54,335 

1,91,052 

1,82,074 

... 

IM 

48,759 

2,015 

99,02,927 

M1 

**. 


•*« 

... 


Hi 


•«l 

Mi 

Ml 

III 

4M 

11, PCS 

40 

6C.8S8 

6,939 

12,175 

3,39,171 

15,009 

27,215 

• l. 

Ml 

14,510 

6,000 

12,81,540 

3,018 


... 

... 

... 

III 

... 

... 

... 

Ml 

... 

Ml 

3,018 

1,39,828 


8,95,282 

99,304 

2,30,424 

23,13,317 

... 

2,66,678 

... 

Ml 

3,87,895 

• M 

90,26,504 

63,258 

3,285 

1,05,72-4 

10,439 

84,107 

8,80,129 

82,977 

93,693 

... 

• •• 

1,02,847 

13,282 

60,92,601 

23,182 

Mk 

' ... 

... 

4,900 

2,90,389 

4,094 

97,849 

Ml 

Ml 

62,114 


87,07,040 


Mk 

... 

... 

... 

Ml 

... 

<•1 

• i. 

• Ik 

... 

Ilk 


III 


Ill 

ilk 

... 

12,404 

... 

1,327 

... 

• ll 

Ill 

... 

39,305 

Mk 

*»» 

... 

III 

' 

• M 

Hi 

Ml 


IM 

... 

... 

... 

... 

1 

... 

... 

Hi 


... 

«»• 

* 

•i» 

ti* 

... 

... 

• M 

25t30>393 

■KIRI 

■ 


(«) 

74,90,170 






33,457 



1,03,552 

12,38,52,528 


(o) Inlcudca Es, 10,271193, outlay on length under construction, 







96 


ADMINISTRATION REPORT POR 189r-98. 

Statement 
Guaranteed railways 
Capital authorized to be raised for each undertaking as 


Classification 

No. 


XVIII 


XIX 


XX 


II 

III 

IV 

XL 

XLIII 

XLV 

XLVIII 

XLIX 


RAILWAY. 


Guaranteed. 

Gbeat Indian Peninsula . 

Bojibat, Baboda and Centbal India 

Madbas ..... 


Total 

State lines leased to companies. 
Bengal Centbal ...... 

Bengal-NAgpub ...... 

Bengal-NAgpub extensions 
Indian Midland • . . . 

Indian Midland— Saugob-Ivatni section 

LuOUNOW-BaBEHLY SECTION (ItOIIILKUND AND 
hUAIAON) . 

Soutbebn Maubatta , 

MXSOBE SECTION (SODTBEBN MaHBATTA) . 

Absaji-Benoal 

Bubha 


Total 


Grand Total 


Amount authorized to ub raised nr the ooiitanies ui- to thr 
31ei Dbcbjibeu lfa97. 


Share 

capital. 


Debentures. 


20,000,000 2,970,90o 


7,550,300 


10,257,030 


37,807,930 


600,000 

3,000,000 

3,000,000 


1,937,900 


998,000 


6,900,800 


3.500.000 

1.500.000 

2,000,000 


13,500,000 


51,307,930 


!?) This debenture -tool, urns raised at a dwerant ' 

ft) b) , nfinnecs raised under Act 51 Viet." can 5 

M To be raised bj tbe issue of shares or of debentures^ otherwise 


(i) 500,000 
1,025,000 

775.000 
(c) 3,000,000 

260.000 

147.000 
1,043,100 

800.000 


8,140,100 


14,046,900 


Debenture 

stock. 


(a) 2,701,450 


2,701,450 


1,200,000 


1,200,000 


3,001,450 


Capital 
not bearing 
interest 
(premium). 


Total. 


293,449 


29,568 


12,039 


33d,056 


8,150 

9,478 

4,964 

711 

30,957 

24,000 

15,385 


25,965,799 

9,517,768 

11,267,669 


46,751,236 


93,645 


428,701 


1,000,000 

4,633,150 

784,478 

0,004,964 

250,711 

147,000 

4,574,057 

1,224,000 

2,315,385 

2,000,000 

22,933,745 


09,084,981 
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No. 18. 

and state lines leased to companies. 

noio -sanctioned, the amount raised and the amount withdrawn to the 31st December 1897. 


Auotrcrr eaibbd eyttib cowpavibs ayd auvatced ht tee SBcaiTAiir op Statb 

Ilf LhGLiBD TO THE 31SX DECEMBER 1897. 

AwOCfT BAIf>Sn 
it IrrniA to TJir 3 Jst 
December 1897 

Total amount 
rwea to 
the 31st 

Total amount 
withdrawn to 
the 31st 

, 

Dele-ntum 

Detent urc ttocl 


Ad vinccs 
made to com- 
pint c> from 
money rn-td 
under Act f>l 
Ytct , Cap 6 



Share capital. 

Cash 

received. 

Cv»h 

received. 

Capital not 
tearing 
interest 
(premium). 

Share 

Capital. 

Capital 
not hearing 
interest. 

l)ciemhcr 

1897. 

December 

1897. 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ ' 

£ 

19.503,103 

2,963,507 

(a)2,475,559 

218,520 

Ml 

496,897 

74,929 

23,732,515 

25,601,181 

7,528,628 

1,930,900 

4M 

29,568 

• «« 

21,672 

... 

9.516.76S 

9,715,101 

10,237,630 

903,287 

4»t 

12,039 

• I* 


*•* 

11,262,056 

11,136,170 

37,289,361 

5,893,694 

2,475,559 

260,127 


518,569 

74,929 

46,512,239 

46,4S2,155 

500,000 


• M 

' 

600,000 



1,000,000 

920,512 

3.000,000 

1,624,875 

... 

8,150 

2,760,000 

... 

... 

(<!) 7,393,025 

7,055,420 


772,625 

• II 

9,478 

... 

... 

Ml 

782,103 

1,827,176 

3,000,000 

(5)2,741,600 

... 

4,961 

1,345,000 


... 

7,091,561 

7,132,210 

... 

250,000 

Ml 

711 

• •1 

... 

... 

250,711 

523,748 

1H 

(o) 147,000 

... 

... 

... 

• •• 

... 

(e) 147,000 

(<■>303,831 

3,491,540 

1,042,350 


30,923 

2,129,900 

8,460 

34 

(/) 6,703,207 

(/) 6,589,376 

... 

... 

1,200,000 

24,000 

• •• 

... 

... 

1,224,000 

1,135,012 

1,500,000 

797,750 

... 

15,385 

... 

• *• r- 

... 

2,313,133 

2,065,210 

1,836,462 

... 

... 

• M 

«n 

... 

... 

1,836,162 

608, S73 

13,328,002 

7,376,200 

1,200,000 

93,611 

6,734,900 

8,460 

31 

28,711,207 

28,762,001 

50,617,363 

13,269,894 

3,675,559 

353,738 

0,731,900 

527,029 

74,963 

75,253,116 

75,214,156 


(d) Thin figure doe* not include expenditure by ths Q tate on fhe KatnMJmaria Accfnn, which m equivalent to £373,371 

(#) £147,0)0 sterling debentures wero issued bv the company in Fngland and su d for He 20,31,1^5 Thw ««im wis f 2 *d into the Calcutta Treasury, 
nnd at the eontwet rate is equivalent to a sterling payment of £10^,537. Expenditure la cxce*3 of this capital has been, aud H be’ng for tho 
present, advanced In Ii dia 

if) Idlin'! ms? capital rilled for completion of the Rellarr-KUtna section, and expenditure thereon from the 1st January 1SS3. 

($) £1,000,000 debentures were renewed at a discount of £ 12, COO. 


25 
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ADMINISTRATION RETORT TOR 1897-08, 


Statement 

Guaranteed railways 

Amount received from, and withdrawn by, each company 


Classification 

Ko. 

BAILWAT. 

Sums standing 
to the credit 
of the com- 
panies on the 
31bt December 
169G 

Sums advanced 
to the corn* 
pamrs on 
the 31st 
December 
1600. 

Fiom mu 1st 

Amount 

Iii 

Share 

capital 

Debentures. 

Debenture 

•toct. 


Guaranteed. 

£ 

£ 

£ 

£ 

£ 

XVIII 

Get: at Indus Peninsula .... 

Ml 

137, 7CG 

... 

297,018 

••• 

XIX 

Bombay, Baboda and Centbal India . 

C1,7C0 

... 

... 

... 


XX 

Madbab 

... 

235,039 

... 

395,512 

• M 


Total 

G1.700 

373,705 

• it 

093,130 

• •• 


State linos leased to companies. 






II 

Bengal Centbal 

133,107 

... 

Ml 

• •• 

• f • 

III 

BEKOAL-NAorun 

• •• 

200,138 

... 

24,875 

?M 


BnNGAL-NAornn extensions .... 


252,947 

• M 

372,625 

... 

IV 

Indian Midland . . . • , 

05,524 

... 

... 

—IS, BOO 

Ml 


Indian Midland -Saugoe-Katki section 

... 

20,389 

IM 


Ml 

XL 

LuCKNOIT-BABEILLX 8EOITON (ItOIIILXTOD AND 







Komaon) ....... 

Ml 

130,300 

... 

... 

... 

XLIII 

SOUTIIEBN MAUBATTA* ..... 

00,085 

• M 

... 

99,250 

... s 

XLV 

IIXSOBB SEOTION (SOCIHBBN MAnnATTA) 

95,224 

... 


... 

Ml 

XLVIII 

Assam-Bbngal 

«•* 

32,854 

140 

297,750 

• •• 

XLIX 

Bobha 

1,521,94-7 

... 

114,704 

• •• 

• ft 


Total 

1,881,947 

714,034 

114,814 

782,000} 

••• 


Gband Total 

1,943,647 

1,088,339 

114,844 

1,475,130 

•W 


* Including the Hellarj-Khtna section, 
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Ko. 19. 

and state lines leased to companies. 

during the year ended the 31st December 1897. 


Jahuabt to tub 31bt Dbcember 1897. 

Total received 
during the 
year ended tho 
31st Decem- 
ber 1697. 

Total with- 
drawn during 
tbe year ended 
the 31st 
December 

1597. 

received. 

Amount withdrawn. 

"England. 

In India. 

In England. 

In India. 

Capital not 
bearing 
interest. 

Advances 
made to com- 
panies from 
moneys raised 
under Act 61 
Viet,, tap. 6. 

Share 

capital. 

Capital not 
bearing 
interest. 

On account 
of stores, 
establishment 
charges, etc. 

For dis- 
charge of 
debentures. 

Amount. 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

... 

... 

III 

... 

334,697 

E,on 

— 311,390 

297,618 

28,618 

... 

... 

... 

Ml 

298,778 

1,000 

— 9,743 

... 

290,035 

... 

... 

... 

Ml 

72,853 

2,225 

— 42,291 

895,512 

32,787 


ill 

ill 

... 

706,528 

8,236 

— 363,424 

093,130 

351,340 

Ml 

Ml 

ill 

... 

83,819 

• •• 

19,890 

••• 

53,709 

III 

... 

Ml 

Ill 

13,744 

••• 

7,388 

. 24,875 

21,133 

... 

ill 

• II 

III 

474,729 

... 

G90.022 

872,625 

1,164,751 

• •• 

... 

Ml 


82,376 

... 

11,294 

— 12,500 

93,670 

• •• 

in 

•II 

III 

77,247 

Ill 

1G9,401 

... 

246,648 



III 


16,340 

III 

5,188 

• II 

20,528 

• II 

• M / 

III 

II 

36,964 

... 

14,510 

99,250 

61,501 

• •• 

... 

Ml 

... 

III 

Ml 

6,836 

III 

0,836 

*»• 

... 

... 

... 

99,247 

III 

— 82,136 

297,890 

17,111 


**• 

Ill 

... 

109,590 

... 

299,472 

114,704 

409,062 

... 

... 

... 

Ill 

943,056 

Ill 

1,141,895 

896,814 

2,034,951 

• II 

Ill 

Ill 

... 

1,649,584 

8,236 

778,471 

1,689,974 

2,43G,2E1 
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ADMINISTRATION REPORT TOR 1897-99. 

Statement No. 20. 


Guaranteed railways. 

Withdrawals out of capital f or expenditure, showing the amount withdrawn in 
England and in India during each financial year from the commencement 
to the 3 1st March 1898. 


Tear. 


18,49-50 

1850- 51 •••••*•*• 

1851- 52 ••••••*• * 

1852- 53 . 

1853- 51 •*••••••• 

3851-55 •**••*•• * 

1855-50 • •♦•••••• 

1856 57 • *••«•••• 

1 8 57 -58 ••*••• •• • 

1858*59 • •••••••• 

1859-60 • •••••••• 

1800*61 ••••••••• 

1861*62 **•*•**•• 

18o2-63 *»»»•»**• 

1863-64 »»»•*•••» 

1864*65 • 

1865- 66 » »•« * • « « • 

1866- 67 •*««••••• 

1867*68 • «•••••♦• 

1668-09 • «•••••«• 

1869-70 ••• «•••«• 

J 8 # 0*71 •••••••*• 

1871- 72 • • • • • • • * • 

1872- /3 • • • • • •• »• 

1873- 74 • •»•»«••* 

1S74-75 • • «•••■«• 

187o*/G !••••••*« 

1876- /7 • •••••••« 

1877- /8 ••••••«•* 

1S78-/9 ••••• 

18/9*80 •■•*••••« 

1860*81 «•••••••• 

1881-82 ••••••••• 

1882-83 •»•♦••••« 

1883*84 •••■ « 

1854- 85 ••••«••»• 

1855- 8G ••• • • •••• 

1S86-87 »•*•)»«•• 

1887-88 i • i • • i • i • 

18S3-8D • • « » ••••• 

1889*90 *••••«••• 

1890 91 » • • * • • t * • 

1891*92 , 

1892*93 

1893*94 •» ••• • • • • 

1894*93 , 

1895 96 . 

1696-97 

Total withdrawals to end of 1896-97 

Deduct— Withdrawals by the East Indian Railway Company 

Withdrawals by tbc Eastern Bengal Railway 
Company , 

Withdrawals by tho Sind, Punjab and Delhi Rail- 
way Company 

Withdrawals by tho Oudh and Rohillhand Railwav 
Company t 

Withdrawals by the South Indian Railway Company 
Total deductions 

Net withdrawals to end of 1896-97 
Add — Withdra vals daring 1S97-9S (partly estimated) 

Net withdrawals to end of 3 897-9S . , 


England. 

India. 

Totax. 

£ 

£ 

£ 

69, 2U 
61,161 
154,212 
171,920 
252,484 

6,682 

38,099 

197,111 

252,640 

418,165 

75,893 
99,263 
331,323 
427.5G0 
670,649 • 

960,678 

1,935,074 

1,752,813 

1,328,243 

1,941,033 

769,278 

1,431,337 

1,762,287 

2,094,825 

3,551,075 

1,730,156 

3,366,411 

3,515,100 

3,423,068 

6,492,108 

2,508 668 
2,388,315 
1,597,430 
1,R52,3"3 
1,415,146 

4,602,796 

6,190,400 

6,004,782 

4,010,951 

3,340,507 

7,171,464 

7,578,715 

6,602,212 

6,803,341 

4,755,653 

3 ,396,821 
. 2 222,679 

3,958,357 
3,924,490 
1,702,452 

2,725,419 
3,414,187 
' 3,339,346 
3,195,591 
2,165,475 

4,122,240 

6,636,866 

7,297,703 

7,120,081 

3,867,927 

2,298,680 

1,899,054 

886,996 

822,995 

1,028,032 

2,444,171 
3,877,216 
1,609,732 
— 345,750 
- 334,970 

4,742,851 

3,776,270 

2,490,728 

477,245 

693,053 

1,174 893 
1.151.6S5 
1,22 ’,846 
1,792,483 
1,786,235 

—86,982 
—200,779 
— 5r 7,857 
— 469,678 
—773,612 

l,OS7,911 
950,806 
715,459 
1,322,805 
1,012 623 

1,256,417 
941,761 
1,041.022 
1,04 6, 4S3 
1,473,133 

— 906,857 
— 506,992 
- 351,482 
— 635,610 
—135,218 

349,500 

434,789 

689,540 

410,873 

1,337,920 

1,391,270 

1,628,033 

862,085 

991,936 

969,816 

— 256,211 

— 403, 92S 

— 020,359 
—343,364 
—350,938 

' 1,135,059 

1,224,105 
242, 32G 
6JS,572 
618,878 

905,798 
914,842 
597,117 
526, 1S1 
463 4S1 

— 565,970 
- 475,463 
—551,228 
— 4.55,927 
— 394,191 

339,828 

4G9.379 

45,891 

70,251 

69,290 

501,142 
647, P (4 
503,873 

-183,580 
—229,595 
— 242,405 

317,562 

318,249 

261,608 

62,253,441 


105,427,130 

13,276,004 

18,620,297 

30,S96,S01 

1,770,750 

1,474,100 

3,244,850 

6,326,076 

. 4,853,607 

11,079, 6S3 

4,355, tO? 

4,910,204 

9,268,311 

3,831,129 

932,278 

4,763,407 

38,462,566 

30,790,486 

59,253^52 

33,790,875 


46,174,07 8 

763,300 

wgg$m 

391,100 

34,554,175 

12,011,003 

46,565,178 
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Statement No. 21. 

State lines leased to companies. 

Capital withdrawals in England and in India on account of the Bengal Central, 
the Southern Mahratta , the Mysore, the Bengal-Nagpur, the Indian Mid- 
land, the Lttchnow- Bareilly , the Assam-Bengal and the Burma raiheays, 
during each financial year from the commencement to the 3 1st March 
1S9S. 


Tear, 

England. 

India. 

Total. 





£ 

£ 

£ 

1881-82 . 

1882- 83 . 

1883- 84 . 

1884- 85 . 

1885- 86 . 

• • • 

• • • 

• • • 

• » • 

• • • 

• • 

• • 

• • 

• * 

• • 

• * 

• • 

• • 

• • 

• • 

170,000 

280,477 

340,820 

321,853 

261,937 

728,661 

538,001 

727,095 

1,400,216 

170,000 

1,009,138 

878,821 

1,048.948 

1,668,153 

1886- 87 . 

1887- 88 . 

1888- 89 . 

1889- 90 . 

1890- 91 . 

• • • 

• • • 

• • • 

• • • 

• * 

• • 

• • 

• • 

• • 

• » 

• • 

• • 

• • 

706,952 

1,688,658 

1,460,175 

605,126 

409,803 

2,433,867 
3,375,044 
3,057,987 
1,507, 2S9 
973,649 

3,140,319 

5,064,302 

5,118,162 

2,112,415 

1,383,452 

1891- 92 . 

1892- 93 . 

1893- 94 . 

1894- 95 . 

1895- 96 . 

1896- 97 . 

• • • 

• • « 

• • • 

■ • • 

• * « 

• • • 

• • 

• • 

• • 

• • 

• • 

• • 

• • 

• • 

• • 

• • 

• • 

469,178 

386,287 

280,110 

385,854 

294,423 

1,001,428 

446,620 

417,285 

468,145 

290,644 

489,312 

815,345 

915,798 

803,572 

748,255 

676,498 

783,735 

1,816,773 

Total expenditure to end of 1896-97 
1897-98 (Revised estimate) .... 

9,063,081 

835,600 

18,275,260 

1,282,500 

* 27,338,341 
2,118,100 



Total 

• 

9,898,6S1 

19,557,760 

29,456,441 


26 
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ADMINISTRATION REPORT POR 1807-08. 


Statement No. 22. 




Capital outlay* on open lines of railway on the 31st December 1897 and the average cost per mil 
excluding branches and extensions of the open system still tinder construction. 


Classification 

No. 


I 

II 

111 

IV 

V 

VI 

VII 

VIII 

IX 

X 


XI 

XII 

XIII 

XIV 
'XV 
XVI 


XVIII 

XIX 


XX 


XXI 

XXII 

XXIII 


XXVII 

XXVIII 

XXIX 

XXX 

XXXI 

XXXII 

XXXIII 

XXXIV 

XXXV 


XXXVI 

XXXVII 


RAILWAYS. 


I.cnctli of 
lino open 
on tlic Hint 
December 
IsW. 

(From state 
moot No. 32, 
chop, IX). 


Standard gauge. 

State linos worked by 
companies. 

East Indian . 

Benoal CPNTEAL . . 

Benoal-NAopub 
Indian Midi and 
linorAT.-lTAiist (British section) 
Godhra-Ru-ilam-NAodA 
Waediia Coat, .... 
Dhond-Manmsd . 

Bezwada extension (East Coast 
Stati) .... 

Madras- EnniIr section (Bezwada- 
M AD II as) 

Total 

State linos worked by tlio 
State. 

Koeth Western . , 

H YDEIUB A D • S U A DIP ALLI . 

OCDII AND JtoniLKTlAND . . 

Eastern Btnoal 

Caicdtta Poet Commissioners’ 

East Coast .... 

Total 

Lines worked by guaranteed 
companies. 

Geeat Indian Peninsula 
Bombay, Bauoda and Central 

India (e) 

Madbas 

Total 

Assisted companies. 

Deliii-Ijjiballa-Kalka . 

Tabee^sce 

Southern Punjab (Delhi-Samasata). 

Total 

Lines owned by native states 
and worked by companies 
Khamqaon .... 
AmrAoti . . , . . 

B(na Goona .... 
BnorAL-UjJAiN 

Bhopal-Itaiisi (Native state eeo 

tion) 

The Nizam’s Guaranteed State 
NAodA-Ujjain . . - 

Thf. Gaekwae’s Petlad . 

Koeae Gold-tields . . 

Total 

Lines owned by native states 
and worked by state railway 
agency. 

RAjeura-BhAtinda .... 
Jammu and Kashmib (Native state 
section) 

Total 

Total standaed gauge 


Total 
lrnfttli 
of ntnplc 
track, Includ 
ton nldtnaa, 
on tlio 3Ut 
December 
1697. 

[(From >.tMr- 
ment No. 32, 
ebap. IX). 


i Miles 


1, 703-00 
12301 
800 88 
C79T.O 
1311 
110-01 
44-89 
143-41 

20-58 

8-45 


3,7-13-01 


(M 

2,817-02 

cs-oi 
812 37 
203-49 
8-53 
(c) 538-78 


4,4SO-10 


1,288-00 

4G0-00 
839 23 


2,588-13 


102-24 

22-23 

399-80 

684-27 


7-55 

6-44 

71-74 

113-52 

4V28 

832-32 
34-G7 
13 33 
10-00 


032-87 


107-04 

15-92 


Miles. 


2, CIS-29 
1-lC 70 
959 91 
700-79 
1012 
105-02 
00-92 
159-72 

21-31 

10-67 


Capital onllaj 
on open lino 
to the Slot 
Deermber 1607 
on final liearU 
(exclusive of 
oteam-boat 
service and 
surptnsc). 


Atxbios coot, BXCt.rMvr 
or irrs«M-ii(ut »>na 
xu d sv.r>M>. 


4.93G-21 


3,531-41 
G10> 
930-82 
4G9 00 
22-75 
(rf)0I8-14 


5.G05-23 


Rs. 


37,60,07,580 

1,14,10,112 

9,75,83,881 

8,74,02,130 

22,07,131 

1,74,50,201 

49,90,325 

1.13,01,-102 

14,93,418 

5,92,018 


01,33,25,930 


15,02,90,408 
18,10,890 
10,34,42,030 
0,29,03,770 
70,57,* 03 
5,43,20,081 


08,00,83,453, 


2,000-33 

07G-41 

1,023-58 


8,700-32 


179-34 
25-10 
430 02 

C35T2 


(J)\, 51,18, 19S 
17,57,100 
1,98,51,031 


8-12 

0-15 

77-03 

122-07 

53-00 

309*77 

35-73 

1612 

13-02 


701-43 


123-80 


12,102-14 


122-00 

20-51 


143-41 


15,787-72 


27,05,90,212 

10,33,28,101 

11,01,01,110 


19,82,88,822 


3,70,20,389 


5,22,150 

4,40,058 

((1)49,21,023 

75,30,181 

50,00,000 

4,03,78,1 G3 
22,19,019 
7,41,303 
7,39,451 


G, 23, 07,850 


00,95,341 

9,03,151 


70,00,492 


1,90,48,94,930 


Ter mile 
open. 


Its. 


2,22,098 
01,274 
1,1 :',33 1 
1.23,010 
1,75,220 
1.23.8S2 
1,11,320 
78,315 

72,00) 

70,132 


1,G3,S10 


1,01,970 

30,739 

1,27,331 

2,18,388 

8,17,310 

1,01,103 


1,52,831 


2,13,972 

2,21,022 

1,11,094 


1,02,529 


95,033 

79,015 

49,052 


03,372 


09,159 

81,990 

CS.OOl 

Cfi,3S0 

1,12,918 

1.21,604 

G4.030 

65,753 

73,915 


08,709 


G2,030 

G0.G23 

01,848 


1,50,025 


Per mile 
of 

alnplo 

track, 

Ineludlnir 

tidings. 


Rs. 


1,42,097 

77,778 

1,01,050 

1,13,084 

1,12,502 

1,12,171 

08,121 

71,3-10 

09,423 

5G,OOG 


1,21,250 


3,28,373 

28,274 

1,10,419 

1,31,2.11 

3,I0,19S 

89,201 

1,21,105 


1,37,303 

1,53,053 

1,10,419 

1,31,143 


85,972 

C9,R39 

40,099 


GS,29S 


02.013 

72,530 

03,870 

01,135 

04,310 

1,09,198 

02,130 

49,227 

51,093 


89,110 


51,477 

47,05S 

53,417 


1,20,G57 


Outtaj on 
atearn-bnat 
tttrlicc 
to 

(be 3!«t 
December 

IW7. 


Rs. 


9,40,015 


0,40,015 


43,01,130 

20,900 

17,r3"7P3 

4,80,495 


00,18,330 


75,58,915 


Amount at 
debit of 
anvper.te 
fnpen line) 
on the 31st 
December 
IW7. 


Rs. 


1,20,35,753 
3 20.099 
10.50,507 
17,50,020 


12,072 


1,C0,S1.GJ! 


93, 50, COG 

19,53,774 

20,90,401 

15, 5” 814 

1,00,53,03' 


3C,S9,399 

35,90,401 

22,S'-J1S5 

03,00,215 


8,000 


8,000 


C.3S7 


5,82,781 

li’,401 

51,022 


0,52,254 


3,110 


1,110 


4,23,03,SSG 


mu, 

Ineladltnr 
tteatn-bcat 
Mrrlce and . 
»n.pcn..>(„ ( 


alw 


pen..' Dee , 
stxteoetd <r 
M. ' 

cbtp. VH1). , 


Ri. 


39,16,73.930 
1,1 7,30,91 f. 
0,93,40,3*1 
8,91,32,7f2 
22,97,131 
(<i)l,74,G0,2«l 
49,90,325 
3,14,05,534 

14,93,418 

6,02,018 

03,03,45,201 


47,05,3S,270 
18.37,790 
10,33,90,410 
0,73,07,907 
70,57,003 
5, 03,59, 1" 



27,92,83,011 

10,71,1s, 025 
12,14,50,831 


50,78,55,007 


1 54,27,1 5S 
17,57,100 
1,93,01,031 


3,70,35,319 


(o)5,22,IE0 
4,52,443 
49,21,(>23 
75,30,1® 
50 , 00 , Of!) 

4,09,00,911 

22,19,919 

7,53,709 

7,91,073 


0,31,00,104 


00,90,451 

9,G5,151' 


70,01,002 


1,95,48,17,707 



(o) The decrease as compared with the last ycar’R report i« due to certain credits. 

(fc) Including C‘12 miles of military line not used for public traffic. 

(c) Including 2-66 miles laid on the mixed gauge and 0-33 mile laid on the metro gnuge. 

(®) Including 2‘0G miles laid on the mixed guago and 1*93 miles laid on the metre guuire. 

^mouut thC Patfi brancljf Restate outlay (Rs. 8,08,403) on which was met from the Civil works grant. The capital outlay shown in this table h inclusive of 

(7) Incjndi.ig Rb. 5,76.918 on account of interest on capital during construction. 

* A. .B.—l he outlay against the East Indian, North W-*”‘ — ~~ A **-»■••» • 

of railway, excluding branches and extensions of the 
uditnre since incurred by Government. The figures w! 
purchase and outlay on lines under construction axe included. 
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Statement No. 22 — conid. 


Capital outlay* on open lines ofrailioay on the 31st December 1897 and the average cost per mile , 
excluding branches and extensions of the open system still under construction— conta. 


Classification j 
No. 


RAILWAY. 


< 

\ 


Metre gauge. 

State lines worked by com- 
panies. 

7XXIX | Bengal and Nobth-Westees— 
Tirhoot SECTION • • 

Companies section • • 

XL j Luoknow-Babeilly section (Rohil 

BOND AND KEMAON) 

XLI RAJBUTANA.HArWA . 

XLII Palantce-Deesa 
XLIIl SOUTHERN MAHBATTA 
XLIV Guntakal-Mysoee ibontieb 


' Length of 
line open 
on the 31st 
December 
1897. 

(From state- 
ment No 32, 
chap. IX'. 


Miles. 


Total 
length 
of sm gel 
jt'aek, includ- 
ing sidings, 
on the 3lst 
December 
1897. 

(From statrr 
ment No. 32, | 
chap. IX.) 


Capital outlay 
on open line 
to the 31st 
December 1S97 
on final head* 
{exclusive of 
gUam-bout 
sera ice and 
suspense). 


Average cost, kscittbitk 

Or 6IBAM-DOAT HFBY1CB 
ASD SCePEItBB. 


Miles, 


XLV j Mysore section (Southern 
batta) .... 

XLVI Sonin Indian . 

XLVII MixAYABAH-MUTUPET 

XL VIII Assam- Bengal 

' XLIX 


MAH 


Total 


341-80 

485-55 


393-72 

653-99 


Rs. 


231-17 I 201*08 
1,673-94 | 1,926-47 
17-23 I 18'57 
1,042-04 | 1,155-62 
119-Bp 128-81 

296-00 824-08 

1,041-59 | 1,175-33 
69-70 
399-11 
897 00 I 1,035-04 


63-99 

09 

360-63 


2,52,31,041 
(«) 
2,85,59,363 

m 

89,07,729 

12,87,20,729 

4,18,264 

9,51,13,422 

69,02,498 


1,47,45,430 

7,42,48,486 

24,91,854 

3,36,22,400 

7,66,51,826 


6,55049 7,432-12 


49,36,13,042 75,355 


r 


State lines worked by the 
state. 

L I Eastern Bbngal— 

NoBTHEEK AND BraAn SECTIONS 
(including the Knunia-Dhnrlla, 
2' 6" gauge, branch) 

Dacca section . . 

LI | Cawntoee-EuehwAL (metre gauge ] 
link) 

Total 

Assisted companies. 

LIII 

LIV Rohilkukd "and Kcmaon (Com- 
tanx’b section) 

i LV Bengal Dooabs 

LVI Dibeo-Sadiya . 

LVII Lkdo and Tikak-Maeghebita colli- 
EEY 

LVI1I I AHMBDAUAD-PABiNliJ 

Total 

Carried over . 


478-47- 

1 

85-92 

79-60 


558-03 

100-56 

85-97 


643-99 744-56 


4-79 

53-92 

36-40 

77-50 


5-41 

58-51 

43-C3 

87-16 


Inforlmation not 

64-59 I 61-23 


Per mile, 
open. 


Per mile 
of single 
track, 
intruding 
sidings. 


Bs.*, 


Ra. 


Outlay on 
steam-bont 
service to 
the 31st 
December 
1807. 


Rs. 


Amount at 
debit of 
snsponBo 
(open Hue) 
on the 31st 
December 
1897. 


Total capital 
outlay on open 
line to the 
31st December 
1697, including 
steam-boat 
service and 
suspense (see 
also statement 
No. 2tt. 
chap. VIII). 


73.818 

58.819 

38,533 

76,897 

24,205 

91,276 

49,393 

49,816 

71,284 

46,154 

93,232 

85,290 


34,041 

66,817 

22,523 

82,305 

45,823 

45,499 

63,172 

41,740 

84,243 


Es. 

Its. 

2,65,454 

5,04,449 

2,60,41,590 

<«> 

3,06,03,873 

(1) 

3,94,986 

32,74,064 

93,02,715 

(e) 

13,19,94,793 

... 

4,18,261 

15,99,416 

9,67,12,838 

... 

59,02,498 

4,54,327 

23,98,372 

1,51,99,757 

O’) 

7,06,46,858 

... 

24,91,854 

32,49,600 

3,C8,72,0CO 

17,42,470 

7,80,86,118 

1,3S,83,13E 

61,02,73,158 


3,99,15,370 

67,45,941 


83,423 

78,514 


71,529 | 9# 1,825 
G7.084 


22,77,567 28,613 2G.493 I 


4,89,38,878 75,993 65,729 


2,86,180 89,745 52,898 


9,94,825 


20,79,802 

(•) 

24,17,316 

(O 

72,41,830 


available. 
19,19,104 


38,572 

66,410 

93,443 


35,546 

55,405 

83,086 


227 20 255 94 


7,421-68 8,432 62 


35,155 31,343 


1,17,021 


1,762 

33,570 

4-4,225 


4,09,10,195 

07,43,941 

22,77,567 


4,99,33,703 


1,39.44,232 61,374 64,482 


55,04,96,152 


21,189 1,59,031 


23,107 


1,33,210 I 2,61,695 


2,87,942 

21,13,372 

(«) 23,78,562 

(/) 

74,22,030 

19,42,211 


1,43,44,137 


39,10,013 1,41,44,833 57,15,50,993 


V ( 0 ) Including interest on capital anting conjtrnction (Ks.^90 0U). 

) $ Huiig^°£s^ 7 r i 7 0 3 r miles"|mporard? Cteed from the 13lb June 1697 on account ot damages done bj the recent earthquake. 

since incurred by Government, me ngurcs ** 

on lines under construction are included. 
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Statement iNo. zz — concia. > 

y 

Capital outlay on open lines of railway on the 3tst December 1897 and the average cost per mile 
* excluding branches and extensions of the open system still under construction— conoid. 




Length of 

Totnl 
length 
of single 
track, lticiud 
Jng siding**, 
on the 31 hI 
December 
1697. 

(From state- 
ment No. 32 
chap. iX). 

Capital ontlny 
on open hno 

AYKtUGB COt*T» rXCLTJSIVB 
or 8TEAM-I10AT *■ fc RVICR 
AN»SU»riNSB. 


Amount at 
debit of 
si Kpcupe 
(open iinc> 
on the 
December 
1837, 

Total capital 
outlay mi open 
Jim to the 

Classification 

No. 

BAILWAY. 

ou the 31et 
December 
1697. 

(Prom state* 
meut No S2, 
chap. IX). 

to the 3lst 
Hecctrhcr 1897 
on finnl heads 
(extlustw ol 
steam-boat 
service nnd 
6aspcuBe). 

Ter milo 
opou. 

Per mile of 
single track, 
including 
billings. 

Outhy on 
Bteatn-hoat 
ecri ice to 
the 31st 
December 
1607. 

3l*t pecfmber 
lfe07, including 
stcnm*boat 
service and 
suspense {zee \ 
also statement J 
No. 20. 
chap VJII). 


Btonght forward . 

Miles. 

7,421-68 

Miles. 

8,432*02 

Ite. 

55,04,00,152 

Rs. 

Rs. 

Its. 

39,10,013 

Rs. 

1,41,44,833 

Rs.' 

67,45,50,098 


Metre gauge — concld. 









I, XIII 

Dines owned by native states 
and worked by companies. 

Tab G auk Witt’s MeheIna , 

92-G3 

104 3G 

82,C3,900 

* 35,23 fi 

31,276 



32,63^0 

I/X1V 

ICoLiiircr. • . . « . 

29-07 

30-77 

23,24,807 

79,973 

75,554 

... 

... 

23,24,807 

LXV 

YESVANTPUE-MTSOttB IttOHIIEB 

51*35 

54-72 

24,CG,443 

4G,8G4 

43,077 


72,767 

24,79,210 

LXYI 

Mxsobb-Nanjanqi5d . . 

15-25 

1G-34 

G,10,5CG 

40,037 

37,367 


24,199 

0,34,764 


Total 

183-30 

208-19 

80,C5,715 

45,702 

41,737 

... 

96,900 

87,C2,G8X 


Lines owned and worked by 
native states. 









1XIX 

JODHEOttE-BtOKANEEtt — 










Jodheobe section . . . 

320-50 

830 00 

61,625,78 

20,164 

19,584 

♦ .» 


64,62,078 


Biokasebb section , 

43-50 

44-50 

9,73,473 

22,379 

21,876 

... 

... 

9,73,473 

IiXX 

OODETTOBE-ChITOB . . , 

60-39 

G4-20 

15,94,140 

20,397 

24,831 

... 

4,900 

15,99,010 

LXXI 

BhXvnag ab-G ondal- J ml gad-Poe- 

BANDAE 

333-4G 

375-25 

1,73,63,203 

(«) 

C2.7S2 

(“) 

47,460 

... 

2,90,389 

1,76,53,652 

lxxii 

Jetalsab-RIjkot . . . 

4G-23 

50 0G 

15,43,3G9 

33,38o 

80,830 

• M 

4,094 

16,47,4^1 

lxxiii 

JiaiNAGAB 

54-28 

67 51 

21,52,059 

(6) 42,803 

(l) 40,404 

... 

97,819 

22,50,G38 


Total 

858-3G 

921 52 

3,00,89,012 

3i),40o 

3,1,145 

... 

3,97,232 

3,04,86,844 


Foreign linos. 



(c) 

2,3»),77j3/9 



»«0 

25,29,714 


M 

3,G3,40,1GS 

ixxn 

West or India Posxdodese . 

61 11 

C2-9G 

2,60,223 

2,15,051 

2,33,075 

pvn 

Fondichebey 

7-80 

962 

5,68,513 

72,890 

59,100 

... 

... 

5, 6S, 543 

| 

Total 

58-91 

72 58 

1,41,45,922 

2,40,128 

1,91,901 

25,29,714 

2,33,075 

1,69,08,711 


Total aietbe gauge 

8,527-25 

9,632 91 

60,93,37,401 

(r) 71,529 

(/)G3,31G 

04,39,727 

1,48,72,100 

G3, 06,49, 234 


Special gauges. 










State line worked by tbe State 









LXXX 

Joehat (2' 0") 

28-25 

£003 

8,51,015 

SO, 125 

28,321 

... 

51,371 

9,02,410 


Assisted companies. 









.XXXI 

Dabjeeling-Hikalatan (2' 0") 

61-00 

61-00 

3I,92,04S 

62,589 

69,117 

Ill 

1,23,400 

33,15,4^4 

LXXXII 

Binax Light (2' 6") 

Inform 

ation not sr 

aiiable. 





i 


Lines owned by native states 
and worked by companies. 









lxxxiii 

The Gaekwab’b Dabhoi (2' 6") 

78 80 

84-30 

20,61,034 

20,103 

24,457 


29,746 

20,91,430 

■LXXXIV 

Rajtifla (2' 6'') .... 

19 03 

21-2G 

7,11,990 

37,414 

S3, 490 

... 

2,191 

7,14,187 


Line owned by native state 
and worked by state 
railway agency. 









LXXX VI 

Coooh Behab (2' 6") 

22-12 

23-G0 

7,44,904 

33,678 

S 1,600 

3.G18 

23,182 

7,71,764- 


Line owned' and worked by 
native state. 









LXXXVII 

Moan (2' 6") 

94-3G 

98-3G 

24,14,643 

25,590 

24,549 

... 

62,114 

24,76,757 


Total special gauges 

293-56 

311-57 

99,76,380 

33,984 

32,019 

3,618 

2,92,010 

1,02,72,008 


TOTAL OP ALL RAILWAYS 

20,932-95 

25,732 20 

2,62,42,08,717 

(7)1.20,347 

(/*)98,147 

1,40,02,290 

3,75,28,002 

2,59,57,39,00^" 


Unc3 maintained by the states themselves, viz , 328 95 miles nml 36d*85 miles, respectively. (/) Calculated on 9,fil9*20 miles 1 
(6) Calculated ou 50-29 and 53-20 nubs. respectively, which exclude the luilcngo of the (e) Calculated on 2o’,974 40 miles V 

Dock estate const -ncted and maintained by tbe state itself. (i) Calculated oil 20,715-49 mile's ( 

(c) 1 lie decrease as compared with the last year’s report is duo to certain credits, . ' \ 

\d) Expenditure on Harbour works at Mormugao, ' 


See notes (a) and 
(J) above. 

See notes (a) and 
(l) above. 



CHAPTER VIII. 

Main results of working and revenue statistics. 

The main results of working of all railways during 1896 and 1897 are 
compared in statement No. 25 on pages 114 and 115. 

2. The total mean length of all railways worked during 1897 was 20,531 

• Mean mileage worked and miles, as compared with 19,783 miles worked . 
oapital outlay. during tlie previous year. The total capital outlay,* 

including steam-boat service and suspense accounts, on the mileage open to the 
31st December 1897, amounted to Rs. 2,59,57,39,008 against Rs. 2,53,16,24,453 
at the end of the previous year. 

3. The gross earnings from all sources showed an increase of 090 per 

cent. The earnings under coaching fell from 
Gross earnings. * R s . 9,20,22,892 in 1896 to Rs. 8,85,88,748 in 1897, 

while those under goods rose from Rs. 15,41,51,505 to Rs. 15,87,58,826, 
and the earnings from steam-boat service and miscellaneous sources from 
Rs. 74,86,02S to Rs. 86,04,118. 

The gross earnings per mean mile worked per week, excluding steam- 
boat, were Rs. 237‘97 against Rs. 244-67 in 1896. 

4 The total number of passengers booked showed a decrease of 5-94 

per cent, as compared with the number booked in 
Coaching ra o. 1896. The passenger earnings decreased by 7-31 

per cent., with a decrease in the passenger unit-mileage of 773 per cent The 
number of passengers carried one mile per mean mile worked was 288,879 as 
compared with 325,370 in 1896. Of the total number carried, the lower classes 
contributed 97 - 27 per cent., the second class 2*33 per cent, and the first class 
0'40 per cent, only 

The average distance travelled by each first class passenger was 75-59 
miles against 74 65 miles in the previous year, and the average fare was pies 
12-29 against pies 12-33 per mile. In the second class, the average distance 
travelled was 50-25 miles against 47 46 miles, and the average fare 4 87 pies 
against 4-95 pies per mile; while in the lower classes the average distance 
travelled was 38 87 miles against 39 67 miles, and the average fare 2-35 pies 
against 2-29 pies per mile. 

Under other coaching traffic, there was an increase of Rs. 25,53,843 or 
26*01 per cent. 

The decrease under coaching traffic in 1897 was chiefly due to the preva- 
lence of the plague and the famine ; while the increase under other coaching 
traffic was mainly due to the abnormal receipts on account of the North West 
Frontier expedition. 

5. The total tonnage of goods fitted showed an increase of 378 per cent. 

„ „ as compared with the tonnage lifted in 1896. The 

aLu.., total ton-mileage increased 4-91 per cent, and the 

earnings 2-99 per cent. The number of tons of goods carried one mile per 
mean mile worked was 234,468 as compared with 231,970 in 1896. 

The increase in the earnings from goods traffic was chiefly due to a larger 
traffic in “Merchandise, general”, mainly in the grain and seeds traffic to 
famine stricken districts, and in “ Military stores ” and “Military live stock”, 
principally due to a heavier traffic on account of the North West Frontier 
expedition. 

6. The working expenses increased in 1897 to Rs. 12,51,11,631 from 

-Working expenses Ks .' 12,19,76,875 in 1896. The increase was 

chiefly due to the increased open mileage and to 
extensive repairs and renewals of permanent-way and rolling-stock during 
the year. The percentage of total working expenses on gross earnings was 
48*88 as compared with 4S'09 in 1896. 

7. The net earnings derived from all railways amounted to Rs 13,08,40,061 
Net earnings and statistical as compared with Rs. 13,16,83,550 in 1896, giving 

return on capital. a rQ turn of 5*04 per cent., against 5’20 per cent, in 

the previous year, on the total capital outlay* on open fines stated in rupees. 


* The capital outlay here referred to is that shown in chapter Vi I, sfatomcni No. 22, in ,thc report for 1896-97 
and in tlie present report. 

27 
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ADMINISTRATION REPORT TOR 1897-98. 


8 The average <n*oss earnings of the principal railways per mean mile worked per week (excluding 
a ’ „ onT „ ;n ° thG .steam-boat earnings) in five-yearly periods commencing from January 
principal railways per mean 1856 5 and^for tli6 years 1896 and 1897^ avegivonin tlic iollowing table^ 
mile worked per week in 

five-yearly periods. STATEMENT No. 23. 


Classification 

— 


1801 

J8GC 

1671 

3670 

1SS1 

18SG 

1691 



BailwayB. 



to 

to 

to 

to 

to. 

to 

1890. 

1897.* 

No. 

i860. 

1605. 

1870. 

1676. 

1880. 

1663. 

3890. 

1895. 



STANDARD GAUGE, 

Rs. 

Rs. 

its. 

Its. 

Rs. 

Rs. 

Rs. 

Its. 

Its. 

Rs. 


State lines worked by com- 










) 


panies. 











I 

East Indian 

23G 

255 

384 

388 

514 

573 

519 

594 

597 

C49 

II 

Bengal Central (o) . . . 

... 

... 

... 

... 


39 

103 

127 

144 

175 

III 

Bengal-Mopur .... 

... 

... 

... 

... 

51 

15G 

127 

143 

142 

138 

. IV 

Indian Midland (i) . 


... 

... 

... 

52 

90 

97 

129 

119 



State lines worked by the State 










h 

XI 

North Western .... 

... 

12 i 

123 

147 

224 

228 

21G 

215 

220 

325 

XIII 

OUDH AND ItOHILKHAND . 

... 

... 

103 

7G 

149 

181 

19G 

245 

209 

185 

XIV 

Eastern Bengal .... 

... 

154 

250 

312 

434 

43G 

603 

57G 

G75 

C78 

XVI 

East Coast 

... 

... 


... 

... 

... 

... 

85 

94 

100 


Lines worked by guaranteed 












companies. 











XVIII 

Great Indian Peninsula (6) . 

157 

2 ur> 

310 

298 

43G 

457 

50S 

503 

444 

367 

XIX 

Bombay, Baroda and Central India 

49 

157 

300 

285 

321 

481 

539 

C12 

C?G 

693 

XX 

Madras (1) 

105 

118 

1G0 

113 

1G4 

155 

IDS 

231 

249 

2G3 


Lino owned by native stato 
and worked by company. 











XXXII 

The Nizam’s Guaranteed state (6) 

... 

... 


79 

114 

145 

131 

1G0 

187 

1205 


Metre oAuan. 










* 


State lines worked by com- 












panies. 











XXXIX 

Bengal and North- Western— 












Tiedoot section. . . 

... 

... 

... 

40 

98 

103 

12G 

138 

1GI 

159 


Company’s SECTION 


... 

... 

... 

... 

GG 

100 

115 

113 

105 

xni 

Rajputana-Maiwa . 


... 

... 

8G 

130 

174 

210 

2G4 

227 

212 

XLIII 

Southern Mahratta (b) . 


... 

... 

... 

... 

GO 

87^ 

73) 

95 

113 

116 

XLV 

MYSORE SECTION (SOUTHERN JlAHRATTAj 


... 

... 

... 

... 

G3 




XLVI 

South Indian 

... 

71 

89 

98 

104 

118 

16G 

151 

1G5 

1C9 

XLVIII 

Assah-Bengal (c) 

... 

... 

... 

... 

... 

... 

... 

G1 

71 

63 

XLIX 

Burma (d) . . .... 

... 


... 

... 

117 

173 

17G 

180 

1G7 

188 


State line worked by the State. 










v 

L 

Eastern Bengal— 










J 


NORTnRRN- and Behar sections 












(including the Kaunia*Dharlla, 2' 6" 
gauge, branch) .... 

... 

... 

• a. 

... 

95 

139 

1G2 

181 

212 

195 


Dacca seotion . 

... 

... 

... 

... 

... 

47 

73 

101 

115 

114 


Assisted company. 











L1V 

Rohilecnd and Kujtaon (Coir- 












TANY’S SECTION) (6) . 

... 

*»* 

... 

... 

... 

57 

G9 

83 

8G 

8G 


Lines owned and worked by 












native states. 










- 

LXIX 

JODH PORE-BIOKANEBP. — 












JoDHrORE SECTION 

... 

... 

... 

... 

... 

48 

57 

03 

70 

67 


Bioeanber section 


... 

... 

,,, 

... 


... 

35 

53 

62 

LXXI 

Bhatnagar-Gondal-Junagad-Por- 





' 





(O X 


bandar (S) 


... 

... 

... 

... 

■92 

97 

101 

110 




S? by thC company from the 1st January !807. 

(c) See foot note (^) to statement No. 26, page IIP. 

00 The worMnn oil [hie line has been transferred to a company from the 1st September 18D0. 

<e) Excluding the Jamnagar railway. 1 

* Scd also statements Noa. 20 and 30, and paragraph 9 of chapter VIII, 


CHAPTER vnr. — main results OP ■WORKING and revenue statistics. 107 

9. The following fable shows the gross earnings per mean mile worked per week and 

Earnings of the principal rail- the percentage of working expenses to gross earnings on the 

ways per mean mile per week rmncinal railways for 1896 and 1897: 
and percentage of working ex- 11 J 




Pebviocs xeab. 

,1697. 




! 



Percentage of 


Classification 
No. - 

Railways (including branches and leased lines). 

Gross earnings 
per mean mile 
worked per week 
(■excluding 

Percentage of 
vorking ex- 

penses on gross 
earnings (ex- 

Gross earnings 
per mean mile 

vorked per week 

(excluding 

working ex- 
penses on gross 
earnings (ex- 
cluding fiteom- 

Rbiiaeks. 



fcteam-boat). 

eluding steam- 

boat). 

steam-boat). 

• 

t 

- 


Standard gauge. 

Rs. 


Rs. 




State lines worked by com- 






i 

panies. 

East Indian (<j) 

V E97 

31-77 

649 

(4) 29-29 

a) Excluding the Delhi-Umballn* 
Kalka and the Tarkessur 






railways . 

ii 

Bengal CentealJ .... 

,144 

62-85 

175 

56-98 

(6) Including steam-boat, the 
percentage Is 29 47. 

in 

Bengal- Kiarun .... 

142 

54-03 

138 

51-94 


IV 

Indian Midland .... 

119 

6S-05 

131 

65-98 



Stato lines worked by the State. 






XI 

South Western (c) . . . 

220 

69-58 

225 

(ri) 5d*3o 

(e) Excluding the Hyderabad* 
Shadipalli, the Rajpura- 






BhStindi and the Southern 

XIII 

Oudh and Rohilkiiand . 

j209 

.49--B7 

185 

56-59 

Punjab (Delhi-Samfisata) 
railways. 

XIV 

-Eastern Bengal .... 

G76 

39-46 

678 

(<-) 45-27 

(d) Including stoam-boat, the 
percentage is 61*41. 






(e) Including 6tcam-boat, the 

XVI 

-•East Coast; 1 

94 ( 

74-26 

100 

(/) 67-51 

percentage is 46*48. 

(f) Including iteam-boat, the 







percentage is 69*59. 


Linos worked by guaranteed 







oorapaniea. 






XVIII 

Great Indian Peninsula . 

444 

55-20 

367 

66-96 


XIX 

Bohdat, Baroda and Central 
India (y) 

C76 

45-07 

695 

51-63 

(g) Excluding the Godhra- 

RuthmndSagdA, the Kigdi* 
Ujjain and the Gackwar’s 







Petldd railways. 

XX 

Madras ...... 

249 

G0-81 

263 

47-90 



Iiino ownod by native state 
and worked by company. 






XXXII 

TnB Nizam’s Guaranteed State 

187 

50-02 

205 

48-67 



Metre gadge. 







State linos worked by com- 







panics. 






. XXXIX 

Bengal and ’Noeth-Westebn — 





. 


TlRHOOT BEOXION .... 

| 135 

44-13 

123 

(A) 44-40 

(A) Including steam-boat, the 


Compant’s SECTION 



percentage is 4378. 

XDI 

Rajpotana-Malwa (i) 

227 

44-35 

212 

46-60 

(«) Excluding the PAhmpur- 







Dccsa, the Gackwar's 

XLIII 

Southern Maheatta 

113 

66-69 

116 

5703 

MchsAna, the Oodeypore* 
Clntor and the Abmedabad- 

XLVI 

South Indian (/) ... 

ICG 

54-89 

169 

63-01 

Parantij railways. 




91-63 

63 


(/) Excluding tho MAjayaram- 

XBYIII 

Assam-Benoal § 

71 

92-71 

Mutupot railway. 

XUX 

Burma || 

107 

69 89 

188 

(i) 54-91 

(fc) Including steam-boat, the 
percentage Is 65*25. 


State line worked by the Stato 






h 

Eastern Bengal — 







Northern and Rehab sections (in- 







eluding the Knimia-Dliarlla, 2' G" 
gauge, branch) . 

212 

3065 

195 

(I) 39-90 

(J) Including steam-boat, tho 
percentage is 42*41. 


Dacca beotion . ... 

115 

63-27 

114 

55-92 



Assisted company. 






LIV 

RoniLUUND AND Kumaon (Company’s 







section) ... ... 

80 

63-67 

86 

59-39 

' 


Lines owned and worked by 







native states. 






XXIX 

JODnrORE-BlCEANDRR — 







JODIirORE SECTION 

70 

36-60 

67 

33-66 



Bickaneeb section 

63 

37-56 

52 

44-02 

• 

LXXI 

BnATNAOAR.GONDAL-JUNXOAD-POR- 





(m) Excluding the JAmnagar 


DANDAB (m) ..... 

110 

50 71 

103 

| , 55-41 

railway. 


* See also statements Non. 23, 2G and 3G. 

+ Sec al^o statements Nos. 26, 36 and 37. 

t The working of this line has been taken over by the Bengal Central Hallway Compa ny from the 1st January 1807. 

§ Sec foot note (</) to statement No. '6, page 119. ' 

jj The working o! this line lias been transferred to a company from the 1st September 1896, 
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ADMINISTRATION RETORT FOR 1897-08. 


10, The net earnings and their percentage on capital outlay of the standard 
. „ . and metro gauge railways grouped as shown by 

Net earnings and percont- „ V , , %>t j . J 


age on. capital outlay on the 
standard and macro gaugo 
railways 


the figures in statement No. 36, chapter IX were as 
follows: 


On “ State lines worked by companies,” the net earnings amounted on the 
standard gauge to Rs. 4, 84, 07,604, giving a return of 7 ‘49 per cent, on a total 
capital outlay* of Rs. 64,72,13,390; and on the metre gauge to Rs. 2,56,98,095, 
giving a return of 5*07 per cent, on a total capital outlay 55 of Its. 50,69,77,767. 

The net earnings of the lines classed as “ State lines worked by the State ” 
were on the standard gauge Rs. 2,45,78,051f or 3‘45f percent, on a total capital 
outlay* of Rs. 71, 20, 00, 159, f and on the metre gaugo Its. 32,84,874, or 6-89 per 
cent, on a total capital outlay* of Rs. 4.76, 56,136. * 

The net earnings of the “ Guaranteed lines,” all of which arc on the 
standard gauge, amounted to Rs. 2,19,80,572, giving a return of 4 - 32 per cent, 
on a total capital outlay* of Rs. 50,92,38,758. 

The net earnings of the lines in the hands of “ Assisted companies ” were 
on the standard gauge Rs. 10,30,436, being at the rate of 2‘78 per cent, on a total 
capital outlay* of Rs. 3,70,35,349, and on the metre gauge Rs. 9,47,950, being 
at the rate of 4‘01 per cent, on a total capital outlay* of Rs. 2,36,46,852. 

The net earnings derived by the “ Native state lines” amounted on the 
standard gauge to Rs. 23,77,850, giving a return of 4'G1 per cent, on a total 
capital outlay* of Rs. 5,16,07,678, and on the metre gauge to Rs. 19,67,097, 
giving a return of 5'83 per cent, on a total capital outlay* of Rs. 3,37,50,744. 


*Tlia capital expenditure here referred to is that shown in chapter VII, statement No. E2 (excluding hranchc’ 
and extensions of the open system still under construction). 

t Including the Jammu and Kashmir railway (Native state section.) 

^Excluding tho Cawnporo-Burhwal railway (metre gaugo link). 



CHAPTER Till . — MAIN RESULTS OF WORKING AND REVENUE STATISTICS, 
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11. The following statement sliows the net earnings of the principal railways and their percentage 
)Net earnings and percentage on 0 n the capital expenditure on open lines, including steam-boat 
•during the last live years service ami suspense accounts , during the last hve years. 

These results which are the best obtainable for purposes of comparison from a statistical point of 
view, are based upon the expenditure in rupees on open lines charged to the “ Construction Account” 
(vide statement No. 22) of the several railways in their books in India. Eut it must here be remarked 
that --the proper way of treating this subject, which is a matter of some complexity, is beyond the 
scope of the present report. The statistical return herein exhibited is one thing : the actual return is 
-another. The sterling expenditure included in the “ Construction Account ” above referred to, lias 
been converted into rupees at various rates of exchange, and certain railways have been purchased by 
the State; these and other, circumstances governing each case must be taken into account and consi- 
dered in arriving at tho actual dividend earned by any particular railway. As in every case exchange 
has fallen and railways have been purchased at a large premium over first cost, the statistical return 
, must of necessity show much better results than Government or the shareholders actually obtain. 

1 Statement No. 21. 




1893. 

169 J. 

1595. 

1890 


1807. 

1 

Wwirin. 

knot* **0. 

! 

! 

1 

Eailiray, 

Netearalugs. 

Percent- 
nge of nit 
carmtigs 
per 

niu. urn 
on capital 
txptndi- 
ture. 

Net earning*. 

Percent - 
nge of net 
earnings 
per 

annum 
on capita) 
expendi- 
ture. 

Net earnings 

Percent- 
age of net 
earnings 
per 

annum 
on capital 
expendi- 
ture. 

Net earnings. 

Percent- 
age of net 
earnings 
per 

annum 
on capital 
expendi- 
ture. 

1 

Net earnings 
face also 
statements 
Nos 26 
and 30). 

Percent- 
age of net 
earnings 
per 

.annum 
on capital 
expendi- 
ture. 

\ 

1 

i 

i 

> T 

Standaiid gauge. 

State linos worked by 
companies. 

East I.vi.iak .... 

Ba. 

3,01,31,898 

9-82 

Es. 

3,G4,2G,40G 

9-72 

Es. 

3,73,10 417 

9-80 

Ea. 

3,07,78,083 

9-5G 

Es. 

4,14,03.401 

10 59 

It 

Uenoal Cknteai. (a) . 

3,14,002 

312 

3.20,493 

3-1 G 

8,98,809 

3*92 

3,40,732 

3 20 

4,89,080 

4-17 

> lit 

Bengal-Mdeou . . 

32,02,220 

S’33 

32,38 414 

3-32 

35,41,4 13 

3-39 

29 27,81.9 

2-95 

29,75,559 

2-99 

| IV 

INDIAN MIDLAND . 

lb, 83,372 

ras 

2-1,08,393 

2-53 

18,23,609 

l’o7 

21,48,791 

2 27 

28,38,159 

201 

i x, 

Stnto lines worked by 
tho Jstato. 

Noem Westee.v 

97,97,013 

2-32 

1,23,23,181 

3'02 

1,0,40,997 

S-PG 

J ,18,80,409 

255 

1,50,11,817 

319 

• 3IH 

Oduu and Rom led and . 

00,17,053 

5-28 

57i3G,13? 

5 5S 

52,35,0-18 

501 

43 50,907 

4-n 

30,90,778 

3-43 

'> XIV 

EaSTEUN IIenoal 

39,77,473 

C 70 

49,93,511 

8-30 

55,01, 9i)h 

9 03 

62,99,143 

6-37 

47, 8.’, 119 

7-10 

XVI 

I‘.Asr Coast .... 

40,484 

015 

1,50,921 

0-45 

3,29,185 

0-70 

5,29,705 

0-97 

8,08,970 

1-03 

1 ' 

tvm 

Lines worked by 
guaranteed oou.punios. 

Gkeat Indian ITmnscla 

1,80,19,294 

G 50 

1,02,50,583 

5-82 

1,47,38,132 

5-27 

1,54,20,597 

5 51 

93,94,397 

3-37 

1 xtx 

BOMBAY, I1aUOOAA.no CLNTBAL 
India 

93,78,013 

9 87 

1,00,70,971 

10 22 

1,09, 37, 043 

10’87 

89,00,802 

8 03 

01,70,202 

G’09 

1 XX 

Maoiias 

51,21,742 

4-50 

49,77,130 

4-11 

59,45,111 

4-S9 

5 i, 56,773 

4-40 

01,15,973 

4-98 

\ 

\ 

1 

5 

1 

\Xll 

Lino owned by native 
state and worked by 
company. 

Tun Nizam's Gpabantckd 

14,30,451 

3’57 

10,22,028 

4-03 

15,77,150 

3 68 

17,28,195 

4-23 

19,38,769 

4-73 

: 

i 

! 

j 

1 

jxix 

1 

State 

MliTHE OAUGE. 

Stato linos worked by 
companies. 

11 r. no at. am) Normi-WiSTi.-ji.v- 
Tiiihoot sicno.v . . 1 

CoMl’AN Y’ij S) Ol KJ.V . j 

30,07,927 

5-G5 

32,30,18'- 

C’03 

32,57,821 

5-90 

32,42,240 

5G0 

33,69,053 

5-95 

tXLI 

BAJI’OTANA-MaLWA 

1,32,89,100 

10-13 

1,53.51,104 

11-G5 

1,39,95,201 

10-51 

14)9,70,727 

8 2C 

98,04,421 

7-47 

Juil 

SOCTJIEIIN MAlIItATrA 

31,53,380 

2-G2 

27,37,595 

2 20 

85,10,901 

2-91 

89,GS,777 

3-24 

40,42,022 3-28 

ji.Vl 

South Indian 

31,53,479 

4-10 

33,10,987 

4-30 

39,31,' 01 

5-09 

40,53,149 

5 24 

43,31,888 

5T,l 

Ivin 

Afcs ui-Bkngal (6) . . 

... 

... 

. 

... 

—8,017 

... 

33,239 

0-13 

72,2141 0-20 

vLiX 

i 

f h 

i 

\ 

liUUMA ie) 

22,12,492 

3*05 

23,23,32? 

3 58 

27,02, 35r 

3-70 

29,8o,7ol 

3-87 

38,82,075 

4-97 

Stato lino worked by 
tho Stato. 

Kasteev Bevoal— 

AoETHLEV and Bf.eae si c- 
tions (inclDclmg tlio Km. Em- 
111. aril i, G " g.iuge, brand.) 

24.9G.787 

y 

6*31 

31,29,074 

7’8S 

32,11,540 

8 03 

34.G4.G21 

8-C3 

30,59,717 

7-48 

; 

Dacca slchon . . 

1, GO, 878 

240 

2,28,311 

3 41 

2,bl,025 

3-88 

2,39,122 

3-55 

2,25,157 

3-34 

LIV 

Assisted company. 

ROinLMJND AN D Ken AON- (bom- 
p.niy’s su.tic.ii) 

4,5(5,721 

4-38 

0,12,401 

« 

5-74 

4,07,003 

4-33 

4,55,800 

4-15 

5,08,09: 

4’45 

LXIX 

I 

Linos owned and worked 
by nativo states. 

Jodii toed- Hick an'e e b— 

JODIirOEF SECTION' . . 

4,33,895 

C-70 

0,09,373 

10-3S 

5,09,240 

8-85 

7,38,37s 

• 11-44 

7,44,799 11-53 

HlCEANF.EE srCTIOV 

25,735 

2-G6 

40,477 

4-17 

45,090 

4-65 

75,381 

7-75 

. 05,504 -6‘73 

OX XI 

BiIAV.VAOAK-GuNDaL-JdnAoAD- 
1‘OBISANDAB .... 

8,88,70s 

G'lG 

8,52,487 

4-g: 

8, 98, GOG 

4-70 

10, 73.51S 

5-C2 

9,03,801 4‘77 ' 


(a) Tbc working of ibis line lias been taken oter by tho lieu gal Central Railway Company from the 1st January 1&07. 

(h) Sic foot n«*te '?)♦ htatnoent ho. 26, pure 110 

(ei The working of this Imo ha* been tr.au«tericcl to a company from ihe 1st September 1SOO- 

N S — ThU stitemoit shows the progress of net earning* of iVc principal railways for u series of years, with the percentage on capital outlay calculated on the same basis 
is that adopted iu the statement showing tho geueraJ rcaulls of working ol tho priucipol ueo statement No, 36. 

. , ' 28 


no 


AimiXISTRATIOH REPORT TOR 1607 - 03 . 


1^ Statements relating to guaranteed railway transactions aro given on 
Result! of working the £ua- pages 120 to 123. Where the transactions aro 
ranteed railways. stated in these statements m sterling, conversions 

from Indian currency have been made at the contract rates of exchange. On 
this basis the guaranteed lines are shown ( vide statement No. 20, page 122) to 
have returned 3 a net revenue of £2,000,402. The guaranteed interest is 
£9 163 461 and is shown to be in excess of net earnings by £151,002. This 
does not however, represent the true results, as the figures do not take into 

account the heavy loss by exchange in connection with the guaranteed interest 

Pald 'l’LSuafresults to the State from tho working of the guaranteed rail- 
wavs as well as of lines leased to or purchased from guaranteed companies and 
worked bv those companies for the year 1S07, are given in statement No. 30 
on page 123. This statement also shows the sterling dividends earned by the 

companies.^ rosul{s of t ] ic gtato linos worked by State agency (cxclnd- . 

ing the Pishin section, the Mari-AMoek, the Sind- 
Sagar and Elhushalgarh branches of the Norl h W est- 
ern State railway which were constructed for 
military purposes only) for ISbO and 1S07, are sum- 
marised in the table below. The capital outlay in this case includes the premia 
paid on lines purchased and the cost of certain unopen extensions as given 
in statement No. 17, chapter VII. 


Financial results of work- 
ing State linos by State 
agency, excluding non-com- 
mercial sections. 


Hallway. 

Mem nrtloipc 
worked (from 
Matemcnl 
:U in the 
report for 
16U»»‘P7 and i 
in tl»# pre- 
sent report). 

C«rr>M 

earning*. 

Wording 

expense** 

! 

Net 

timings. j 

IVT?rn(me of 
worltm? «• 

pf «»-» prrst* 
earning. 

lYrrvMftirerf 
U't farolnjra 
Oti t< \\\ 
opini y, 

»t »ih jwri \’i 

e*.ap:»r VII, 

>'o. 17. 


1S90. 


Standard gauge. 

Rorth Western . . 

Hyilernbad.SbndipaHi . 
Omlh nnd liohilklmnd (a) 
Eastern llcngul . 

East Coast . . . 

Metre gauge. 


Burma (c) ’. . 

Eastern Bengal — 
-Northern and Uelmr 
(including the 
Dharlla, 2' 0" 
branch) 

Dacca section 


sections 

K.nuiia- 

guuge, 


Total 


Sta>"datvd gauge. 

North Western . . 

liyderabad-i-hadipalli , , 

Oudh and Kohilkhuud («) , 

Eastern Bengal 

Eait Coast . . . . 

Metre gauge. 

Eastern Bengal — 

Northern and Bchnr sections 
(including the Knunia- 
Dharlln, 2' 0" 

branch) 


gauge, 


Dacca section 


Totai, 


Alilcs. 

llj. 

Its. 

Ks. 

■■■ 

■■ 

1,70302 

2,01,1 1,470 

1,43,02,110 

1,18,12,000 



08*01 

1.87,503 

3,2:i,127 

01,370 

Mum 


799 30 

80 97,076 

43,10,109 

43,59,907 

>Wj» 


11 19 73 

87,93.152 

31,01,009 

52.93,1 13 

iSH 

7-3 1 

(A) 483-87 

21,05,423 

18,75,718 

5,20,705 

77-9S 

09 4 

871-03 

70,03,559 

40,22,503 

29,33,751 

C0-7C 

(d) 3 07 

478 17 

57.7n.V78 

23,12,757 

3t,(H,02l 

40-01 

SCI 

85-02 

5,11,741 

2,72,019 

2,39,122 

53 27 

3-35 



3,13,ID|C23 


52-17 

3-90 

1807. 

1 >807*74 

2,91,07,459 

1,40,24 903 

1,47,82,194 

mm 

4-17 

58 91 

2,05,182 

3,45,709 

09,41:1 


3-23 

878-09 

85,15,855 

48,19,077 

30,93,778 

50 39 

20. 

252 02 

89.35,389 

41,53.270 

47,82,119 

40-48 

0-20 

(e) 53103 

28,57, 2S8 

19,83,318 

8,n8,970 

ca*59 

» 

1-51 

478-20 

G3,1G,051 

22,50,334 

30,59,717 

42-41 

7-47 

85-92 

5,10,793 

2,85, G3G 

2,25,157 

53-92 

3-34 

4,155*51 

5,57,48,017 

2,82,73,309 

2,74,74,048 

50 72 

4-14 


),! t, , j- ra " w <iy (metro gnngo link). 

"WludHjg 2 09 1 imlos of metre gauge lino worked over by the Southern Mnhrattn railway. 

Jv. 7, , working of this line lias been transferred to a company from the 1st t-eptember lS'Jfi. 

meat No 17 «? 1 <S thorn G t0 -“ C<lp \ ta . 1 out ! ai ' incu,Ted l>y the State up to the 31st August 1890, ns shown in stato- 
meat No. 17, plus the outlay incurred since that date by the company, u i:., Its. 20,04,1.18. 

worked merbe tL 2 Solu‘ e ‘ in ° 1 ' n,b ?, tl P au 3 e ' w 'iicli is worked over by the East Coast State Tailway and also 
the Sifuthern^Mabratta railnay^ 111 ^ ra ‘ wa ^’ CXC ' U ^' I1 S ®’«® (metro gauge) which is worked over only by 
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1-1. The followintr table exhibits the capital outlay and revenue transac- 

tions lor the commercial and military sections of 
the Noi th Western State railway proper for 1S0G 
and 1S.97 : 


Capital outlay and revenue 
transactions tor the commer- 
cial and. military soctions of 
the Northwestern State rail- 


■ 


HOG. 



1697. 


• 

Commercial 

btUtoa. 

Military 

button. 

Total. 

Commercial 
fct ctiou. 

Military 
belt tun. 

Total. 

Total capital outlay* . Its. 

34,75,90,515 

16,27,10,550 

50,03,13,065 

35,43,07,232 

15,56,50,220 

51,00,47,438 

M can milongo worked . Attics 

1,703 62 

SSI-12 

2,oo 7 " 74 

l,$G7'7o 

029 4G 

2,797-21 

Train-mileage ' . . Miles 

6,787.381 

1,331,SS4 

8,119,265 

7,509.332 

1,253,403 

8,762,735 

Gross earnings . . Its. 

2,61,14,476 

33,27,274 

2,91,41,750 

| 

2,94,07,459 

34,05,959 

3,29,03,448 

"Working expenses . . Es. 

1,43,02,410 

32,52,925 

1,75,55,341 

1,10,21,905 

32,78,006 

i 

1,79,02,971 

Not earnings. . Es. 

1,18,12,060 

1 

74,319 

I. 

1, IS, 56, 409 

1,47,82,194 

! 

2,17,9S3 

1,50,00,477 

Percentage of working expen ta 
on gross curmngs. 

« 

64-77 

97-77 

59-63 

49-73 

03-7G 

54-41 

Percentage ot net earnings on 
total capital outlay. 

3-40 

005 

2 38 

4-17 

014 

2-91 


*As tliovu in chapter Yll, statement No. 17. 
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15. Including steam-boat service, and the capital 56 expenditure on suspense 
, accounts, the total general results of w orking of all 

Capital expenditure and ’ . ° 

general results of working railways during 1 St)/ were as iollows : 
of all railways. 




Standard gauge 

t 

Metre gauf o. 

Special gauges. 

Total. 

Mileage open at tlio end of tlie year •• 

Miles 

" 12,10214 

8,527-25 

203*50 

20,982 95 

Mileage of single traok, including sidings 

St 

15,787-72 

0,032-91 

311*57 

25,732-20 

Mean mileage worked during the year 


11,918-52 

8,333 37 

278-97 

20.53C 8G 

Total capital outlay on open linos* 

Rs. 

1,95,48,1 7,7C7 

03,00,49,234 

1,02,79,008 

2,59,57,39,009 

Average coat per mile open! 

Jl 

J,5G,G25 

71,529 

33,934 

1,20,347 

Avcrago cost per mile of singlo track, 
including sidings. J 

» 

1,20,657 

03,340 

32,019 

93,147 

Gross earnings 


18,90,77,909 

0,53,14,984 

15,53,799 

25,50,51,092 

Working expenses 

» 1 

9,06,13,39G 

3,35,77,753 

9,20,432 

12,51,11,031 

Peroentago of working expenses on gross 
earnings. 

t) 

47 92 

51-41 

59 05 

4S-83 

Net earnings 

Es. 

9,84,04,513 

3,17,37,231 

6,3S,3!7 

13,03,40,001 

Percentage of not earnings on total capital 
cost of open lino. 


5 03 

5‘05 

0-21 : 

5-01 


*1110 capital expenditure hero referred to is that shown in chapter V II, statement No. £2 (excluding brancho3 
and or tensions of tho open system stvil under construction!. 

■fr Including tho Cawnpore-Bmlnval railway (inotre gauge link), 
jlixcluding steam-boat and suspense. 


16. From the statement on pages 116 to 119, which summarises the 

results of working of the principal standard and 
ire<re gauge lines, it will he observed that 


1897 the average gross 


during 


earmngs 


per total traill- 


Statistical results of working 
tho principal standard and 
metre gauge railways. 

mile were Rs. 4'01 on the standard gauge and Ks. 3-01 on the metre gauge, tho 
highest on the standard gauge being Rs. 5'86 on the Bombay, Baroda and 
Central India railway, and the lowest, Rs. 2-80, on the Bengal Central and East 
Coast Stale railways. The highest on the metre gauge was Rs. 3 - G8 on the 
R aj put ana-Malwa railway and the lowest, Rs. 2‘2S, on tho Southern Mahratta 
railway. 


The percentage of working expenses on gross oarn'ngs ranged on the stand- 
ard gauge from 29-47 on the hast Indian railway to G9--39 on the East Coast 
State railway, and on the metre gauge from 33'66 on the Jodhpore section of 
the Jodhpore-Bickaneer railway to 9271* on the -Assnm-Bengal railway, the 
average of the standard gauge lines being 47’80, and of the metre gauge, 507 6. 

The average working expenses per total train-mile were Rs. 1’92 on the 
standard gauge and Rs. 1*53 on the metre gauge, the highest being Rs. 3'20 
on the Bombay, Baroda and Central India railway, standard gauge, and 
Rs. 2-30 ? on the Assam-Bengal railway, metre gauge. 

The average coaching earnings per passenger train-mile were Rs. 2-96 
on the standard gauge and Rs. 2-85 on the metre gauge, the highest on the 
standard gauge being Rs. 385 on the Nizam’s Guaranteed State railway, and 
the lowest, Rs. 1 85 ou the Great Indian Peninsula railway. The highest on 
tlie metre gauge was Rs. 373 on the Burin x railways, and the lowest, Its. 2-3 2 , 
on the Southern Mahratta railway. 

t 

The average number of passengers carried in a passenger train was 1S9-19 
on the standard gauge and 215 05 on the metre gauge, the highest on the 
standard gauge being 277'00 on the Nizam's Guaranteed State railway, and tho 
lowest, 125-11, on the Great Indian Peninsula railway. The highest on the 
metre gauge was 260T9 on the Jodhpore section of the Jodhpore-Bickaneer 
railway, and the lowest, 176-23, on the Dacca section of the Eastern Bengal 
otate raun ay. 3 


Sec note (y), statement 20, page 119. 
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The lowest average cost on the standard gauge of hauling one passenger 
unit one mile was 0'73 pie on the East Indian railway, on whicli line the 
average sum received for this work was 271 pies. On the metro gauge, the 
lowest average cost of hauling a passenger ono mile was 071 pio on the Jodliporo 
section of the Jodhporo-Bickanecr railway, the average receipts per passenger 
on this line being 2 - 08 pies. 

The average distance travelled hy passengers was on the standard gauge 
41'96 miles and on the metre gauge, 3671 miles. 

The average goods earnings per goods train-mile were Es. 4’Gii on the 
standard gauge and Es. 2‘90 on the metre gauge, the highest on the standard 
gauge being Es. S'93 on tho Bombay, Baroda and Central India railway, and 
the lowest, Es. 2’14, on tho Bengal Central railway. The highest on the metre 
gauge was Es. 4‘0S on tho Eajputana-Malwa railway, and the lowest, Es. 173* 
on the Assam-Bengal railway. 

The lowest average cost of hauling one ton of goods one mile was T42 pies 
on the East Indian railway, standard gauge, and 2 ‘51 pies on the Bengal and 
North-Western railway, metre gauge, the average sums received on these lines 
for doing this work being 4 ’83 pies and 5’32 pies, respectively. 

The average distance over which a ton of goods was hauled was on the 
standard gauge 1G0TS miles and on the metre gauge, 123-89 miles. 


* Sao footnoto ( 9 ) statement N 0 . 2G, page 110. 
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Statement 

Main results of working of all railways for the years ending 


Previous teae. 


© 

is 

£ 

, Details. 


Standard 

Me*ro 

Special 

Standard 

Metro 

© 

i* 

tc 

o 



g.iuge. 

gauge. 

gauges. 

* 

gauge. 

N, 

I 

Open mileage on the 31st December • • • 

Miles 

11,014-71 

8,291-03 

267-14 

12,241-74 

8,447-C5 y 

2 

Mean mileage ■worked during the year . * 

Miles 

11,452-03 

8,005-20 

205 92 

11,918-52 

8,333-37 

3 

Capital outlay on open line, including steam-boat 
service and suspense accounts? . . ■ . ■ 

1,91,18,57,704 

01,03,15,257 

02,41,402 

1,05,70,95,334 

62,83,71,G6G 

i 

Number of passengers booked • • • • 

No. 

103,320,920 

60,482,215 

1,008,132 

94,897,070 

■ (o)55,478,448 

5 

Number of passengers booked per mean mile worked No 

9,021 

7,000 

3,791 

7,902 

(a) C.G57* 
(«) 8, 207,72j/ 

G 

Tonnage of goods booked • • • • • 

Tons 

24,31C,9C3 

7,939,008 

154,704 

25,323,307 

7 

Tonnage of goods booked per mean mile worked. 

Tons. 

2,123 

992 

582 

2,125 

( 0 ) 985 


Passenger unit-miles and average distance travelle 

d— 

Unit-miles 

37 507,098 

8,59G,5GS 

(i) 329,835 

37,500,420 

(a) 8,473,587 


1st class j 

Av. distance 

77-49 

05-08 

(5) 40 23 

80-10 

( 0 ) 61-69 


( 

Unit-miles 

133,783,500 

30,819,014 

(1) 900,780 

140,250,711 

(o)3o,0G3,940 


2nd class ■ 

Av. distance 

47-50 

47 33 

(5) 39-21 

51 55 

( 0 ) 45-80 

8-: 

lutcrmcdiato or 3rd and 4tb or lowest classes 

Unit-miles 

4,130,074,502 

41-29 

2,033,873,GS2 

(1) 25,030,509 

■ (l) 2724 

3,7-44,133,4 23 

40 83 

(«) 

1,910,980,532 

(a) 35-57 


Av. distance 

30 90 








<«) 


Total 

■ Unit miles 

4,301,907,100 

2,099,289,704 

(3)26,351,210 

3,921,899.554 

1,9S5, 118,059 

( a ) ss-~ef 

l 

[ Av. distar, co 

4101 

37-17 

(i) 26-14 

41-33 

9 

Fassengcr unit-miles per mean milo worked 

Miles 

3/o,o8D 

200,401 

(4)110,192 

329,059 

(0)238,213^ 

10 

Ton-mileage and average lead of goods . 

• Ton-miles 

3,031,801,790 

921,841,138 

5,010,090 

3, S42, 273,077 

(a;9GG,119,0Cl 

( 0 ) 117-71 

Av. lead 

150-09 

115 24 

82 37 

151-72 

11 

Ton-mileago per mean milo worked . . . 

Tons 

319,704 

114,349 

18,842 

322,378 

( 0 ) 115,934 

12 

Tiain-miles 

Miles 

(d) 44,204,082 

20,622,139 

. 470, 3C5 

(4)47,231,747 

21,671,757 

13 

Train-miles per mean mile worked . . . 

Miles 

(<f)3,8G8 

2,558 

1,791 

(n) 3.9CG 

2,601 


Gross earnings— 








< Passengers .... 

Rs. 

5,03,00,080 

2,32,03,717 

(c) 0,40,930 

5*15,53,502 

2,40,49,540 

14 

Coaching < 


75,74,010 



( Other coaching traffic . 

Es. 

21,40,987 

9G.5G8 

99,20,224 

23,54,140 


Total 

Es 

0,39,34,090 

2,73,50,701 

7,37,498 

6,14,73,523 

(/)2, 04, 25,836 

15 

Goods 

Rs. 

11,82,08,245 

3,51,23,521 

8,19,739 

12,18,99,478 

8, 00, 5S, 010 

1G 

Steam -boat, telegraph and miscellaneous 

Rs. 

49,32,357 

25,23,520 

30,151 

57,01,905 

28,31,138 


Total oeos3 eamungs 

Rs. 

18,70,75,292 

6,49,97,745 

15,87,38$ 

18, 90,77, 9( 9 

G,63,14,084''| 

17 

Gross earnings per mean mile worked 





'\ 


per week, excluding steam-boat 

Rs. 

312-55 

152'Sl 

114-80 

803-83 

14814 / 


Working expenses— 







18 

Maintenance ...... 

Rs. 

2,39,92,028 

74,85,696 

1,87,544 

2,40,77,841 

81, 00.32S 

19 

locomotive ...... 

Es. 

2,93,70,319 

1,07,23,509 

2,70,124 

2,96,35,279 

1,05,80,785 

20 

Carriage and wagon 

Rs. 

79,01,905 

29,07,545 

1,04,007 

SG, 75,803 

27,19,421 

21 

Traffic 

Rs. 

1,44,37,951 

56jl5j354r 

1,48,801 

1,50,25,343 

58.7G.720 

22 

General 

Rs, 

81,38,829 

45,53,280 

1,34,627 

83,82,240 

47,62,817 

23 

Stenm-boat, special and miscellaneous, and 








rent of leased lines 

Rs. 

34,74,950 

13,22,008 

15,987 

39,49,522 

12,G7,249 

24, 

Contribution to Provident Fund . 

Rs. 

9,29,409 

2,53,441 

7.8S1 

8,67,368 

2,64,433 

25 

Total irOHKnre excesses 

Percentage of working expenses on 

Es. 

8,82,45,511 

3,28,01,493 

8,09,871 

9,00,18,390 

3,35,77,753 







2G 

!7 

gross earnings 

Per cent 

47-17 

60-56 

54-80 

47-92 

• 51-41 '' 

Net earnings 

Percentage of net earnings on total 

Es. 

9,88,29,781 

3,21,30,252 

7,17,517 

9,84,04,513 

3,17,37,2314 





' * 




. capital outlay? on open, line, in- 
cluding suspense .... 

Per cent. 

5-17 

5-27 

7-76 

503 

5-05 


1697 


* Indaaing the Cawnpore-Burtnral railway {metre gauge liuk). 


S The capital outlay here rererred to is that shown in chapter VII, statement Ho, 22 , in the report lor imw and in the present report. 
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K o. 25. 

tcith the 81st December 1896 ctnd the 31st December 1897. 



Total of all gauges. 


Percentage OS INCBEABK OB 
DECREASE. 



Special 

Previous 

1607. 

Increase 

or doorcase 
hi lt97. 

Increase, 

Decrease. 

Progres- 
sive No. 

. Hsitabks. 

gauges* 

year. 


• 




293 5G 

20,172 8S 

20,9S2 95 

810-07 

402 

... 

■ 

| Sec also statement No. 82, chapter lx. 

21897 

19,783-21 

20,530 SO 

747-02 

3 78 

... 


1,02,72,008 

2,53,10,21,453 

2,59,57,89,003 

C,4l ,14,535 

253 

... 


See also statement No. 23, chapter Til. 

8SS,298 

100,817,207 

00 

151,2G3,8iG 

—9,553,451 

... 

5-91 

■ 

Sec also statement No. 33, chapter ix. 

/ 3,181 

8,129 

(a) 7,3QS 

—7G1 

4«. 

9 30 

6 


V 107,529 

32,471,333 

(a) 33,G9S,G17 

1,227,282 

3 78 

... 

C 

Sco also statement No. 31, chapter ix. 

C01 

1,041 

(«) 1,611 

... 

... 

wmm 

B 

(a) Excluding the figure* for the JfimnBrv 
railway for the firpt-half of 1897. 



(") A (?) 

' 


0-30 

mm 

(c)321,4G0 

(1)10,433,521 

4G,"-93, IC7 

—158,0SJ 

... 




(a) A (r) 


1-20 


i 


(c)45-38 

(5)71-03 

75-59 

091 

... 




M A (<•) 


3-10 




(e)9D7»S3i 

(1)171, 593, 9CG 

17G, 918,505 

5,322,559 

... 



(e) 17*1 C 

(1)17 40 

(a) A- (r) 30-23 

2 79 

5-38 

... 




(a) A (r) 






(0)13,098,043 

(1)0, 209.37S, 713 

5,700, 810.59S 

—OOS,7CS,1JS 

... 

(8-19 

1- 8 

See also statement No. 35, chapter lx. 

(e)ns*:»a 

(1)39 07 

(or) A (c)3S-S7 

- oso 

... 

2 02 





(«) A (4) 
5,Oyo,9Jo,t>7G 

-400,CGl,lGu 




t 

(1)23,933,203 

(1)0,417,008,1 10 

... 

7 73 



(J)2S-80 

(4)39-98 

(a) A (4)39 22 

— 0'7b 


1-C0 

J 

(fl) Excluding the Jorh&t railway. Informatto* 
not rccihcd. 

<.y ’ (1) 91,609 

(4)323,370 

(<r)A(4)2S3,S79 

—SC, 401 

... 

1121 

9 

fc) lExcluding the figures for the Jorhit, the 

lo) 





GaoLwar’s Dabhoi and the Kajpipla railways. 

G, 111, 329 

4,5SS,71G,021 

4,813,83G,GG7 

225,120,G!3 

491 

... 

] 

See also statement No. 33, chapter ix. 

32-30 

141-32 

(<r)142 S3 

1-G3 

1-OS 

... 

) 


19,517 


(a) 231, ICS 

2, 19S 

103 

... 

11 


492,002 

(rl) 03,303, ISO 

(r7)09,39G,10G 

4, 032, 950 


... 

91 

| See also statement No. 45, chapter xm. 

1,700 

(4)3,3'- 5 

(-4)3,381 

101 

300 

BBSS 

■1 

(tl) Excluding the Calcutta Port Commissioners’ 








railway. 

{<*) Including the other coaching traffic of the 






7-31 

l 

i 

Jorh&t railway. 

M 5,91,712 

8,22,01,727 

7,01,91,381 

—CO, 10, l-;s 

... 


97,011 

9S,18,103 

1,23,72,008 

2o,53,S13 

2001 

... 

!■ 14 

1 

See also statements Nos. 33 and SC, chapter ix. 

0,89,380 

9,20,22,692 


—SI, 31 144 

... 

3-73 

J 

(/) Including Tl*. 22,150 for the Jiranagar rall- 
waj for the first-half of 1897 for which details 








nre not furnished. 

8,01,33S 

15, 41, 51, 5C 5 

15,87,58,S2G 

40,07,331 

2-99 

... 

15 

Sco also statements Nos. 31 and 30, chapter ix. 

05,073 

71,80,028 

8001,118 

11,18,090 

■ 14 94 

... 

10 

l 

( 13,58,799 

23,30,00,125 

23,59,51,092 

22,91,207 

0-90 

... 

... 


"8 ' 

\ 107-46 

244-67 

267-97 

— 6 70 

... 

2-82 

17 


. 2,03,031 

3,10,05,208 

3,23,80,230 

7,20,982 

2*28 

... 

18 


2,88,341 

4,03,03/ 52 

' 4,03,10,108 

1,10,450 

0 30 

... 

19 


04,201 

1,09,14,417 

1,14,89,485 

5,75,008, 

5 27 

... 

20 


1,00,500 

2,02,02,100 

2,10,02,503 

8,00,457 

420 

... 

* 

21 




4,57,003 

3-57 



j. Sec also statements Nos. 30 and 37, cha pier ix. 

3,39,282 

1,28,20,730 

2, 32, SI, 3.79 

... 


22,718 

48,13,003 

52,39, ISO 

4,25,884 

8-85 

... 

£3 

* 

7,290 

11,90,791 

11,39,097 

—52,091 

... 

4-34 

24 

\ 

\ , 

9,20,482 

12,19,70,873 

12,61,11,031 

31,31,730 

2-57 

... 

... 


x 5005 

48-00 

48-68’ 

0-79 

1-64 

... 

26 


' 

\ 0,38,317 

13,10,83,550 

13,OS,tO,OGl 

—5,-13,489 


0C4 

20 


1 0-21 

5-20 

5-04 

-0-1G 

♦ 

... 

27 

j 


<• prmia ou lines purchased and expenditure on unopen citcnBions. 








































































ADJllNtSl'RATtOH REPORT POR 1897-98. 


Statement 

General resalts of working the principal standard and metre gauge 


State lines worked bt companies. 


State lines itoeked 


HEADINGS. 


East Indian. 


IT III TV xr 

Bengal Bengal- Indian North 

Control. Nagpur. Midland (c). "Western, (e) 


XIII 

Ondh and 
Rohilkliand. 


Standard gauge, 

1 Milos opon on the 31st Decombor 1S97 . 

2 Total longth o£ sidings 

3 Total length of single track, including sidings 

4 Mean miloago worked during tho year . 

5 Capital outlay on open lino to tlia 31st Dccom 

1897, including stcam-loat service and sus 
pense* .....»■ 

C Capital outlay on open lino to tho 31st Dccom 
ber.lB97, exclusive of steam-boat service a in 
suspense* ...... 

7 Averago cost per mile of railway (a) • 

8 Averago cost per mile of singlo track includ 

ing sidings (a) 

9 Coaching earnings 

10 Goods earnings 

11 Gross earnings 

12 Gross earnings por mean milo worked po 

week, occluding steam-boat earnings . 

13 Working expenses 

14 Working oxpensoa per cent, of gross earnings 

15 Not earnings 

16 Not earnings per cent, on capital outlay (5) 

17 Not earnings per cant, on paid np capital 

18 Passongor train-miles .... 

19 Goods train-m\lcs ..... 

20 Total train-miles 

21 Coaching earnings por passongor train-railo 

22 Goods earnings per goods train-milo 

23 Gross earnings per train-milo . 

24 Working expenses per train-milo 

25 Net earningG per train-milo 

26 Cost of train staff per train-milo 

27 Averago number of passengers in n passongor 

train 


28 Average distanco travelled by a passenger 

29 Average number of tons in a goods train 

30 Average distance ovor which a ton of goods 

was hauled ....... 

Averago number of vehicles (excluding brake- 
vans) — 

31 In each passongor train . . . . 


In each goods train 
In each mixed train 


j" Passenger carriages 
!. Goods vehicles 


l,70o"09 125-01 860-88 

46S-95 C1-C9 99 OC 

2,013-29 
(5) 1,73S-16 

39,16,73,950 1,17,30,811 9,95,40,301 


Por cent. 

Es. 

Por cent. 


37,80,97,580 

2,22,093 

1,42,997 

1,71,51,118 

4,06,69,733 

5,83,28,014 

G49 

1,73,31,553 

29-17 

4,11,93,461 

10-59 

4,777,002 

7,785,609 

12,502,071 

3-59 


34 Number of passongors carried ono milo Unit-miles 

35 Number of tons of goods carried one milo . Ton-miles 

Average cost of hauling for one milo— 

36 Ono passenger unit ..... Pies 

37 Ono ton of goods 

Avorago sum received for carrying for ono 
milo — 

38 Ono passenger unit Pi og . 

39 One ton of goods ..... 


1,059,441,113 

1,017,702,009 


1 , 11 , 10,112 

91,274 

77,778 

6,72,030 

3,S0,1S9 

11,3S,199 

175 
C,4S,513 
5G-9S 
4, S9, 686 
4-17 


922-21 
113-42 
1,033 63 


9, 75, S3, ESI 
1,13,351 

1,01, C5G 
13,95,90G 
42,32,727 
02,00,309 

133 
32,20,750 
51-91 
29,79,559 
2-99 
2-94 
652,832 
1,147,390 
1,800,272 
2- 14 


1,10,196 

1,03,470 


2'G1 

2-71 

819,811 

937,013 

1,756,821 

2-92 


2,817-02 

cp 

CO 

651-90 

130-82 

3,551- a 

1,022-79 

CO 2,813-13 

878-09 

\ 

47,05,3s, 270 

10,76,73.277 

</ 

45,62,90,463 

10,57,20,203 

1,01,976 

1,18,521 

1,2S,373 

1,03,365 

1,23,23,816 

36,80,233 

3,95,02,594 

42,66,403 

3,29,28,933 

85,15,855 

225 

ISO 

(9)1,70,17,116 

4S.10.077 

5141 

50-59 

1,50,11,817 

36,06,77-5 

319 

3-|U 

«*♦ 

3,899,717 

»•« 

1, UC, 150 

4,880,701 

1,285,866 

8,786,511 

2,402,022 

3-16 

3-30 

4-00 

3-32 

3-75 

3-57 


2-04 
1*71 
(?i) 0-S5 


39,237,015 111,932,008 129,745,534 737,956,130 231, COS, 625 

13,315,039 139, SIS, 897 115,001,083 591,058,546 114,478,5911 

1"SV 1-42 1-55 (k) 1-33 P40 

4"39 2-95 ' 3-77 (fc) 3-69 3-G8 


A T .B. — Por information given undor progressive nnmber? 1 to 1C, 18 to 25 
* Xho capital outlay hero referred to is that shown in chapter 

1 Inolnding 2-60 miles 
I Including l'C0 miles 
|| Including tho Cawnpore-Burhwnl 
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No. 26/ 

railways during the year ending with the 31st December 1897. 


1 




I 


, 

Like 









OWNED BT 




nr the State. 

1 Lines -worked by guaranteed 

I COMPANIES. 

NATIVE 
STATE AND 

Total and 

O 







WORKED BY 

avorago of 

& 







COMPANY. 

principal 

O 




XVIII 

XIX 


XXXII 

standard 

a 


XIV 

XVI 

East Coast 

Groat 

Bombay, 

XX 

Tun 

gaage lines. 

O 


Eastern 

Indian Pen- 

Baroda and 

Sladras. 

Nizam’s 


o° 


Bengal. 

nisula. 

Central 

(n) 

Guaranteed 


u 



(i) 

India (h) 

state. (j>) 




253'49 

f 538- 78 

1,288-00 

46090 

857-68 

( 7 ) 

352'90 

11,073-93 

1 

(«) 

101-11 

J79-30 

250-41 

117-52 

147-58 

33-41 

2,229-23 

2 


469'06 

+J018-14 

2,006-33 

670-41 

1,047-67 

S91-31 

(r) 

354-70 

14,57G-CS 

3 

(1) 

252-62 

) 

534-03 

1,491-31 

4G0-90 

857-68 

11,312-78 

4 


4,73,67,967 

\ f 

5^05,59,093 

27,92,85,011 

m 

10,71,18,625 

12,28,34,522 

4,24,56,362 

1,80,50,91,170 

,5 

(<=) 

C, 29, 63, 770 

5,45,20,6St 

27,55,96,212 

(0 

10,35,23,164 

(U 

2,24,622 

12,04,96,515 

4, 18, 73, SSI 

1,81,68,88,247 

6 


2,48,388 

1,01,193 

2,13,972 

1,10,491 

1,18,656 

3,63,974 

7 

(d) 

1,34,234 

SS.201 

1,37,363 

(l) 

1,53,055 

1,15,015 

1,07,009 

3,24,572 

8 


27,83,550 

14,30,460 

77,89,154 

43,44,591 

46,32,757 

8,81,461 

5,94,89,475 

9 


57,21,000 

11,35,154 

2,02,93,641 

95,45,841 

68,65,894 

23,24,280 

11,94,18,308 

10 

(e) 

89,35,3S9 

28,57,288 

•2,84,32,402 

1,42,01,293 

1,17,33,041 

37,77,154 

18,40,60,731 

11 

67S 

100 

367 

695 

263 

205 

333 

12 

' 

41,53,270 

19,88,318 

U) 

1,90,38,005 

77,91,091 

56,22,068 

<*) 

1S,3S,3S5 

8,79,80,844 

13 

w 

' 46'48 

69-59 

06-96 

5463 

47-90 

48-67 

47-80 

14 


47,82,119 

8,68,970 

93,94,897 

64,70,202 

01,15,973 

19,38,769 

9,60,79,890 

15 


ff 7-10 

1-05 

3-30 

6-09 

4-98 

4*73 

5-35 

16 

to) 



( 0 ) 



17 


... 

«t« 

3 30 

6-25 

5-03 

4-00 



1,011,059 

525,246 

4,214,815 

1,302,354 

1,292,G74 

229,173 

20,126,5-17 

18 

(ft) 

1,021,128 

492,045 

4,881,933 

1,009,535 

1,354,7G2 

680,447 

25,723,944 

19 


2,032,187 

i;017,891 

9,096,798 

2,431,889 

2,647,436 

909,620 

45,850,491 

20 

(0 

2'75 

2-73 

1-85 

3-19 

3-58 

3-85 

2-96 

21 

5-60 

2-30 

4-16 

893 

5-07 

4-15 

464 

22 


4-39 

2-80 

312 

5-86 

4-43 

4-16 

4-01 

23 

(j) 

2-01 

1'95 

2-09 

3-20 

2-12 

2-02 

1-92 

24 

2-35 

,0-85 

1-03 

2-CG 

2-31 

2-13 

2-09 

25 

(k) 

0-78 

0-67 

1-33 

(m) 0-60 

0-69 

0-74 

... 

26 


173-59 

236-15 

125-11 

195-81 

2C3-54 

277-00 

18919 

27 

m 

26-50 

42-09 

30-41 

19-99 

307G 

49-09 

41-96 

28 


J 130-13 

103-77 

103-44 

210-04 

116-44 

152-23 

147-54 

29 


] 83-60 

98-82 

22P19 

144-06 

126-17 

133-92 

360-18 

80 

(no 

12-42 

10-73 

12-00 

12-45 

11-78 

10-11 

... 

. si 

(») 

32-23 

1515 

23-00 

40-04 

23-40 

22-02- 

... 

32 


10-02 

10-20 

8-00 

9-00 

6-13 

7-52 

... 

j 33 

( 0 ) 

CIO 

6-74 

5 00 

12-47 

17-43 

18-70 

... 

3 

(l>) 

175,512,315 

124,035,641 

527,310,853 

2GG,7G4,547 

310,GG5,215 

G3, 482, 137 

3,807,781,210 

3i 

132,877,509 

51,122,830 

504,970,009 

224,641,786 

157,754, 5SG 

103,531,297 

3,795,255,235 

35 

(?) 

1-24 

119 

2-15 

1-77 

0'9G 

o-ss 

... 

3G 


3-57 

3-31 

4-41 

4-03 

4-31 

2-51 

... 

37 

(r) 

J 2'76 

2-10 

2-28 

2-63 

2-26 

2-33 

... 

33 


X 

\ 8*27 

4-20 

7-72 

8-1G 

8-3G 

5-23 

... 

39 

(*) 

\ 










Eesiakits. 


(n) Excluding steam-hont aorvico and suspense. 


railway and l'OO mile of tho Enjputnna-llalwa 
railway worked over. 


tho Bhopal-Ujjain railways, oxcopt as regards 
item 17. . 


way, l'OO milo of tho Oudh and Rokilkliand Stato 
railway, 15-30 miles of the East Indian railway, 
and 0'13 mile of the Great Indian Peninsula rail- 
way worked over. 


uumuiu mm xuieimiu i.lli IV_y ^nUtlVU 

state seotion), except as regards itoms 1, 2. 3, h, G, 7, 
8, 15 and 1G, but excluding' tho Hydcrabad-Shadi- 
palli. tho Rajpura-Bhtitinda and the Southern Pun- 
jab railways. 

c 

Inclnding 13 00 miles of tho East Indian railway and 
0'31 mile of tho Southern Punjab railway worked 
over, but excluding C'12 miles nsod for military 
traffic only. 

(9) Including rent of leased lino (R 3 . 10,210). 


Bhdtinda and tho Southern Punjab railways. 


Khdmgnon and the Amrdoti railways, except as 
regards items 1, 2, 3, 5, 6, 7, 8, 15, 16 and 17. 


eluding charges incurred direct by tho State. 
(k) Including tho PAtri branch. 


(Es. 8,6s, 40.1). Excluding this outlay, the cost per 
mile is Es. 2,22,863, and per milo of singlo track 
including sidings, Es. 1,51,860. 


Ujjain railways. 


Mndras-Ennur section (Bczwada-Madrasj, except 
as regards item 17. 


tion of tho Cnlicut-Cannanore extension. 

Including tho Bezwada extension (East Cos 
except as regards items 15, 16 and 17. 

Including 2'10 miles (Trimnlghorry branch) 
military traffic only. 


and 0'S9 mile of tho East Coast Stato railway work- 
ed over, but oxcluding 219 miles used for military 
traffic only. 

(s) Including rent of leased lino (Es. SO, SOS). 


and 34 and 35, sco also statements Nos. 22, 32, 33, 34, 35, 36, 37 aud 45. . , . , . . . 

TII statement No. 22, which is that on lines open to traffic, excluding premia on lines purchased and expenditure on nnopen extensions, 
(laid on tho mixed £augo) and 0'33 milo (metro gauge), 
of motro gauge sidings. _ .. .. „o • o» a • . «s» 
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ADMINISTRATION RfcroRT TOR 1897-98. 


Statement 

General results of tcorlting the principal standard and metre gatlge 




- 


State lines worked by companies. 


Pro- 

gres- 

sive 

No. 

HEADINGS. 


XXXIX 
Bengal and 
North-Western 
— Tirhoot and 
Company’s 
sections. 

XLI 

Itnjpntnna- 

Mulwn. 

XLTII 

So utli urn 
Mnhratta. 
W 

XLYI 

Soutli Indian, 
(O) 

xlviti 

Assam- Bengal. 

( 0 ) 

X 

Metrg gauge. 

Miles open on tlio 31st Docombor 3807 

• . Miles 

827-35 

1,G73'91 

1,553-21 

1,019 39 

\ 

(It) 300-03 

2 

Total length o£ sidings .... 

* • M 

120-30 

(5) 251-39 

157-13 

135 50 

33-4^ 

0 

Total longtli of singla track, including sidings 

• II 

917-71 

. 1,920-17 

1,710-31 

1,181-95 

39911 

4 

Mean mileage worked during the year 

• • »» 

815-CC 

1,073 91 

fl, 550-20 

1,019 39 

301-18 

5 

C 

Capital outlay on open lino to the 31st Docombor 1897, 
including stcam-boat service and suspense* . . Its. 

Capital outlay on open lino to tlio 31st Decombor 3897, 

5, GO, 45,403 

13,19,91,793 

32,32,53,874 

7,72,15,401 

3,03,72,000 


exclusive of steamboat service and suspense* 

• « 

5,37,90,401 

12,87,20,729 

12,13,03,105 

7,18,17,029 

3,30,22,400 

7 

Average cost per milo of railway (a) . 

" • M 

03,015 

7G.S97 

77,970 

71.29G 

03.232 

8 

Averago cost per milo of einglo track, including 
sidings (a) 

SG,75S 

00,817 

70,800 

03,139 

84,213 

0 

Coaching earnings ..... 

* • *1 

23,30,747 

C1.31.20S 

30,57,059 

49,82,800 

5,39,843 

10 

Goods earnings 

* • II 

2S,29,3U 

1,18,81,937 

01,72,555 

39,31,427 

4,24,329 

11 

Gross earnings . . . . 

* • II 

59,93,820 

1,81,71,353 

91,03,200 

92,18,001 

9,90,010 

12 

Gross earnings per moan milo worked per 
excluding stoam-boat earnings 

woek, 

• II 

12S 

212 

no 

109 

03 

13 

Working expenses .... 

• * 1* 

20,21,173 

80,09,937 

53, 05, CSS 

4S.S0, 113 

9,18,1^ 

92-71 

14 

Working expenses porcent. of gross earnings 

Por cont 

43-7S 

40-00 

57 03 

53-01 

IS 

Not earnings 

. Its. 

33,09,053 

98,01,421 

40,42,022 

43,31,853 

72,214 

10 

Net earnings per cont. on capital outlay (5) 

Por cont 

5-95 

7 47 

3-28 

GCl 

0"20 

17 

Net earnings percent, on paid np capital 

• * II 

... 




18 

Passenger train-miles .... 

. Miles 

900,013 

2,100,120 

1,315,711 

1,920,987 

154,423 

19 

Goods train-miles . .... 

• *1 

1,131.497 

S 

2,912,080 

2, 797, -180 

1,580,151 

245,050 

20 

Total train-miles 

• • » 

2,038,140 

5,010,100 

4,113,221 

3,513, 43S 

400,070 

21 

Coaching earnings per passongor train-milo 

. Its. 

2-58 

2-91 

2 32 

2-59 

3-50 

22 

Goods earnings per goods train-mile 

* >1 

2-50 

4-03 

2-21 

2-48 

1-73 

23 

Gross earnings per train-milo 

• II 

2-91 

3-GS 

2-2S 

202 

2-4S 

24 

Working expenses por train-milo 

• J> 

1-29 

1-72 

1-30 

1-39 

2-30 

25 

Net earnings por train-milo . . 

• 12 

1-05 

1-90 

0 93 

1-23 

018 

20 

Cost of train staff per train-milo . . . 

. Annas 

0'4S 

(c) 0 G7 

0-4S 

If) 0-3S 


27 

Average number of passengers in a passenger 
train No. 

219 71 

225*92 

3SG-37 

223-1G 

202 0l» 

28 

Avorage distance travelled by a passenger . 

. Miles 

33-63 

50 18 

38-19 

03-75 

J 

32-90 

29 

Average number of tons in a goods train 

. Tons. 

90-32 

105 44 

70 27 

50 00 

CS-07 

SO 

Average distance over which a ton of goods 
hauled . 

was 
. Milos 

109 70 

203-02 

1S1-45 

05-39 

49-40 

31 

Average nmnber of vehicles (excluding brake- 
vans)— 

In each passenger train • Ho. 

32-00 

1 

34*34 

30-78 

10-12 

25-00 

32 

In each goods, train ..... 

• i» 

36-00 

29-41 

25-1S 

14-35 

3-2-00 

S3 

f Passengor carriages 

In each mixed train -4 

• ii 

21-00 

12-29 

0-20 

15-02 

11-00 


hGooda vehicles , 

• it 

£0-00 

11-02 

13-05 

11-85 

15-00 

E4 

Number of passengers carried ono milo 

Unit-miles 

109,221,427 

475,S18,057 

£15,217,905 

410,245,912 

31,195,721 

35 

Number of tons of goods carried ono milo 

Ton-milos 

102,392,094 

307,133,122 

190,570,175 

SS, 847.15S 

10,720,800 

30 

Averago cost of hauling for ono mile— 

One -passenger unit ..... 

- Pics 

0-77 

0-97 

3-11 

(n 0-95 

' 2*07 

37 

One ton of goods 

• 31 

2-51 

3-54 

3 05 

(0 4-75 

c 02 V 

X 

38 

Average sum received for carrying for ono mile— 
One passenger unit ..... 

. Pies 

2-10 

2T2 

2-32 

2-07 

r' 

3-12 

C9 

One ton of goods 

• 11 

5-32 

7-43 

0-03 

8-50 

4-87 






# % i • * i Yi Bn , aer progressive numbers 1 to 1G, IS to 25 

“^ Ilchldi^VcO^-vVn ^ in clla P tor 
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CHATTER VIII. — 1IAIK RESULTS OP WORKING AND REVENUE STATISTICS. 

3S T ^o. 20 —conoid. 

railways during the year ending with the 31st December 1897 — concld. 


State line worked 
BY THE STATE. 

Assisted 

Company. 

Lines owned and worked ur 

NATIVE STATES. 



L 

Eastern Bengal. 


LXIX.. 

JODnrOHE-BlCEANEEII. 


Total 

and 


Northern 
and Bohar 
sections (in 
eluding the 
TCaunia- 
Dliarlla, 
2' G" ^auge, 
branch.) 

Dacca 

section. 

jRohilkund 
and Ku- 
maon, { Com 
pauy’s 
section). 

(i) 

Jodhporo 

scotiou. 

Bicknneer 

section. 

LXXI 

Bh&vnagar 

Gondai- 

Jnnugad* 

Porbaudar. 

m 

averago of 
principal 
motre gauge 
lines. 

o 

o 

i~ 

a 

M 

fee 

o 

h 

P-< 

478'47 

85-92 

285-09 

320-50 

43-50 

(Z) 379*09 

7,944’ G9 

i 

79-5G 

14-04 

35-10 

9-50 

1-00 

45-02 

1,020-83 

2 

55S-03 

100-50 

320-19 

330-00 

41-50 

425-SI 

S.9S2-21 

3 

' 478-20 

85-92 

279-32 

320-50 

43-50 

379 09 

7,870-50 

4 

4,09,10,195 

07,45,911 

1,14,10,087 

C4,62,G7S 

9,73,473 

1,92,01,115 

53,97,77,138 

5 

3,99,15,870 

07,45,941 

1,09,87,531 

04,02,678 

9,73,473 

1,8 9,00,032 

57,10,97,178 

0 

83,423 

78,511 

3S.541 

20,101 

22,379 

(m) 50,892 

72,000 

7 

71,529 

67,0S4 

34,310- 

19,5S4 

21,870 

(«) 45,458 

03,714 

8 

18,11,050 

3,35,348 

5,42,4-44 

4,81,902 

38,862 

9,99, 5S6 

2,50,28,740 

9 

29,85,404 

1,03,990 

5,05,948 

0,19,542 

00,902 

9,54,135 

3,47,78,208 

10 

53,10,051 

5,10,793 

12,51,092 

11,22,658 

1,17,010 

20,26,893 

C,31,05,9S6 

11 

195 

111 

80 

07 

52 

103 

152 

12 

22,56,334 

2,85,630 

7,42,997 

3,77,859 

51,500 

11,23,092 

3,20,35,440 

13 

42-44 

55-92 

59-39 

33-66 

44-02 

55-41 

50-76 

14 

30,59,717 

2,25,157 

5,08,095 

7,41,799 

G5,504 

9,03,801 

3,10,70,546 

15 

7-43 

3-31 

4’45 

11-52 

0-73 

4-77 

5-27 

1G 

... 

... 

1.. 

... 

... 

... 

... 

17 

000,490 

133,141 

188,318 

150,000 

10,490 

312,579 

8,982,046 

18 

851,477 

70,755 

282,951 

181,774 

32,890 

274,679 

12,009,731 

19 

1,451,973 

209,890 

471,299 

331,774 

49,330 

587,253 

20,992,377 

20 

3-02 

2-52 

2-8S 

3-21 

2-30 

3-20 

2-85 

21 

3-51 

2-14 

2-00 

3-41 

203 

3 47 

2-90 

22 

3 0G 

2-43 

205 

3-38 

2-37 

3-45 

3-01 

23 

1-55 

1-30 

1-58 

1-14 

1-01 

1-91 

1-53 

24 

2-11 

1-07 

• 1-07 

2’2i 

1-33 

1-54 

IMS 

25 

0-50 

0 39 

0-41 

019 

0-19 

0-42 

... 

20 

189-1G 

170-25 

170-58 

200-49 

187-04 

197-93 

215-05 

27 

37-04 

21-31 

33-93 

57-28 

35-30 

33-61 

30-71 

28 

71-3G 

52-25 

5129 

0107 

48-22 

01-71 

78 63 

29 

113-32 

59-30 

04-99 

107-58 

45-77 

01 C 9 

123-89 

30 

14-83 

3-05 

(j) 

11-03 

12 7G 

9-03 

... 

31 

3519 

10 30 

21-00 

22-43 

23-4G 

27-23 


32 

10 30 

11-41 

18-00 

9-56 

8T5 

/ 

12-78 


l 33 

10-19 

5-22 

9-00 

11-98 

10-77 

0-SI 


) 

113,5SS,932 

23,405,400 

33,259,233 

39,072,843 

3,091,275 

C1,SGS,16S 

1,931,730,980 

31 

6O,7G2,9S0 

4,010,114 

13,202,032 

11,751,813 

1,380,031 

10,930,834 

944,299,754 

35 

* 0-93 

I- 28 

1-03 

0-71 

0-61 

1-49 

... 

36 

1-91 

5-21 

3S1 

3-31 

3 £4 

C-20 

... 

37 

2-70 

2-00 

2 60 

2-03 

2-10 

2*£9 

... 

38 

• 9-13 

7-85 

' 7-07 

10-12 

8-10 

10-81 

... 

SO 


XLIX 

Burma. 


7,50,51,826 

85,290 

73,091 

43,G3,232 

41,70,012 

80,70,404 


100-13 

1G-27 i 
’ 2S'94 j 
11-3G 
1394 
205,085,931 
122, 402, SCO 




( 


REMAKES. 


(a) Excluding Bteam-hoat service and sus- 
pense. 

(5) Including 3’07 miles ot main lino laid 
on tho standard gauge. 

(r) Including tlio Pdlanpnr-Decsa, tho Gaek- 
war’s Mehsiinn, the Oodeypore-Chitor 
and tho Ahmcdabad Pardntij railways. 


(d) Including tho Guntaknl-Mysoro frontier, 
tho Mysore section (Southern Mnlirat- 
ta), tho Kolhiipur, tho Yesvantpur-My- 
Boro frontier and thoMysoro-Nanjau- 
gud railways. 

(c) Including tlio Pondicherry railway. 


(/) Including tho Pondicherry and tho Mii- 
yavaram-Mutupot railways. 

(y) Tho results shown under this railway 
arc abnormal, chiefly owing to tho 
undeveloped stato of tho traffic on tho 
lino, and to tho fact that certain por- 
tions of tho open sections damaged by 
, tho carthqnako in Juno 1897 had to bo 
temporarily closed during tho year. 


(h) Inolndingtlio Ganhati-JamunaMukli sec- 

tion, 74’73 miles, temporarily clo-od 
from tho 13th Juno 1897, on account of 
damages done by tho recent earth- 
quako. 

( i ) Including tho Iiucknow-Barcilly ecc- 

tion. 

(j) No passongor trains wero run. 


(/:) Including the Jetalsar-Rajkot railway, 
but excluding tho Jamnagar railway 
except in tho caso of items 30 and 37. 

(i) Including 4 50 miles of stato milcago in 
dock estates and quarry lines cons- 
tructed and maintained by tho states 
themselves. 

( m) Calculated on 375-19 miles, excluding 
dock mileage, t'ide noto ( l ). 

(n) Calculated on 415-01 miles, excluding 

tho length of single track including 
sidings of dock lino. 


Guaranteed interest— Indian railw.ays. 
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, -Statement No. 28. 

Amounts of total surplus profits on guaranteed railways as calculated under the contracts 
for distribution between Government and railway companies to the 31st December 1897 
inclusive. 













XVIII 

XIX 

XX 

Sladras 

railway. 





Half year ending 






Great Indian 
Peninsula 
railway. 

Bombay, 
Biroda rnd 
Central India 
railway. 

Tom. 












Be. 

Re. 

Its. ( 

Bs. 

To ond of 1880 


• 

■ 






• 


1,47,80,444 

4,02,862 

- t 

1,51,83,306 

Juno 1881 , . 


. 









36,90,753 

17,28,515 


54,19,293 

Decomber 18S1 . 











13,614 

... 

< 

13,614 

June 1882 


• 







• 


64,37,716 

10,12,691 

... 

80,50,407 

December 1882 


» 







• 


... 

... . 

... 

... 

June 1883 . 


■ 






• 



06,52,396. 

22,03,353 

... t 

88,55,749 

December 1883 


• 






0 


* f 

... 

86,214 

* 

, 86,214 

Juno 1884 








• 



49,51,342 

27,05,193 

... 

76,56,535 

December 1884 . 






! 





... 

... 

\ 

... 

June 1885 • 



• 







< 

* 

64,04,778 

22;46,727 

... < 

76,51,505 

December 1885 










•1 

... 

6,06,993 

... r 

6,66,993 

Juno 1880 • . 


• 

« 








66,87,001 

27,31,519 


93,69,240 

December 1880 


• 

• 


♦* 


• 


• 

- 

13,71,491 

6,64,03G 

... ( 

20,35,527 

Juno 1887 . . 


* 





• 

• 



82,13,411 

25,76,695 

... 

1,07,90,106 

December 1887 . 


• 

* 




• 

• 



... 

6,644 

... 

6,644 

Juno 1888 ’ . 


• 






• 

• 


79,11,414 

22,65,611 

... 

•1, 01,77,025 

Decoinbcr 1883 



• 








7,78,571 | 

2,64,174 

m 

10,42,745 

June 1889 . . 


• 

• 








53,73,055 

2G,37,284 


80,10,939 

December 1839 . 


» 

• 




• 




... 

3,35,498 


3,3oj498 

June 1890 


• 





« 




62,09,943 

26, 12, 655 

... 

88,22,498 

December 1890 • 


• 





• 

• 



... 

2,31,686 


2,31,686 

June 1891 








« 



'1,03,78,016 

31,79,971 


■1,35,57,987 

December 1831 








• 



... 

4,32,725 

... 

4,32,725 

June 1892 











7G,27,0I3 

32,9S,109 


1,09,25,122 

December 1892 





• 



• 

. \ 


... 

2,75,400 


2,76,400 

Juno 1813 







• 




58,62,202 

39,97,017 

... 

98,59,879 

December 1893 





* 


■ 

• 



... 

1P,21,45S 

... 

10,21,458 

luno 1891 



• 


• 






60,80,602 

43,29,467 

»»• 

1,04,10,129 

December 1891 



♦ 




- 




1 

... 

41,41,960 

... 

11,41,960 

June 1895 , . 



• 





• 



,32,40,722 

60,60,959 

1,12,099 

84,13,780 

December 1895 . 



• 


• 




• 


... 

12,14,280 

... 

12.14.2S0 

Juno 1896 



• 


• 



* 

• 


43,00,515 

37,10,596 

... 

80,17,111 

December 1890 





• 






... 

'-4,45,662 


4,45,662 

Juno 1897 . • 





• 







19,03,090 

1,82,678 

20,85,768 

December 1897 






• 

• 

• 



- 

... 

10,449 

10,449 







TdTAT. 




-11,59,22,409 

-5,50,89,604 

3,05,226 

17,22,17,239 

idi —Guaranteed Unc! subsequently purchased by Government — 


» 


* 

/ 


East Indian-railway 

• 

• 

• 

• 

• 

• 

• 

• 

• 

• 

... 

-.»» — 

... 

6, 3S, 77,385 

Eastern Bengal railway 

• 

• 

• 

• 

• 

• 

• 

• 

• 

• 

... 

... 

... 

S3, 09,557 

Sind, Punjab and Delhi railway 


• 


• 

• 

• 

• 


... 

... 

Ml 

2,96,825 

south Indian railway 

• 

• 

• 

» 

• 

• 

• 

• 

• 


... 

... 


2,92,112 








Total 

• 


... 

... 

... 

24,59,93,128 
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Statement No. 2.9. 


Guaranteed railways. 

Note.— R upees converted into sterling nt tlm contract roto of eielmnpe. 



Revenno 
in erecs. of 


-interest. 

* 


1870 . 

1871 . 

1872 . 

1873 . 

1874 , 

1875 . 

1876 . 

1877 . 

1878 . 

1879 . 

1880* . 
1881 . 
1882 , 

1883 . 

1884 . 

1885f . 
1886J . 

1887 . 

1888 . 
1889§ . 

1890 . 

1891|| . 

1892 , 

1893 . 

1894 . 

3895 . 

1896 . 

1897 . 


. 83,910,587 

. 87,686,857 

. 90,183,585 

. 90,660,830 

. 91,353,883 

, 92,411,794 

. 93,392,600 

94,108,059 
95,430,863 
90,444,666 

05,907,288 
GG, 349, 320 
07,021,755 
G7,431,44S 
G8, 769,369 

66,558,570 


2,84G,G00 4,344,113 

2,G8G,260 4,544,764 


8,185,009 4,613,573 

3,05G,071 4,051,088 


1,407,513 


3,576,514 

4,442,430 

6,117,226 

5,002,028 

5,002,188 

2, G 02,2 13 
3,110,824 
39 

3,542,973 
3,207,313 


4,041,079 

4,658,947 

4,662,035 

4,708,134 

4,748,233 


3,279,407 


. . 50,814,758 3,378,242 [ 2,702,701 

• • 57,046,325 3,820,485 

< . 57,694,898 

• . 49,045,4G3 2,858,584 | 2,345,383 

. . 49,385,293 

• 45,091,203 

• 45,137,155 

. . 45,207,409 

• . 45,276,701 2,886,556 j 2,160,536 

. . 45,594,262 2,900,568 

• . 45,912,510 

• . 46,174,078 


t ,3 

t Sindh, Pnnjnb and Delhi railway ditto , 

§ ° udl “"dXoh.lklmnd railway ditto • • dit 

)j South Indian railway ditto 





























CHAPTER IX. 


Details of revenue earnings and expenditure. 


The summary of principal commodities in statement Iso. 31 on page 141 

shows that the earnings "from public traffic, 
Public traffic. tabulated under thirty-two heads, amounted in. 

1897, on the standard and metre gauge i-ailways, to Rs. 14,78,03,018. This, 
however, includes a sum of Rs. 1,77,79,124 on account of coal, railway plant 
'and rolling-stock carried chiefly for foreign railways, which would for the most 
part contribute nothing to the profits if the lines were worked as one system. 
Excluding the above items, the balance (Bs. 13,00,83,894) is mainly accounted 
for under seven heads of country produce, viz., cotton-raw, cotton-manufac- 
tured, grain and pulse, jute, oil-seeds, salt, and sugar, the earnings from which 
amounted to Rs. 8,25,39,107 or about 56 per cent, of the whole, leaving 
Rs. 4,75,44,787 as the earnings under the remaining twenty-three heads. 

2. In grain and seeds, the most important traffic on Indian railways, there 
“ was‘an increase, compared with the preceding year, 

Gram and seeds trafflo. Q ^ y21,38S tons or 1’64 per cent., the actual figures 

being : 

Tons. 


1896 ' .*.... 7,402,825 

1897 * 7,52J.,214 

3. In wheat alone the total traffic over the entire system of standard and 
wheat traffic. metre gauge railways was as follows: 

Quantity. ’ Earnings. 

Tone. Ks , 

1896 *1,010,472 *61185, 518 

1897 f 1,102, 318 +71,98,696 


The quantities of wheat carried by the important exporting railways during 
the past seven years were as follows^ : 


* . 
Railways. 

1891. 

1892. 

1893. 

1894. 

1895. 

1896. 

1897. 

Great Indian Peninsula .... 

Bombay, Baroda and Central India . 

East Indian ...... 

North Western 

Total 

Tons. 

544,877 

215,323 

405,193 

716,152 

Tons. 

388,180 

140,659 

357,026 

344,958 

Tons. 

319,472 

49,669 

166,007 

385,531 

Tons. 

161,923 

60,818 

233,028 

543,'5S0 

Tons. 

131,965 

107,798 

237,421 ’ 

5S1.449 

Tons. 

127,796 

54,235 

141,042 

262,793 

Tons. 

CS,573 

32,198 

"211,912 

336,196 

1,881,545 

1,230,823 

920,679 

999,349 

1,058,633 

585,860 

6 IS, 879 


The exports of wheat from the three chief ports during the same period are 
given in the following table, which also shows the percentage of exports on 
the estimated outturn of wheat in the financial year ending on' the 31st March 
of the calendar year for which the 'export figures are given : 


Porta. 

1891. 1892. 

1893. 

1894. 


JSDG. (o) 

1897. (a) 

Bombay 

Calcutta 

Knrraolioo 

Total 

Tons. 

961,186 

220,207 

524,809 

Tone, j 
483, ‘075 

•180, -151 

263,376 

Tons. 

256,324 

54,349 

263,923 

Tons. 

75,891 

13,580 

298,524 

Tons. 

154,505 

50,668 

'356,488 

Tons. 

109,372 

' 4,017 

49,058 

Tons. 

21,101 

4,370 

53,914 


926,602 

574, 59G 

387,995 | 

561,611 

162,447 

79,3S5 

Estimated outturn of ivhrat in India dur- 
ing each previous financial year, in 
tons 

Percentage of exports on outturn . 

1890-91. 

G, 876, 000 

1891-92. 

5,535,000 

1892-93. 

7,193,000 

1893-91. 

6,923,000 

1891-95. 

6,83G,8fe0 

18t>5-96. 

5,510,965 

1896-97. 

4,515,843 

2045 

1674 

7 99 

5-60 

8h 

2 95 

1 64 


* Revised figures 

f Including figures of the Jamnagar railway for second-half 1897 only. 

,, In this . ta ^ J“ oil gh-bo ohiu gs are credited both to home and foreign lines, and th o' totals will in some cases 

tboroforo bo greater than those shown for the traffic carried over entire system of railways 
(a) Including 1 wheat flour. 
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The figures for the outturn are estimates only and are liable to consider- 
able deviation from actuals. It will be observed that the figures show that 
while the amount of wheat carried by the four principal exporting railways in 
3 897 for local, consumption did not vary very greatly from the normal, the 
amount exported was very much below the average owing to short crops and 
high prices. 

4. The following paragraphs show the principal features in the working of 
Principal features of work- the standard and metre gauge railways during 1897 

in &- as compared with the previous year. Statements 

giving detailed statistics for these railways will be found on pages 141 to 165. 

East Indian Bailioay system ( standard gauge.) 

5. The mean mileage worked, including branch lines and lines worked over, 
was 1,922 , G3 miles against 1,919 45 miles worked in the previous year. The 
increase was due to the opening of the Salanpur branch and Sakrigali ghat 
branch extensions during the year. 

The gross earnings increased from Es. 5,57,02,226 to Es. 6,07,13,9S9 or 
by Es. 60,11,763, and as the working expenses* were Es. 1,69,098 
more only, the net earnings showed an increase of Es. 48,52,664, having risen 
from Es. 3,76,21,485 to Es. 4,24,74,149 

There was a decrease of Es. 4,49,467 under coaching traffic and an in- 
crease of Es. 53,97,538 under goods traffic. 

The decrease in the coaching earnings was chiefly due to the famine and 
plague, and to the year having been considered inauspicious for religious and 
marriage ceremonies by tlie Hindus. The principal increase under goods' 
traffic occurred under “ General merchandise,” due to a heavy traffic in food- 
grains to places of scarcity, and under “Coal and coke carried for the public 
and foreign railways,” export coal being chiefly accountable for tbe increase. 

The principal fluctuations in the working expenses were decreases oE 
Es. 2,86,363 and Bs. 2,66,240 under “ Maintenance of way, works and stations” 
aud “Locomotive expenses,” and increases of Es. 93,123, Es. 2,64,435 and 
Es. 2,60.431 under “ Carriage and wagon expenses,” “ Traffic expenses ” and 
“ Special and miscellaneous expenditure,” respectively. The decrease under 
“ Maintenance of way, works and stations ” was mainly due to a smaller ex- 
penditure imder “ Maintenance and renewal of permanent-way ; ” and that 
under “ Locomotive expenses ” was chiefly due to the suspension of the arrange- 
ments under which a fixed number of locomotives were renewed yearly. The in- 
crease under “ Carriage and w r agon expenses ” was chiefly due to heavy repairs of 
coaching and goods vehicles ; that under “ Traffic expenses ” was due to the abnor- 
mally heavy traffic in food-grains, and the consequent employment of extra tem- 
porary staff, to the raising of the proportion of joint staff expenses from 25 
to 33£ per cent., attributable to passing traffic, at Moglial Sarai and Aligarh 
junctions, to the additional staff required on the opening of new stations, to 
heavy traffic handled at Howrah, and to the transhipment of through 
goods at Cawnpore, Agra, Delhi, etc. The increase under “ Special and mis- 
cellaneous expenditure ” was chiefly due to arrear charges for water rates at 
Howrah, to the borrowing of more vehicles from foreign lines to meet the 
abnormal traffic, to larger payments to tbe Bengal-Naspur railwav arising 
from the coal traffic from collieries on that line, to increased payments for 
running powers and to the outlay on the school buildings at Mussoorie, 

> Bengal Central Bailxcay ( standard gauge.) 

6. Compared with tbe results of 1896, the gross earnings increased from 
Es. 9,33,266 to Es. 11,38,199 or by Es. 2,04,933, and as the working expenses 
were Es. 61,979 more only, the net earnings showed an improvement of 
Es. 1,42,954, having risen from Es. 3,46,732 to Es. 4.89,686. 

Of the increase in the gross earnings, Es. 72,993 were derived from 
coaching traffic, Es. 61,699 from goods traffic, and Es. 70,341 from sundries 
including telegraph. 


Including contribution to tbe Provident Fund. 
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The increase both in the coaching and goods traffic was due to a general 
development of the traffic and -to the rates and fares having been adapted 
to the circumstances of the traffic ; and that under sundries, to the increased 
receipts on account of mileage and demurrage of vehicles over foreign lines. 

The principal fluctuations were an increase of Rs. 18,320 under “ Loco- 
motive expenses,” a decrease of Rs. 22,078 under “Carriage and wagon ex- 
penses, and an increase of Rs. 44,546 under “ Special and miscellaneous ex- 
penditure.” The increase under “ Locomotive expenses ” and the decrease under 
«< Carriage and wagon expenses ” are the differences between the expenses in- 
curred in the year under review and the amounts charged by the Eastern 
Bengal State railway in the previous year. The increase under “ Special and 
miscellaneous expenditure ” was chiefly due to the inclusion of charges for 
running powers and hire of rolling-stock paid to the Eastern Bengal State 
railway. 

Rengal-Ragpvr Raihcay {standard gauge). 

7. Compared with the results of 1896, the gross earnings fell from 
,Rs. 63,6S,526 to Bs. 62,00,309 or by Rs. 1,68,217, and as the working 
expenses were Rs. 2,19,907 less, the net earnings increased by Rs. 61,690, 
having risen from Rs. 29,27,869 to Bs. 29,79,559. 

Of the decrease in the gross earnings, Rs. 1,99,0-15 were under coaching 
traffic and Rs. 31,693 under goods traffic. There was, however, an increase 
of Rs. 63,402 under sundries, chiefly derived from the hire of rolling-stock 
realized from the Eastern Bengal State and the Bengal Central railways and 
from the Sini-Midnapore-Calcutta-Cuttack extensions. 

The decrease in the coaching earnings was partly due to a smaller num- 
ber of pilgrims having travelled to Allahabad and Benares during the Magfi 
Mela , partly to a falling off in the third class local and through traffic on 
account of the famine, and partly to a smaller number of cooly emigrants 
having been hooked to tea plantations in Assam. The decrease in the goods 
traffic was duo to a considerable falling off in the grain traffic, owing to a 
failure of crops in the Central Provinces and Bengal. 

The principal fluctuations in the working expenses were decreases of 
Rs. 84,852 and Rs. 1,14,275, under “ Maintenance of way, works and stations” 
and “Locomotive expenses,” respectively. The decrease under “Maintenance of 
way, works and stations ” -was chiefly due to less relaying of permanent-way 
on the Katni-Umaria section and of ballast in the Bilaspur and Chakardhar- 
pur districts ; and that under “ Locomotive expenses,” to the replacement during 
the previous year of two locomotive boilers and nine crank axles, to the adjust- 
ment in 1896 of arrear charges by the Great Indian .Peninsula railway iu con- 
nection with shunting at Nagpur, and to the debit of charges for shunting at 
joint stations to abstract G instead of to abstract B as hitherto. 

Indian Midland Railway system ( standard gauge). 

8. The mean mileage worked during 1897 was 944-82 miles against 941 ’53 
miles worked in the previous year. The increase was due to the temporary 
opening for goods traffic from the 1st April to the 11th June 1897 of the 
Saugor-Katni extension from Saugor to Garakota Road (16 miles). 

The gross earnings increased from Bs. 58,37,258 to Rs. 64,47,857 or by 
Rs. 6,10,599, and as the working expenses were Rs. 2,21,234 more only, the net 
earnings showed an improvement of Rs. 3,80,365, bavin" risen from 
Rs. 24,48,794 to Rs. 28,38,159. 

There was a decrease of Rs. 8,976 under coaching traffic, and an increase 
of Rs. 6,13,329 under goods traffic. 

The decrease in the coaching traffic is ascribed to agricultural depression 
and to the restrictions imposed on the passenger traffic on account of the plague. 
The principal increase under goods traffic occurred under “ General merchan- 
dise,” due to the importation of wheat and other grains into the famine-strmken 
distiicts served by this railway, to the increased demand for oil seeds in Rom- 
bay for export Europe, to the cross traffic in salt from stations on the Raj - 
putana-Malwa railway to those on the Great Indian Peninsula and the East 
Indian railways via Ifarsi and Manikpur, respectively* and to the heavy traffic 
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in Mauritius sugar* from Bombay to Cawnporo. There was, however, a de- 
crease under “ Cotton, raw,” due to a smaller demand for consumption in 
Bombay, owing to the stoppage of works in the mills on account of the plague 
and to a smaller export traffic iu the commodify,. 

The principal increases in the working expenses were Its. 1,25,100, 
Rs. 30,209 and Rs. 32,243 under “ Locomotive expenses,” “Carriage and wagon 
expenses ” and “Traffic expenses,” respectively. The increase under “ Loco- 
motive expenses ” was due to flic greater consumption of fuel, owing to the 
increased mileage run, to the greater quantity of Bengal coal used, to the 
heavy repairs to. boilers, etc., and to the carriage of a larger quantity of coal; 
that under “ Carriage and wagon expenses,” to heavier repairs and renewals 
of vehicles, to the increased train-mileage run and to the increased consumption 
and enhanced price of castor oil ; and that under “ Traffic expenses,” to the 
increased train-mileage run, to the grant of compensation for dearness of food- ' 
grains and to the employment of extra station and train staff for handling the 
increased goods traffic. 

Godhra-Rutlam- Ndgdd Railway (standard gauge). 

9. Compared with the results of 1836, the gross earnings decreased from 
Rs. 12,95,025 to Rs. 10,73,390 or by Rs. 2,21,645, and as the working expenses 
were Rs. 33,277 less only, the net earnings showed a decrease of Rs. 1,88,358, 
having fallen from Rs. 4,88,650 to Rs. 3,00,292. 

Of the decrease in the gross earnings, Rs. 3,283 were due to coaching 
traffic and Rs. 2,03,910 to goods traffic. 

The decrease in the coaching traffic was mainly due to the measures 
introduced to restrict the movement of passengers from the areas affected 
by the plague, and that under goods traffic was chiefly due to a falling off in 
the traffic under “ Grain and pulse” and “ Oil-seeds.” 

The principal fluctuations in the working expenses were .on increase of 
Rs. 30,906 under “ Maintenance of way, works and stations ” and a decrease of 
Rs. 60,292 under “ Locomotive expenses.” The increase under “ Maintenance 
of way, works and stations” Avas principally due to the increased expenditure 
incurred on maintenance and renewal of permanent- way and repairs of stations 
and buildings ; while tlve decrease under “ Locomotive expenses ” Avas chiefly 
due to a smaller consumption of English coal. 

Bezwada extension ( East Coast Stale Railway) (standard gauge). 

10. Compared with the results of 1806, the gross earnings increased from 
Rs. 1,54.322 to 11s. 1,6(3,800 or by Rs. 12,478, and as the Avor Icing expenses were 
Rs. 5,671 less, the net earnings shoAVed an improvement of Rs. 18,149, having 
risen from B.s. 38,496 to Rs. 56,045. 

The number of passengers carried was 177,317 against 172,817 in the pre- 
vious year, Avhile the earnings therefrom were Rs. 32,579 against 15s. 31,426. 

The total tonnage of goods carried AA’as 158,260 tons against 144,288 tons, 
and the earnings therefrom. Avere Rs. 1,30,804 against Rs. 1,20,226 in the pre- 
vious year. 

This line is worked by the Nizam’s Guaranteed State railway. 

North Western State Railicay (standard gauge). 

. 11. The mean mileage worked, including the Jammu and Kashmir rail- 
way (Native state section) and lines Avorked over, but excluding the Uydera- 
bad-Shadip'alli, the Rajpura-Bhatinda and the Southern Punjab (Delhi- 
Samdsata) railways, was 2,813 - 13 miles against 2,573'67 miles in the previous 
year. The increase Avas due to the opening of the Kotri-Rohri chord line 
and the Mushkaf-Bolan railway. 

The gross earnings increased from Rs, 2,94,41,750 to Rs. 3,29,28,933 or by 
Rs. 34,87,183, and as the working expenses Avere Rs. 3,61,775 more only, the 
net earnings showed an increase of Rs. 31,25,40S, having risen from 
Rs. 1,18,86,400 to Rs. 1,50,11,817. 

Of the increase in Uie gross earnings,- Rs. 13,70,409 were in ' coaching 
traffic and Rs. 18,10,096 iu goods traffic. 
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The increase in (lie coaching traffic was mainly under “ Military baggage,” 
” Military carriages, horses, dogs,” and “ Parcels”, owing to the military 
operations on the Nortli-West Frontier. The increase in the goods traffic chiefly 
occurred under “ Grain and pulse,” “ Military stores ” and “Military live-stock 
principally due to the famine, and to a large quantity of military stores and 
number of horses cattle and sheep, etc., conveyed to the frontier. 

The principal fluctuations in the working expenses were an increase of 
Its. 4,G3,73 1 under “ Locomotive expenses,” a decrease of Its. 3,75,269 under 
“ Carriage and wagon expenses” and an increase of Its. 1,33,715 under “ Traffic 
expenses!” The increase under “Locomotive expenses” was chiefly due to 
a larger consumption of fuel and other stores, owing to the additional train- 
mileage run ; the decreaso under “ Carriage and wagon expenses ” was mainly 
due to less outlay on repairs and renewals, partly of coaching, hut chiefly of 
goods vehicles ; and the increase under “ Traffic expenses ” was chiefly due to the 
opening of new lines. 

The following statement compares the North Western State railway earn- 
Tbronch booking to and ings from passenger and parcels traffic in connec- 
from Europe. tion with the through-booking arrangements to 

and from Europe during the years 189G and 1897 : 



Tncnors *eab. 

- 

1807. 


Number 


Number 



or 

Amount. 

or 

Amount. 


Weight. 

- 

Weight 


Fran India to England. 

No. 

Eb. 

No. 

Its. 

1st class passengers . 

112 

6,278 

63 

3,568 

2nd class passengors . • 

20 

853 

23* 

661 

3rd class passengers . 

1 

13 

1 

10 

Luggage 

Tons' 1-710 

263 

Tons 1-971 

302 

Parcels 

„ 3 515 

793 

„ 2-419 

684- 

Dog3 

• •• 

• • • 

No. 1 

10 

Total 

• • • 

8,200 

... 

6,235 

Fron England to Indio. 





1st class passengers , 

57* 

3,813 


242 

2nd class passengers . 

12 

390 

1 

34 

3rd class passengers . , 

• « • 

«•« 



Luggage 

Tons 4-043 

623 

• •• 


Parcels 

,, 0-240 

58 

Tons 0-295 

67 

Total 

tSSTSSa -r—~ ... 

• •• 

4,884 

- . 

343 


* 

Jl, 3% < ^? P ? rC V' “’4 S°“ s " lis ,° n8 ' JC ' U '° earnings increased iron, 
*'• 2 '°;l' 1S3 . or >,r Es. 17.G79, and as the working expenses 

a ° E *»* 

. | he increase in the gross earnings uns entirelv under goods traffic and wa^ 
mmnly due to the increased traffic in “Grain and pulse/ ’ 

Ihe hue is worked by the North Western Slate railway. 
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Oudhand Rohilkkand State Railway system (standard and'metre gauges'). 

13. The mean mileage worked during the year was 878*09 miles against 
801TO miles worked in the previous year. The increase was mainly due to 
the Najibabadi-Kotdwara branch (15*19 miles) and the Burhwal-Daliganj 
section (31*57 miles) having been worked throughout the year, and to the open- 
ing of the Aishbagh-Cawnpore section (44*14 miles) from the 25th April 1897. 

The gross earnings decreased from Rs. 86,97,076 in 1896 to Rs. 85,15,855 
or by Rs. 1,81,221, but as the working expenses were Rs. 4,72,908 more, the net 
earnings showed a decrease of Rs. 6,54,129, having fallen from Rs. 43,50,907 
to Rs. 36,96,778. 

Of the decrease in the gross earnings, Rs. 94,868 were due to coaching 
traffic and Rs, 2,83,889 to goods traffic. There was, however, an increase of 
Rs. 1,97,537 under sundries, chiefly derived from the hire of locomotives and 
rolling-stock lent to foreign lines. 

The decrease in the coaching earnings was chiefly due to the famine, 
which pressed very heavily on the people of these provinces, and to the restric- 
tions imposed on the passenger traffic on account of the plague. While 
that in the goods earnings' was principally due to the general distress 
which prevailed in consequence of the famine and the failure of both the 
kharif and rubi crops, to fewer ballast trains run in connection with works 
chargeable to capital, and to less carriage of coal for the Locomotive department, 
owing to the reduced train-mileage run and to smaller imports by the local 
Paper mills and Water works at Lucknow, owing to enhanced prices. 

The principal increases in the working expenses were Rs. 50,747 under 
“ Maintenance of way, works and stations,” Rs. 2,69,426 under “ Locomotive 
expenses,” Rs. 36,043 under ” Carriage and wagon expenses,” and Rs. 1,04,053 
under “ Special and miscellaneous expenditure.” 

The increase under “ Maintenance of way, works and stations ” was due to 
the additional mean mileage maintained, to re-ballasting the line with shingle 
ballast, to re-timbering the Cawnpore bridge, to the protection works at the 
Gurrali and Ramgunga bridges, and to the heavy expenditure on the renewal of 
weak girders. The increase under “ Locomotive expenses ” was mainly due to 
t he renewals of engines ; that under “ Carriage and wagon expenses,” to the special 
repairs and renewals of Vehicles ; while that under “ Special and miscellaneous 
expenditure ” was chiefly due to an increase in the charges for mileage and 
demurrage, and to the payments to the Bengal and North-Western and the 
Rohilkuud and Kumaon railways on account of share of metre gauge link. 


j Eastern Bengal Stale Railway system (standard, metre and special gauges ). 

14. The mean mileage worked during the year was 816*74 miles against 
814*14 miles worked in the previous year. The increase was due to the length 
from Bhydea junction to Borat, 3*49 miles, which was erroneously shown as 
a siding in 1896, having been added to the main line during the year. 

The gross earnings decreased from Rs. 1,50,81,671 in 1896 to 
Rs. 1,47,62,233 or by Rs. 3,19,438, but as the working expemes were Rs. 6,15,855 
more, the net earnings showed a decrease of Rs. 9,35,293, having fallen from 
Rs. 90,02,286 to. Rs. 80,66,993. 

Of the decrease in the gross earnings, Rs. 2,91,607 were due to coaching 
traffic and Rs. 1,14,950 to goods traffic. There was, however, an increase of 
Rs. 87,120 under sundries, including electric telegraph and steam-boat, chiefly 
due to a number of wagons hired out to the East Indian and Bengal Central 
railways and to increased payments received on account of running power 
charges from the above mentioned railways. 

The decrease in the coaching earnings was chiefly due to the stoppage of 
hooking on certain portions of the line in consequence of the damages done to 
it by the earthquake of the 12th June 1897. The decrease in the goods earn- 
ings was principally due to l6ss despatches of gram and pulse, in consequence 
of a deficient production of the rabi crops in the districts of Nuddea, Jessore, 
and Khoolna, and to the falling off of the salt traffic. There were also less de- 
spatches of rice from Calcutta, Chitpore, Dinagepore and the East Indian rail- 
' 33 



130 


ADMINISTRATION REPORT POR 18D7-98. 


tray via Naihati and Manihari Ghat, to the districts of Nuddea, Pa rid pur, 
Dacca, Jalpaiguri and Darjeeling, and from Hili and Chorkai to Sara Ghat, 
on the Northern section to the Pubna and Rajsliahye districts, in which 
districts insufficient crops in the previous year led to a large import traffic. 

The principal fluctuations in the -working expenses were increases of 
Bs. 1,22,607 and Rs. 2,91,833 under “ Maintenance of way, works and stations” 
and “Locomotive expenses,” a decrease of Bs. 90,524 under “ Carriage and wagon 
expenses,” and increases of Bs. 71,487, Bs. 58,180 and Es. 1,24,9 1-7 under 
“ Traffic gxpenses,” “ General charges ” and “ Special and miscellaneous expen- 
diture,” respectively. The increase under “ Maintenance of way, works and 
stations ” was mainly due to the laying of more Denham- Olphert’s sleepers, to 
repairs to the damages caused by the earthquake, to the issue of more materials 
for maintenance purposes, and to the dismantling of the middle platform and 
rebuilding of two new platforms in its place at the Sealdah station; and that 
under “ Locomotive expenses,” chiefly due to the erection of six locomotive 
engines. The decrease under “ Carriage and wagon expenses ” was owing to 
heavy repairs and renewals both of coaching and goods vehicles during the 
previous year. The increases under “ Traffic expenses ”!and “ General charges ” 
were principally due to less reduction in the expenditure during the year under 
review than credits received for working the Bengal Central railway in 1896, 
to the re-organisation of the District Traffic Superintendent’s office at , Sealdah,' 
to the employment of extra station and train staff, and to an increase under 
“ Salaries of Indian management, including offices.” The increase under 
“Special and miscellaneous expenditure ” was chiefly due to the adjustment 
in 1897 of the mileage and demurrage charges for wagons hired from the Oudh 
and Bohilkhand State railway during 1896, to the payment of mileage and' 
demurrage to the Bengal Central railway, and to the hire of 12 locomotive 
engines from the Oudk and Bohilkhand State railway. 

Calcutta Port Commissioners' Bailtcay ( standard gauge). 

15. Compared with the results of 1896, the gross earnings decreased from 
Bs. 4,41,434 to Bs. 3,93,528 or by Rs. 47,906, and as the working expenses 
were more by Bs. 22,650, the net earnings showed a decrease of Rs. 70,556, 
having fallen from Bs. 2,19,264 to Bs. 1,48,708. The sources of income were 
goods and sundries. 

The earnings under goods traffic decreased from Bs. 4,00,640 to 
Bs. 3,51,798, and was mostly due to less receipts from grain and pulso, jute 
and metals, while those under sundries increased from Bs. 40,794 to 
Es. 41,730. 

The principal increases in the working expenses were Bs. 11,018, 
Bs. 4,918, and Rs. 4,550 under “ Maintenance of way, works and stations, ” 
“ Carriage and wagon expenses,” and “ Traffic expenses ” respectively. The 
increase under “ Maintenance of way, works and stations, ” chiefly occurred 
under “ Maintenance and renewal of permanent- way,” “ Repairs to bridges and 
tunnels, ” and “ Repairs of stations and buildings ; ” and that under “ Carriage 
and wagon expenses" under “Repairs of goods vehicles”. The increase 
uuder “ Traffic expenses ” was partly under “ General superintendence ” and 
partly under “ Station staff ”, on account of a portion of the handling charges 
of the previous year having been adjusted in 1897. 

Past Coast State Bailtcay {standard gauge). 

16. The mean mileage worked during the year was 534-03 miles against 
483-87 miles worked in the previous year. The increase was due to the opening 
of the section from Bhubaneswar to Barang and the Puri branch from the 1st 
February 1897 and the Bezwada-Kistna canal junction from the 15th July 1897. 

The gross earnings increased from Bs. 24,05,423 to Bs. 28,57,288 or by 
Bs. 4,51,865, and as the working expenses were Rs. 1,12,600 more only, the 

tI 6 *' showed an improvement of Bs. 3,39,265, having- risen from 

Bs. 6,29,705 to Bs. 8,68,970. 

Of the increase in the gross earnings, Bs. 1,32,099 were derived from 
coaching traffic, Rs. 1,33,754 from goods traffic and Bs. 1,62,489 from sundries. 
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,The increase in the coaching traffic was chiefly due to tlie additional 
mileage worked and to the development of traffic. The increase under goods 
traffic occurred principally under “ Grain and pulse,” “Metals ” and “ Railway 
plant and rolling-stock carried for the public and foreign railways ”, and was 
due to the famine, to larger export of Manganese ore to England and to the 
carriage of materials for the Bezwada- Madras and Bengal-N6gpur railways . 
The comparative increase in goods traffic would have been still more had it not 
been for the heavy decrease in “ Oil seeds ”, owing to the failure of crops, and in 
the carriage of railway materials for “ Home line construction ” and “ Revenue 
stores ”, due to the completion of construction works and to the ballqsfc train 
charges on oped line having been debited to Capital instead of to Revenue. The 
increase under sundries was principally due to the locomotive and vehicles 
lent to the Bezwada-Madras and Bengal-Nagpur railways. 

The principal fluctuations in tlie working expenses were a decrease of 
Rs. 69,996 under “ Maintenance of way, works and stations,”and increases of 
Rs. 47,881, Rs. 37,871 and Rs. 79,891 under “Locomotive expenses,” “Traffic 
expenses ” and “ General charges,” respectively. The decrease under “Main- 
tenance of way, works and stations ” was due to ballast train charges having been 
debited to capital during the first-half of 1897 ; and the increases under 
“ Locomotive expenses ”, “ Traffic expenses ” and “ General charges ” were chiefly 
due to the increased traffic, to the extra mileage opened, and to the establishment 
charges under “ General charges ” having been wholly debited to Revenue since 
April 1897. 

Great Indian Peninsula Pailway system ( standard gauge). 

17- The mean mileage worked during the year was 1,491*31 against 
1,490*35 miles worked in the previous year. The increase was due to the open- 
ins: of the extension of the Mohpani branch to Gotitoria on the 22nd November 
1896. 

The gross earnings decreased from Rs. 3,44,19,629 in 1896 to 
Rs. 2,84,32,402 or by Rs. 69,87,227, and as the working expenses were Rs. 38,973 
more, the net earnings showed a decrease of Rs. 60,26,200, having fallen from 
Rs. 1,54,20,597 to Rs. 93,94,397. 

Of the decrease in the gross earnings, Rs. 18,30,342 yere due to coaching 
traffic and Rs. 40,96,043 to goods traffic. 

The decrease in the coaching traffic occurred mainly under third class, and 
was mainly due to the restrictions imposed on the passenger traffic on account 
of the plague in the Bombay Presidency. The famine conditions also curtailed 
the movement of ordinary passengers. 

The decrease in the goods earnings was chiefly under “ Cotton,” Grain 
and pulse,” and “ Oil-seods.” The decrease under “ Cotton ” was partly due to 
the failure of crops in the Berars and partly to smaller area under cultivation 
of this commodity. The decrease under ‘‘ Grain and pulse ” and “ Oil-seeds ” 
was entirely due to the failure of crops owing to scanty rainfall. 

The principal fluctuations in the working expensos were decreases of 
Rs. 1,36,625, Rs. 3,68,084 and Rs. 1,35,804 under “ Maintenance of way, works 
and stations,” “ Locomotive expenses,” and “ Rent of leased lines,” respectively, 
and an increase of Rs. 7,01,351 under “ Garriage and wagon expenses.” The 
decrease under “ Maintenance of way, works and stations ” was due to the 
extraordinary expenditure incurred in 1896 in connection with the restoration of 
the bridges destroyed by floods ; that under “ Locomotive expenses,” to the almost 
entire use of Indian cogl and also to the improvement in the rate ot exchange ; 
and that under “ Rent of leased lines,” to less traffic worked on state lines. 
The increase under “ Carriage and wagon expenses ” was chiefly due to debits 
in connection with the replacement of Cammell’s axles. 

J Bombay, Paroda and Central India Pailway ( standard gauge). 

18. Compared with the results of 18y6, the gross earnings decreased from 
Rs. 1,62,03,932 to Rs. 1,42,61,293 or by Rs. 19,42,639. and as the working 
expenses* were Rs. 4,S8,021 more, the net earnings decreased by Rs. 24,30,660, 
having fallen from Rs. 89,00,862 to Rs. 64,70,202. 


* Including contribution to tho Provident Fund. 
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Of the decrease in the gross earnings, Rs. 32,83,807 were due to coaching 
traffic and Es. 6,41,747 to goods traffic. 

The decrease in the coaching traffic was chiefly due to the restrictions imposed 
■on account of the plague in the Bombay Presidency; and that under goods 
traffic, chiefly to the falling off in the traffic in “ Cotton, raw,” “Grain and pulse ” 
and “Oil-seeds,” from Broach and stations between Surat and Ahmedabad and 
from the Anand-Godhra branch and the Eaj putana-Mal wa and Godhra- 
Eutlam-Nagda railways to Bombay. ' 

The principal fluctuations in the working expenses were on increase of 
Es. 4,31,835 under “ Maintenance of way, works and stations”, a decrease, of 
Rs 2,25,743 under “Locomotive expenses,” and an increase of Es. 3,36,487 
under “ Carriage and wagon expenses.” The increase under “ Maintenance of 
way, works and stations” was chiefly due to the renewal of the Warren girder 
bridges and to more extensive renewals of permanent-way material. The 
decrease under “ Locomotive expenses ” was partly due to the decrease in 
the number of engines repaired, partly to a reduction in the quantity of English 
coal used and in the price paid for Indian coal and partly to small issues of 
English stores and to a favourable rate of exchange. The increase under “Car- 
riage and wagon expenses ” was entirely on account of extensive renewals of 
the coaching and goods stock, specially of the latter. 

Madras Railway system ( standard gauge). 

19. The mean mileage worked during the year 1897 was 857 63 miles against 
856‘47 miles in the previous year. The increase was due to the Madras-Ennur 
section of the Bezwada-Madras railway, which was opened on the 27th Feb- 
ruary 1896, having been worked for the whole year. 

The gross earnings increased from Rs. 1,10,96,897 in 1896 to Us. 1,17,3S,011 
or by Es. 6,41,144, and as the working expenses were Es. 36,056 less, 
the net earnings showed an improvement of Es. 6,57,200, having risen 
from Es. 54,58,773 to Es. 61,15,973. 

The earnings from coaching traffic decreased by Es. 35,620, whereas those 
from goods traffic increased by Us. 6,53,963. 

The decrease in the coaching earnings was chiefly due to the reduction 
in the third class passenger fare ; and that under goods, to the increase under 
“ Coal and coke carried for the public and foreign railways,” and under “ Grain 
and pulse,” mainly due to the increase in local traffic aud in the traffic from 
Madras railway stations to the Great Indian Peninsula railway and the 
north via Eaicliur. 

The principal fluctuations in the working expenses were an increase of 
Es. 25,310 under “Locomotive expenses” and decreases of Es. 12,759 and 
Es. 33,391 under “ Carriage and wagon expenses” and “Traffic exponses,”- 
respectively. The increase under “ Locomotive expenses ’* was chiefly due to 
a larger consumption of fuel. The decrease under “ Carriage and wagon 
expenses ” was chiefly due to less repairs to vehicles ; and that under “ Traffic 
expenses ” to the lower charges for loss by exchange and to the original cost of 
oil lamps, which have been replaced by gas, having been charged off in the 
first-half of 1896. 


Southern Punjab Raihoay ( standard gauge). 

20. The length of the line is 399-80 miles, hut the ibean mileage worked 
during the year was 56-96 miles, the line having been opened from 10th 
November 1897. 

The gross earnings amounted to Es. 1,03,641, and the working exneusos 
to Es. 53,893, leaving Es. 49,748 as net earnings. ^ 

The line is worked by the North ’Western State railway. 


The Riiam's Guaranteed State Raihoay system ( standard gauge). 

21. Compared with the results of 1896, the gross earnings of the entire 
system increased from Es. 34,57,844 to Es. 37,77,155 or by Rs 3 19 311 
but as the working expenses * increased by Es. 1,00,986, the net earning 


• Including contribution to the Provident Fund, J)ut excludin'- 
(Fast Coast State railway), 


rent paid for the lease of the Iiexwada extension 



CHAPTER IX, — DETAILS OP REVENUE EARNINGS AND EXPENDITURE. 133 

-showed an improvement of Us. 2,18,325 only, having risen from Rs. 18,01,252 
to Es. 20,19,577. 

The principal variitions in the gross earnings were a decrease of 
Es. 62,549 under coaching traffic and an increase of Es. 3,90,783 under goo.ds 
traffic. 

The decrease in the coaching traffic was chiefly due to the plague, poverty 
and loss of. trade caused by the famine ; whereas the increase in the goods traffic 
was chiefly due to larger despatches of coal to Wadi and places'- “beyond, 
and to larger consignments of rice from the East Coast State railway and 
Bezwada to Yallandu, Hyderabad, Secunderabad, Tandur and foreign lines via 
Wadi. 

The principal increases in the working expenses were Es. 49,310, 
Es. 26,791 and Es. 24,310 under “ Maintenance of way, works and stations,” 
Locomotive expenses,” and “ Special and miscellaneous expenditure, ,r 
-respectively. The increase under “ Maintenance of way, works and sta- 
tions ” was chiefly due to the outlay on special renewals of permanent-way of 
the Wadi-Secunderabad section and the mineral branch ; that under “ Locomotive 
expenses,” to the consumption of a larger quantity of coal owing to the increased 
train-mileage run; and that under “ Special and miscellaneous expenditure,” 
to the payment of increased mileage and demurrage charges iothe Great Indian 
Teninsula railway for the use of their wagons required to meet the heavy 
traffic in coal. 

, and a 

Ncigdd- TTjjain Railway ( si \gange). 

it (metre 

22. The mean mileage worked during the v \34 - 67 miles against 16'10 
miles worked in the previous year. The incre’ross eardue to the working of the 
line, which was opened on the 15th July 1896, thrandoout the year. No compari- 
son can be made with the previous year, as the lint? was only opened to traffic 
in the second-half of 1896. 

The gross earnings for the year amounted to Es. 1,04,639 and the work- 
ing expenses to Rs. 56,883, leaving Rs. 47,756 as net earnings. 

The number of passengers carried was 104,965 and the total earnings from 
•coaching traffic Es. 35,422. 

The weight of goods lifted was 35,218 tons -and the earnings therefrom 
Es. 68,652, which were chiefly derived from “ General merchandise. ” 

The line is worked by the Bombay, Baroda and Central India railway. 

The G a eh war's Pctlad "Railway ( standard gauge). 

23. Compared with the results of 1896, the gross earnings decreased from 
Es. 1,17,540 to Es. 64,737 or by Rs. 52,803, and as the working expenses 
were Es. 3,902 less only, the net earnings showed a decrease of Es. 48,901, 
.having fallen from Rs. 82,847 to Its. 38,946. 

Of the decrease in the gross earnings, Es. 19,014 were in coaching earnings 
and Rs. 34,010 in goods earnings. 

The decrease in the coaching earnings was due to a falling off in the 
third class passenger traffic ; and that in the goods traffic to a credit of 
Es .32,507 in 1896 for terminal charges relating to previous years. 

The line is worked by the Bombay, Baroda and Central India railway. 

Rdjpura-Bhalinda Railway ( standard gauge)* 

24 .Compared with the results of 1896, the gross earnings decreased from 
Rs. 9,97,826 to Es. 6,96,926 or by Es. 3,00,900, hut as there was a re- 
duction of Es. 1,65,495 in the working expenses, the net earnings showed a 
decrease of Rs. 1,35,405 only, having fallen from Rs. 4,49,022 to Rs. 8,13,617. 

Of the decrease in the gross earnings, Rs. 15,185 were due to coaching traffic 
and Rs. 2,87,089 to goods traffic. 

. The decrease in the coaching traffic occurred mainly under third class 
passengers, who restricted their journeys on account of the famine ; while 
.that in the goods traffic is said to have mainly occurred under “ Grain and 
pulse,” Es. 2,44,265, due to the famiue, aud under “Railway materials for the- 
• 34. 
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public and foreign railways,” Es. 2G,093, duo to llio approaching completion of 

the Southern Punjab railway. 

The lino is worked by the Jforlli estern Stale lnxluny. 

Bengal and North- Western Railway system ( metre gauge). 

25. Tho moan mileage worked during the year 1S07 was 835‘00 miles against 
^0017 "miles in the previous year. The increase was due to tho .1arw.il Koad- 
B urli wal, Gonda-Balrumpur,* Nanpura-Jangal-Molipur and Bhnt ni-Bluigalpur- 
Go^ra branches having hoou worked throughout the year, and to tho open- 
ing° of tho Salimpur-Burhaj branch (12*77 miles) from the 1st December 
1897. 

The gross earnings increased from Its. 57,87,007 to Es. 59,03,82(5 or hy 
Es. 2,00,759, but ns the working expenses were Its. 79,352 more only, the 
not comings showed an improvement of Es. 1,27,-107, having risen from 
Its. 32,-12, 216 to Es. 33,09,053. 

'J 

goods 

Its. 1, 

mainly due to the increased quantity of merchandise carried cm Moknmeh and 
Digha ghats, and to the amount realised from tolls on the pile bridge atBahram- 
gliat. 

Tho increase in the coa$’ s / earnings was mainly owing to the increased 
mileage worked and to tit/’’' . attendance at vidas hold at Soneporo and 

Ajodliya; while thcdoorc]^ durin goods oar nines, was chiefly due to the failure 
of tho vico crop in tho B-A- _ U>e }o»da districts, and to tho stoppage of exports 
from Nepal. Vail way. 

The principal fluctuation/ in the working expenses were an increase of 
Es. 39,578 under “ MaintHiumce of way, works and stations,” n decrease of 
Its. 19,097 under “ Carriage and wagon expenses,” and increases of Es. 20,108, 
Es. 23,303 and Es. 21,132 under “ Traffic expenses,” ** Stcam-hoit service” and 
“ Special and miscellaneous expenditure,” respectively. The increase under 
" Maintenance of way, works and stations” wr.s chiefly due to the carriage of 
more revenue stores for relaying the line with steel rails ; (he decrease under 
“ Carriago and wagon expenses ” was due to less repairs to vehicles and to 
fewer axles having been put in. Tho increase under “ Traffic expenses ” was 
due to the employment of additional station and train staff and to the increased 
charges for fuel and lighting on account of the additional mileage opened ; and 
that under “ Steam-boat service”, to increased loading and unloading charges to 
tho heavier consumption of stores on ing to increased traffic, and to a large credit, 
in 1896 on account of stores returned to stock. Tho increase under “ Special 
and miscellaneous expenditure ” was chiefly due to the changes in the site of 
the Bahrain ghat feny to meet the requirements of the permanent Gogra 
bridge, to the employment of trollies for traffic requirements, to the engage- 
ment of extra stall’ and boats during the rains, and to the provision made to 
meet loss aud depreciation on stores. 


Rajpulana-Malica Railway ( metre gauge). 

20. Compared with the results of 1S90, tho gross earnings fell from 
Es, 1,97,25,977 to Es. 1,81,74,358 or hy 11s. 12,51,019, but as the working ex- 
penses were less by Es. 1,39,313 only, the net earnings decreased hy Es. 11,12,306, 
having fallen from Ks. 3,09,70,727 to Es. OS, 04,423.. 

Of the decrease in the gross earnings, Es. 10,13,831 wero in the passenger 
traffic and Es. 2,4.0,305 in the goods traffic. 

The decrease in tho coaching earnings was partly due to the prevalence of 
famine, partly to tho season being considered unpropitious for ITindu marriages, 
and partly to the restrictions imposed on account of the plague, while that under 
goods traffic occurred under “.Oil-seeds,” due to a fall in the traffic forwarded via 
Sabarmafci and Wodhra ; under ft Railway materials for construction , '* duo to a 
decrease in tho number of ballast trains run on tho G odhra-Eutlam-Nagda 
railway and to the carriage of a smaller quantity of materials for that line; and 
under ( Goal for revenue department,” duo to conveyance of less coal. 
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The principal fluctuations in the working expenses were an increase of 
Ks. 1,73,501 under “Maintenance of way, works and stations ”, decreases of 
Ks. 3,11,557 and Ks. 50,937 under “Locomotive expenses” and “ Carriage and 
wagon expenses”, respectively, and an increase of Es. 40,603 under “Traffic ex- 
penses. ” The increase under “ Maintenance of way, works and stations ” was 
partly duo to the payment of grain compensation allowance to the menial staff, 
partly to the heavy expenditure on relaying the line with BO lb. rails and partly 
to a larger credit in 1896 for materials returned to stock. The decrease under 
“ Locomotive expenses ” was due to the less train-mileage run and to the 
carriage of a smaller quantity of coal; and that under “Carriage and wagon 
expenses,” to less outlay incurred on renewals. The increase under “Traffic 
-expenses ” was partly due to the payment of grain compensation allowance, 
and partly to an increase in the rate for castor oil. 

Hdlanpur-Heesa Hallway ( metre gauge). 

27. Compared with the results of 1896, the gross earnings fell from Es. 51,629 
to Es. 43,264 or by Es. 8,365, hut as the working expenses were lower by 
Es. 2,319, the falling off in the net earnings was only Es. 6,016, having fallen 
from Ks. 29,172 to Es. 23,126. 

Of the decrease in the gross earnings, Es. 8,342 were in the coaching traffic, 
mainly due to the restrictions imposed on account of the plague. 

The line is worked by the Bombay, Baroda and Central India railway. 

Southern Mahratta Hallway system {metre gauge). 

28. Compared with the results of 1896, the gross earnings increased from 
Es. 91,62,980 to Es. 94,08,260 or by Es. 2,45,280, and as the working expen- 
ses were Es. 1,71,435 more, the net earnings showed -an improvement of 
Es. 73,845 only, having risen from Es. 39,68,777 to Ks. 40,42,622. 

The principal variations in the gross earnings were a decrease of 
Es. 5,26,649 under coaching traffic, and an increase of Es. 7,SS,732 under goods 
traffic. 

The decrease in the coaching traffic was chiefly due to a large falling 
off in the number of third class passengers owing to the plague restrictions. 

The increase in the goods traffic was mainly due to the heavy exports of 
food-grains, chiefly jawar and other grains, from the Mysore Province to the 
Poona and Bijapur branches and to the Kolhapur State railway. There were, 
however, large decreases under “ Cotton,” “Wheat ” and Oil-seeds,” due in a 
great measure to the failure of crops and the consequent fall in the hookings 
with foreign lines, chiefly via Poona and Ilotgi. • 

The principal increases in the working expenses were Es. 1,19,048 under 
“Locomotive expenses ” and Es. 45,188 under “ General charges.” The in- 
crease under “ Locomotive expenses ” was chiefly due to an increase in tho 
train -mileage run and to the carriage of a large quantity of fuel for con- 
sumption ; and that under “ General charges ” was entirely due to the payment 
to Government of the Company’s share of the cost of police employed on tho 
ceded portions of the Mysore railway from March 1896 to December 1897, 
and arrear charges for the detective police employed on the line within the 
Madras Presidency. 

South Indian, including the Hon dicherry Railway ( metre gauge). 

29. Compared .with the results of 1S96, the gross earnings increased from 
Es. 89,85,262 to Es. 92,18,001 or by Es. 2,32,739, and as the working ex- 
penses were Es. 46,000 less only, the net earnings showed an improvement 
of Es. 2,78,739, having risen from Es. 40,53,149 to Es. 43,31,888. 

The variations in the gross earnings were an increase of Es. 2,25,012 in 
the coaching traffic, a decrease of Es. 1,66,110 in the goods traffic, and an 
increase of Es, 1,73,837 in sundries including telegraph. 

The increase in the coaching traffic was chiefly due to a general develop- 
ment of the passenger traffic and to the Mahamagam festival at Kumbakonam 
in Pehruary, which occurs once in twelve years. The decrease in the goods 
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traffic was chiefly under "Grain and pulse, ” "Oil-seeds, ” " Provisions ”* 
and “Sugar,” due to smaller imports oil rice in. the husk from Tanjore, 
South. Arcot and Trichinopoly, and to the smaller exports of provisions and 
oil-seeds from the Pakala-Bhavmavaram section owing to the failure of crops 
for want of rain. There was, however, a large increase under “ Railway plant 
and rolling-stock, ” due to the carriage of materials for the Bezwada-Madras- 
railway. The increase under " Sundries ” was chiefly due to the hire of 
engines and vehicles realised from the Bezwada- Madras and Ivaraikkal-Pernlam. 
railways, to credits on account of the Karaikkal-Peralara railway adminis- 
trative charges, and to the profit on sale of capital and revenue stores. 

The principal fluctuations in the working expenses were an increase of 
■Us. 53,623 under " Maintenance of way, works and stations, ” decreases of 
Ms. 78,952 and Rs. 47,673 under " Locomotive expenses ” and " Carriage and 
wagon expenses,” respectively, an increase of Its. 46,050 under "Traffic- 
expenses” and a decrease of Rs. 16,266 under " General charges. ” The increase- 
under " Maintenance of way, works and stations ” was chiefly due to renewals- 
with 60 lb. rails, to the addition of tie-hars and to the substitution of cast-iron 
cushions for pot sleepers and wooden cushions. The decrease under " Locomo- 
tive expenses” was mainly due to the reduction of expenditure under 
carriage of revenue stores, to the light repairs to locomotives and to a 
■reduction in the issue rate of coal per ton; while that under “Carriage and 
wagon expenses” was chiefly duo to smaller repairs and renewals of vehicles 
and to the payment made to the Madras railway in the first-half of 1896 for 
reconstruction of 25 third class carriages. The increaso under "Traffic- 
expenses” was chiefly due to the introduction of a graded scale of pay for- 
-the station staff, to the appointment of European- station masters- at certain, 
.stations, and to the greater cost and increased consumption of kcrosinc oil owing 
to the introduction of a night train service on the Erode branch. The decrease 
■under “ General charges ” was chiefly due to a special debit to. working expen- 
ses- in 1896 for the value of medicines on hand. 

Mayavaram-Muiupet Railway (metre gauge ). 

30, Compared with the results of 1896, the gross earnings increased from 
Rs. 2,47,772 to Rs. 2,66,082 or by Rs. IS, 310, and as the working expenses were- 
Rs. 6,176 mpre, the net earnings showed an improvement of Rs. 12,134, having 
risen from Rs. 99,362 to Rs. 1,11,49G. 

Of the increase in the gross earnings, Rs. 10,977 wero derived from coach- 
ing traffic and Rs. 7,130 from goods traffic. 

< The increase in the coaching traffic was chiefly due to the Mahamagam 
festival held at Kumbakdnam. in February, and tho general development of the 
third class passenger traffic, and that in the goods traffic was duo to the in- 
creased traffic iu geueral merchandise and to the carriage of materials for the: 
.Karaikkal-Peralam railway. 

The line is worked by tho South Indian- railway. 

Assam-Rengal Railway ( metre gauge). 

31. The mean mileage worked during the year 1897 was 301G 8 miles against 
168-61 miles in the previous year- The increase was due to tho opening 
of the sections Akhaura to Badarpur, 127-01 miles, and Gauhati to Jarauna 
Mukli, 74'73 miles, from the 4th December 1896 and tho 1st January 1897, 
respectively. Both these sections were, howevor, temporarily closed from the- 
13th June 1897, owing to the damages caused by the earthquake, hut the- 
Badarpur section was subsequently ro-opened by the end of tho year. 

Ho comparison can he made with tho previous year, as the mean mileage 
worked during the year 1897 showed a large increase, and certain open sections 
were temporarily closed from the 13th June. 

The gross earnings for the year 1897 amounted to Rs. 9,90,6-10, and tiro- 
working expenses to Rs. 9,18,426, leaving Rs. 72,214 ns net earnings. 

The number of passengers carried was 946,612 and the total earnings from 
coaching traffic, Rs. 5 , 39 , 843 . 

The weight Of goods lifted was 338,502 tons and the .earnintrs therefrom,, 
Rs. 4,24,389, which were' chiefly -derived from “ General .merchandise” and: 
-".Railway materials for construction,,” 
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The abnormal working expenses were chiefly due to the new lengths 
opened, and to the fact that the staff had to he maintained during the period 
the line .was temporarily closed. 

Burma Railways [metre gauge). 

32. The mean mileage worked during the year 1897 tvas 8S7’00 miles 
against 571‘6u miles in the previous year. The increase was due to the 
Mobnyin-Mogaung section (52‘34 miles), which was opened to trafBc on the 
1st March 1S96, having been worked throughout the whole year. 

The gross earnings increased from Rs. 76,08,559 to Rs. 86, 76, 404 or by 
Rs. 10,67,845, but as the working expenses were Rs. 1,70,921 m'ore only, the 
net earnings showed an improvement of Its. 8,96,924, having risen from 
Rs. 29,S5,751 to Rs. 38,82,675. 

Of the increase in the gross earnings, Rs. 4,59,197 were derived from 
coaching traffic and Rs. fl, 28,760 from goods traffic. 

The increase in the coaching earnings was chiefly due to the scarcity in 
some of the districts in Upper Burma, which necessitated labourers seeking 
employment in the Lower Provinces, to the reduction in the fares on the 
Mu Valley railway, to the opening of intermediate stations, and to the addi- 
tional facilities offered by an increased train service over some sections of the 
line. The increase in the goods earnings was mainly due to an abnormally 
good rice crop in Lower Burma, and to the increased demand for this corn- 
modify consequent on the famine in India and the scarcity in Upper Burma. 

The principal fluctuations in the working expenses were a decrease of 
Rs. 27,22 i under “ Maintenance of way, works and stations,” an increase of 
Rs. 97,450 under “Locomotive expenses,” a decrease of Rs. 22,4i9 under 
“ Carriage and wagon expenses,” ■ increases of Rs. 63,459 under “Traffic 
expenses ” and of Rs. 97,793 under “General charges,” and a decrease of 
Rs. 42,077 under “ Steam-boat service ” The decrease under “ Maintenance 
of way, works and stations ” was chiefly due to smalhr renewals of perma- 
nent-way. The increase in the “ Locomotive expenses” was chiefly due 
to the increased mileage and to the heavier repairs done to a larger number of 
engines. The decrease under “ Carriage and wagon expenses” was chiefly due 
to less repairs to goods vehicles ; while the increase in the “ Traffic expen- 
ses ” was mainly due to the increased rate of pay drawn by the Traffic Mana- 
ger, fo the employment of extra station and train staff for the upper part 
of the Mu Valley railway, and to the increased train -mileage. The increase 
under “ General charges ” was mainly due to the debit to revenue of a pro- 
portionate share of Home Board establishment and Government supervision 
charges, and to the payment of arrears of the Agents’ pay, travelling allow- 
ances and contribution for leave and pension allowances. The decrease 
under “ Steam-boat service ” was chiefly due to a reduction in the staff, and to 
a credit for boiler of winding engines returned to stores as against a debit for 
the same in the previous year. 

Deoghur Railway [metre gauge). 

33. Compared with the results of 1896, the gross earnings increased from 

Rs. 30,014 to Rs. 30,320 or by Rs. 306, and as the working expenses were 

Rs. 653 more, the net earnings showed a decrease of Rs. 347, having fallen from 
Rs. 11,499 to Rs. 11,152. 

The variations in the gross earnings were a decrease of Rs. 113 under 
coaching traffic and an increase of Rs. 465 under goods traffic. 

The decrease in the coaching traffic was due to a smaller number of pil- 
grims visiting the shrine at Baidyanath owing to the famine. The increase 
in the goods traffic was mainly due to the increased traffic in general mer- 
chandise. 

The principal fluctuations in the working expenses were a decrease of 

Rs. 521 under “ Maintenance of way, works and stations,” an increase of 

Rs. 1,567 under “ Locomotive expenses,” a decrease of Rs. 670 under “Carriage 
and wagon expenses,” and an increase of Rs. 379 under “ Traffic expenses.” 
The decrease under “ Maintenance of way, works and stations ” was owing 

35 
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to fewer sleepers having been laid during the year. The increase under “ Loco- 
motive expenses ” was due to heavier repairs .to locomotives; while the de- 
crease under “ Carriage and wagon expenses ” was due to repairs to carriages 
in 1896, whereas no repairs were undertaken in 1897. The increase under 
“ Traffic expenses ” was due to the increased goods traffic. 


Rohilkund and Kumaon Railioay system ( metre gauge).' 


34 The mean mileage worked during the year 1897 was 279*32 miles 
ngainst 279*42 miles in the previous year. The decrease was due to the closing 
■of the Dudwa branch for a longer period. 

The gross earnings decreased from Us. 12,54,504 to Rs. 12,51,092 or by 
Rs. 3,412, and as the working expenses were Rs ; 55,707 less, the net earnings 
showed an improvement of Rs. 52,295, having risen from Rs. 4,55,800 to 


jRs. 5,08,095. 

The earnings from coaching traffic increased by Rs. 18,369, while the 
•earnings from goods traffic decreased by Rs. 33,573. 

The increase in the coaching earnings was chiefly due to the development of 
ihe passenger traffic on the Lucknow- Bareilly section, while the decrease in 
the goods earnings was mainly due to the heavy falling off in the traffic in 
sugar, owing to the failure of crops. 

The principal decreases in the working expenses were Rs. 15,855 under 
«« Locomotive expenses,” Rs. 15,462 under “ Carriage and wagon expenses, ” and 
Rs. 13,744 under “ General charges.” The decrease under “ Locomotive ex- 
penses ” was mainly due to the issue of duplicate “ O ” class boilers during the 
previous year, and to the supply of wood fuel of a superior quality from private 
forests ; and that under “ Carriage and wagon expenses,” chiefly owing to 
less repairs to coaching vehicles, and to the slow progress in providing heavier 
axles to goods vehicles. The decrease under “ General charges ” was mainly 
due to the transfer of the Deputy Agent to the Bengal and North-Western 
railway, to a saving under “ Home charges ” and to the salary of the Superin- 
tendent, Government Railway Police, Northern Division, Lucknow, * and his 
office establishment from May 1892 to February 1896 having been included 
in the accounts of 1896. 


Bengal Dooars Railway ( metre gauge). 

35. Compared with the results of 1896, the gross earnings increased from 
Rs. 2,70,451 to Rs. 2,86,407 or by Rs. 15,956, but as the working expenses were 
Rs. 2,481 more only, the net earnings showed au improvement’ of Rs. 13,475, 
having risen from Its. 1,31,814 to Rs. 1,45,289. 

The increase in the gross earnings was principally due to the large increase 
of Rs. 17,321 under “ Railway materials for construction,” derived from the 
carriage of materials for capital works. 

The principal fluctuations in the working expenses were increases of 
Rs. 5,904 under “ Maintenance of way, works and stations,” and Rs. 4,294 
under “ Locomotive expenses,” and decreases of Rs. 2,832 under “ Carriage and 
wagon expenses,” Rs. 2,187 under “Steam -boat service” and Rs. 2,649' D under 
" Special and miscellaneous expenditure.” 


Dilra-Sadiya Railway ( metre gauge). 

36. Compared with the results of 1896, the gross earnings increased from 
Rs. 6,47,36(Ho Rs. 7,87,359 or by Rs. 1,39,999, and as the working expenses 
were Rs. 2,05,535 more, the net earnings showed a decrease of Rs 65 536 
having fallen from Rs. 3,12,286 to Rs. 2,46,760. ’ ’ ’ 

Of the increase in the gross earnings, Rs. 7,688 were derived from coaching- 
traffic and Rs. 1,22,693 from goods traffic. ° 

The increase in the coaching earnings was due to the general develop- 
menu of the passenger traffic ; and that in the goods earnings, chiefly to the 
larger exports and increase in the rate for carriage of coal, and to increased 
imports of food-grains for tea gardens and the collieries. 

The principal increases in the working expenses were Rs, 1 71 733 under 
“ Maintenance of way works and stations,” Rs. 15,568 under “Locomotive 
expenses and Rs. 11,6S9 under “ Traffic expenses.” 
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The increase under ,e Maintenance of way, works and stations ” was mainly 
due to the replacement of cast iron sleepers, and that under “ Locomotive ” 
and " Traffic ” expenses, chiefly owing to the transfer of the working of the 
Colliery branch line to this railway from the 1st January 1897. 

Ahmeclaba'd- Pardntij Railway (metre gauge). 

37. The length of line open on the 31st December 1897 was 54’59 miles, 
and the mean mileage worked during the year 28'93 miles. . 

The gross earnings amounted to Us. 69,068, the working expenses to 
Ks. 32,4.04, and the net earnings to Rs. 36,664. 

Of the gross earnings, Rs. 38,372 were derived from coaching traffic, 
Rs. 30,110 from goods and Rs. 387 from Electric telegraph earnings. 

The line is worked by the Bombay, Baroda and Central India railway. 


The Gaekwar’s Mehsanci Railway ( metre gauge). 

38. Compared with the results of 1896, the gross earnings fell from 
Rs. 4,23,283 to Rs. 3,39,125 or by Rs. 84,158, and as the working expenses were 
Rs. 5,946 more, the net earnings showed a decrease of Rs. 90,104, having 
fallen from Rs. 2,71,262 to Rs. 1,81,158, 

Of the decrease in the gross earnings, Rs. 40,239 were under coaching 
traffic and Rs. 43,418 under goods traffic. 

The decrease in the coaching earnings was chiefly due to plague restrictions; 
and that in the goods earnings, to the credit of Rs. 80,834 during 1896 on 
account of terminal charges due for previous years. 

The line is worked by the Bombay, Baroda and Central India railway. 

Jodh pore- J3 idea tieer Railway (metre gauge). 

39. Compared with the results of 1S9G, the gross earnings decreased from 
Rs. 11,64,465 to Rs. 11,22,658 or by Rs. 41,807, on the Jodhpore section, and 
from Rs. 1,20,727 to Rs. 1,17,010 or by Rs. 3,717, on the Bickaneer section ; 
but as the working expenses were Rs. 48,333 less on the Jodhpore section and 
Rs. 6,161 more on the Bickaneer section, the net earnings on the former 
showed an improvement of Rs. 6,526, having risen from Rs. 7,38,273 to 
Rs. 7,44,799, and on the latter a decrease of Rs. 9,87S, having fallen from 
Rs. 75,382 to Rs. 65,504. 

Of the decrease in the gross earnings, Rs. 33,752 were under coach- 
ing traffic and Rs. 10,992 under goods traffic on the Jodhpore section, and 
Rs. 3,682 and Rs. 794 under coaching and goods traffic, respectively, on the 
Bickaneer section. The decrease was mainly due to the prevalence of 
famine and plague. 

- The principal decrease in the working expenses on the Jodhpore section 
was Rs. 38,513 under Maintenance of way, works and stations,” and was 
due to the renewal of only £*44 mile of rails during the year against 10'80 miles 
in the previous year. On the Bickaneer section, the only noticeable increase 
in the working expenses was Rs. 4,689 under “ Locomotive expenses,” due to 
the additional train-miles run. 

Oucleypore-Chitor Railway (metre gauge). 

40. Compared with the results of 1896, the gross earnings fell from Rs. 1,35,220 
to Rs. 1,23,175 or by Rs. 12,045, and as the working expenses were Rs. 1,175 
less only, the net earninsrs showed a decrease of Rs. 10,870, having fallen from 
' Rs. 53,751 to Rs. 42,881. 

Of the decrease in the gross earnings, Rs. 8,618 were under coaching 
traffic and Rs. 3,425 under goods traffic. 

The decrease in the coaching earnings was mainly due to plague restric- 
tions ; and that in the goods earnings, to the smaller traffic in cotton, raw and 
grain and pulse. 

The line is worked by the Bombay, Baroda and Central India railway. 
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Bliavnagar-Gondal-Jundgad-Rorbanctar, including the Jcfatear-Jldjkof, MaiU 

way {metre gunge). 

41. Compared with the results oC 1S9G, the gross earnings decreased from 
Us. 21,77,995 to Es. 20,26,S93 or by Its. 1,51,102, and as the working expenses 
were Its. 18,610 more, the net earnings showod a deereaso of Its. 1,69,712, 
having fallen from Its. 10,73,513 to Es. 9, 03, SOI. 

Of the decrease in the gross earnings, Es. 1,33,206 were under coaching, 
traffic and Es. 38,109 under goods traffic. There was, however, an increase of 
Es. 20,213 under sundries. 

The decrease in the coaching traffic was chiefly duo to the scarcity and 
plague and the consequent restrictions imposed ; and that in the goods traffic, to 
less production of cotton in the province. The increase under “ Sundries ” was 
mainly duo to the hire of engines to the Jdmnagar railway and to the con- 
struction of 12 stone-wagons for the Porbandar state and of carriage and 
wagon stock for the Jamnagar railway. 

Jamnagar Railway ( metre gunge). 

42. The line was opened for traffic on the 8th April 1897, and the mean 
mileago worked during the year was 39 - S5 miles. 

The gross earnings amounted to Es. 81,476, the working expenses to 
Its. 55,522 and the net earnings to Es. 28,954. 

Of the total earnings, Es. 67,235 were derived from coaching traffic and 
Es. 16,547 from goods traffic. 

The line is worked by the Ehavnagar-Gondal-Junagad-Porhandar rail- 
way. 


43. Statistics of working of tho special gauge railways for the year 1897 
statistics of working of tko will bo found in statement No. 37 A, on paircs 1C6 
special gauge railways. and 1G7 . The general results of working these 

railways for the past five years are given in statement No. 37 B, on pages 168 
and 169. 
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Statement No. 31. 

pmmiary of the 'principal commodities carried, and the earnings therefrom , on the standard and metre 
gauge railways, during the year 1897, as compared with the previous year {details given in 
Appendix 11). 


■ 

> 




Qtjiimir. 

Eabninob. 

Quin ti it. 

Earning s. 


Progres- 
sive No. 

Description or coimoDirr. 

• 

I ► 


Prcvioua year 

1£Q7. 

Previous year 

m 

Increase. 

Decrease. 

Increase. 

Decrease. 

TrogrcB* 
sire No, 






Tons. 

Tons. 

Rs. 

Rs. 

Tons. 

Tons. 

Rs. 

Rs. 


i 

Coal and col;o carried for the 
and foioign railways 

public 

4,605,758 

5,382,034 

1,31,98,668 

1,47,18,9S5 

876,876 

... 

1 2,20,317 

... 

1 

2 

Cotton, raw 


. 


734,875 

625,850 

1,01,96,181 

85,94,014 

... 

109,025 

... 

10,02,167 

2 

I 3 

Cotton, manufactured 



* 

443, 32C 

456,202 

73,25,547 

76,19,827 

13,875 

... 

2,94,280 

... 

3 ' 

\ 4 

Drugs and chemicals 



• 

60,922 

69,229 

8,46,352 

8,4^753 

... 

1.G93 

... 

3,599 

4 

5 

Dyes and tans . 




217,750 

195,211 

23,42,110 

19,90,491 

• »» 

22,539 


3,61,619 

5 

6 

Grain and pulse 




5,701,249 

G, 102, 560 

3,01,86,439 

3,51,79,403 

401,311 

... 

49,92,964 

... 

6 

7 

Hides and shins 




165,876 

197,443 

21,02,903 

24,66,636 

31,567 

... 

3,63,733 

... 

7 

8 

Horns . . . 




13,663 

6,120 

1,16,181 

57,506 

... 

8,543 

... 

68,675 

8 

9 

Juto . . • 




1,200,312 

1,200,385 

63,73,532 

63,14,684 

73 

... 

... 

68,948 

9 

10 

Lao ■ • • 




44,231 

41,202 

6,13,463 

4,91,155 

... 

3,029 

... 

22,308 

10 

11 

Leather, manufactured 




13,400 

12,919 

2,54,266 

2,39,033 

... 

481 


15,233 

11 

12 

i 

Liqnors . . 




82,211 

77,170 

9,82,010 

9,29,572 

... 

6,041 

• ** 

52,438 

12 

r ,J ia 

Metals . . 




468,317 

622,469 

47,49,904 

44,87,948 

64,122 

... 

*«»• 

2,61,956 

13 

14 

Oils ... 




393,811 

413,993 

30,03,888 

30,91,042 

20,182 

... 

87,154 

... 

14 

15 

Oil-seeds . . 




1,701,577 

1,421,654 

1,10,95,251 

83,42,520 

... 

279,923 

... 

27,52,731 

15 

16 

Opium 


• 


26,049 

27,419 

4,60,344 

4,76,721 

2,370 

... 

10,377 

... 

10 

17 

Paper and paste-hoard 


• 


32,474 

32,225 

3,78,017 

3,80,308 

... 

24! 

2,291 


17 

18 

Provisions 


• 


654,657 

703,099 

60,66,859 

64,54,079 

48,442 

... 

3,87,220 

... 

18 

18 

Railway plant and rolling-stock 
carried for the public and foreign 
railways 

468,566 

786,027 

26,29,425 

30,60,139 

317,461 


4,30,714 

... 

19 

20 

Salt 

• 

• 

• 

1,471,713 

1,600,772 

84,51,630 

87,16,668 

29,059 

... 

2,64,038 

... 

20 

21 

Saltpetre, etc. . 




104,349 

92,416 

8,31,034 

7,20,662 

... 

11,033 

... 

1,10,372 

21 

< 22 

Silk, ’’raw . . 




3,401 

3,600 

78,114 

77,813 

199 

... 

... 

* 

301 

22 

23 

Silk, piece-goods 




767 

804 

21,811 

[22,390 

37 

... 

579 

... 

23 

24 

Spices . • 




213,409 

239,950 

20,39,803 

24,61,249 

26,541 

... 

4,21,446 

... 

24 

26 

Stone and lime 

• 



830,215 

773,876 

21,37,046 

18,85,982 

... 

56,339 

... 

2,51,064 

26 

26 

Sugar 

• 



1,161,703 

1,097,980 

76,02,137 

77,73,091 

... 

63,723 

1,70,964 

... 

20 

27 

Tea • 




119,362 

113,259 

11,37,635 

11,77,844 

... 

6,103 

40,209 

... 

27 

28 

Timber 




773.34S 

748,143 

28,74,649 

27,91,150 

... 

26,205 

... 

83,499 

28 

29 

Tobacco . 




220,209 

218,252 

19,13,409 

18,81,501 

*•* 

1,957 

... 

31,90$ 

29 

30 

Wool, raw 




39,301 

38,123 

9,13,145 

7,89,347 

... 

1,176 

.*• 

1,23,79S 

30 

V 31 

Wool, manufactured 


• 


9,205 

10,279 

1,92,332 

2,07,470 

1,074 

... 

15,138 

... 

31 

\^2 

All other articles of merchandise 


1,978,171 

2,115,141 

1,23,85, 60S 

1,38,22,135 

130,970 

... 

12,35,467 

•** 

32 



Total 

• 

23,852,207 

25,215,4071 

4,37,0G,733 

14,78,63018 

1,363,200 

! 

41,56,205 

... 



36 
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ADMINISTRATION , REPORT NOR 1897-08. 

Statement No. 32. 

\ 

Mileage of railways open for traffic on the 3 1st December 1897, and the mean ^ 

mileage worked during the year. 




SIjlkaor open (Home link only). 

Mean mileage 

GiistGcatlon 

Ho. 

RAILWAY. 

Laid with 
two or 
more 
tracks. 

Laid with 
single track. 

Total. 

Total length 
of sidiuga. 

Total length 
of ulnglo 
track, includ- 
ing sidings. 

worked 
including 
foreign lines 
vorked over. 


Standard gauge. 

M lies. 

Miles. 

Miles. 

Miles, 

Miles. 

Miles. 

i 

State lines worked by 
companies- 

East Indian 

474-25 

1,230-81 

1.705-09 

4e8-95 

2,648-29 

(«) 

1,738-16 

n 

Bengal Central .... 


125-01 

125-01 

21-69 

14G-70 

125-01 

in 

BeNGAL-NXCIEUE 


860-88 

&G0-8S 

9906 

959 94 

(b) 852-33 

IV 

Indian Midland 


079 56 

679-5G 

87-23 

766-79 

(e) 944-82 

V 

Bhofal-ItXbsi (British section) 


13T1 

13-11 

301 

1612 

(d) (13-11) 

VI 

Godhra-Rotlam-NIgdI . 

... 

140-91 

140-91 

14/1 

165-62 

140 91 

VII 

Wabdha Coal 


44-88 

44 88 

6 04 

60-92 

(e) (44-88) 

VIII 

Dhond-HanmXd ..... 


145-44 

145-44 

14-26 

159-72 

(e) (145-44) 

IX 

Bezwada extension (East Coast State) 

... 

2058 

2058 

0-96 

21-54 

(/)( 21-47) 

X 

MADRAS.ENNtfB SECTION (BeZWADA- 
JlADEAS) 

... 

8-43 

8-45 

2-12 

10 57 

(?) (8 45) 


Total 

474-25 

3,21.9-OC 

3,743-91 

71805 

4,936-21 

3,811-23 

XI. 

State linos worked by the 
State. 

Nobth Western .... 

85-49 

2,731*53 

W) 

£,817-02 

651-90 

3,554-41 

(0 2,813-13 

XII 

Hyderabad-Shadipalli . . . 

... 

58-91 

5S-91 

5T4 

64-05 

58-91 

XIII 

Oudh and Rohilkhand . 

... 

812-37 

812-37 

124-45 

936-82 

812-37 

XIV 

Eastern Bengal .... 

111-46 

142-03 

253-49 

10411 

469-C6 

252-62 

XV 

Caj.coita Fort Commissioners’ 

... 

853 

8-53 

14-22 

22-75 

8-53 

XVI 

East Coast 

- 

538-78 

/1538-78 

(1) 79-36 

618-14 

(I) 534 03 


Total 

196-95 

4,292-15 

4,439-10 

9;9-is 

_ 

5,665-23 

4.479-59 


Lines worked by guaranteed 
companies. 







XVIII 

Great Indian Peninsula . . , 

461-92 

826-08 

1,288 00 

256-41 

2,006-33 

(>n)l, 491-31 

XIX 

Bombat, Baeoda and Central India 

97-99 

362-91 

460-90 

117-52 

076-41 

460 90 

XX 

Madras 

42 41 

796-82 

839-23 

141 94 

1.023-F8 

(») 857*68 


Total 

602 32 

1,985-81 

2,5S8T3 

613-87 

3 706-32 

2,809 89 


Assisted companies. 







XXI 

Delhi-Uhballa-Kalka 

... 

162-24 

102-24 

17T0 

179-34 

162-24 

XXII 

Tabkesbub 

... 

22-23 

22-23 

2-93 

25-16 

22-23 

XXIII 

Southern Punjab (Delhi-Samasata). 


399-80 

399-80 

30-82 

430-62 

6C-96 


Total 

... 

584-27 

534-27 

50 85 

G35-12 

’ 241-43 


Dines owned by native states 
and worked by companies- 







XXVII 

KbXmgaon 

... 

7-55 

7-55 

08 7 

8-42 

(e) (7-55) 

XXVIII 

AmbXoti 

... 

6-44 

5-44 

071 

6-15 

M (5-44) 

XXIX 

Bi'na-Goona 


71-74 

71-74 

5-31 

77-05 

(d) (71-74) 

XXX 

Bhopal-Ujjatn 


113-62 

113-52 

9-15 

122-67 

(<?) (113.52 

XXXI 

Bhopal-ItXrsi (Native state section 

... 

44-28 

44-28 

S-72 

63-00 

(fi) (44-28) 

XXXII 

TnE Nizam’s G uaeantebd Statb 

... 

(o) 332-32 

332-32 

37’45 

369-77 

(p) 354-70 

XXXIII 

NagdX-Ujjain 

• •• 

34-67 

- 34-67 

1*06 

35-73 

34 G7 

XXXIV 

The Gaekwab’s PetlXd . , 

... 

13-35 

13-35 

1-77 

15-12 

13-35 

XXXV 

Kolas Gold-welds . 

... 

10 00 

10-00 

3-52 

13-52 

( ? j (10 00) 


Total 


63287 

632-87 

68-56 

701-43 

402-72 


RnifABKS. 




(а) loclading 34*50 miles of ths 
Eastern Ucngal State railway 
and 1*00 mile of the Rajputana- 
Mnlwa railway worked over. 

(б) Including 0*60 mile of the 
East Indian railway and 0*iG5 
ratio of the Great Indian Pcniin* J 
aula railway worked over. \ 

(0 Including V, XXIX. XXX, arid 

XXXI; aUo 15*30 miles uf tR?-. 
East Indian railway, 1*00 mij<r of 
the Oudh and Kobilkhand' State 
railway. 0**3 mile of the Great 
Indian Peninsula railway and 
2 69 miles of tho Rajputant- 
31 alwa railway worked orer. 

(d) Included with IV. 


(e) Included with XVIII, 
(/*) Included with XXXII. 


(g) Included with XX. 



{h) Including 6*12 miles (Utean 
aieer chord, and Fernzepore can* 
tonra**nt to IIn«siiniwala) fused 
for military traffic only. ^ 

fi) Including XXXVII; alsc 
miles 'of the East Indian ml 

'way worked over, but exeladh,, 
0 l*i miles used for military 
traffic onlr,- ride remark (&). 

f j) Including 2*00 miles (laid on 
the mixed gaugi*} and 0 33 mile 
(metro gauge). See also footnote 

(1) Including l*G0 miles of metre 
gauge sidings. 

(l) Including 2*C6 miles (laid on 
the mixed gauge), which is worked 
by tho East Const State 
railway and nleo worked over by 
the Southern 31nhratta railway; 
hut excluding 0 33 mile (metre 
gauge) which is worked ot^ronly 
by the Southern Mahratta rail- 
way 

(m) Including VII, VIII, XXVII 
and XXVIII. 

(n) Including X and XXXV. 




J 


(o) Including 2*19 miles (Trhnul* 
gberry branch) used for military 
traffic only. 

fp) Including IX ; also 3*10 rail** 
worked over twice by each train 
and O'SO mile of the East Coast f 
State railway worked 
excluding 2*19 miles 
military traffic ouly,« 
mark (o). / 

(?) Included with XX. f 


East voaat r 
d ot c\lw 
s uied 

y ,—ridcX*- 


JiT. 2?.—' The mean mileages shown within brackets are not Included in the totals. rid« remarks In last column, 
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Statement No. 32 — contd. 

Mileage of railways -open ' for traffic on the 31st December 1897 , and the mean mileage toorlted 

during the year — contd. ' 




1’ — - — . — 


' 

Mileage 

open (Home lino only). 



•SUnlflcatton 

No. 

( 

. 

RAILWAY. 

Laid with 
two or 
more 
tracks. 

Laid with 
singlo track. 

Total. 

Total length 
of 6idiogs. 

Total length 
of single 
-rack, iuclud- 
iug sidings. 

Mean mileage 
worked, 
including 
foreign liocs 
worked over. 



Miles. 

Miles. 

Miles. 

Miles. 

MileB. 

Miles. 

.( 

5XXVI 

Standard gauge — concld. 

liinos owned by native states 
and worked by state rail- 
way agency. 

RijrunA-BnTriNDA .... 


,107-94 

107-94 

14-96 

122-90 

107-94 

XXXVII 

Jammu and Kashmir (Natiyb stats 
section) 

... 

15-92 

15-52 

4-69 

20 51 

(a) (15 92) 


Total 

... 

123-85 

123-86 

19-55 

143-41 

107-94 


Total standard oattos 

1,27352 

10,888 52 

12,102-14 

2,352 06 

16,787-72 

11,852-80 

) 

j 

Y XXXIX 

XL 

Metbe oauos. 

State lines worked by com- 
panies. 

Bengal and Nobth-Western— 

Tinnoox section .... 

COMPAST’S SECTION 

LuOKNOW-BAESILLY BBOTION (ROHIL- 
KUND AND KUMAON). . 


841-80 

485-55 

231-17 

341-80 

486-55 

231-17 

61-92 

G8-44 

30-51 

393 -72 

653-99 

261-68 

| 815-66 

(6) (213-40) 

XLI 

RAjrUTANA-MALWA .... 

i-u 

1,672-80 

1,673-91 

(c) 261-39 

1,926-47 

1,673-94 

XLII 

PXlANPUB-DEESA .... 

... 

17-28 

17-28 

1-29 

18-57 

17-28 

XLIII 

Southern Mabbatta .... 

... 

1,042-04 

1,042-01 

113-58 

1,155-62 

(d)l, 556-20 

XLIV 

GUKTAKAL-MlSOBE PnONTIEB 


119-50 

119-50 

9-31 

128-81 

(«) (119-50) 

XLV 

Mysore section (Southern Mahbatta) 


29G-00 

296-00 

28 08 

321-08 

(e) (296 00) 

XL VI 

Sourn Indian 


1,041-59 

1,041-59 

183 74 

1,175-33 

(/)l,019-39 

XLVII 

MIyavabam-Mututiit . . 

... 

63-99 

53-99 

5-71 

59-70 

63-99 

XLVIII 

Assam- Bengal - 

... 

360-63 

(y)3G0-63 

38-48 

39911 

301-18 

\ XLIX 

Bubva 

9 55 

877-45 

887*00 

138-49 

1,035-04 

887-00 


Total 

10-G9 

5,539-80 

6,550-49 

870-91 

7,432 12 

6,354-64 

L 

State lines worked by the 
State. 

Eastern Bengal — 

Northern and Behar sections 
(including tho Kaunia-Dlmrlla 
2’ 6" gangs, branch) . 


'478-47 

478-47 

79-56 

558*03 

478-20 


Dacca section . 

... 

85-92 

85-93 

14-64 

100-66 

85-92 

u 

; 

< 

CaWHPOEB-BuehWAL (METBB GAUOE 
LINK) 

... 

79-60 

79-60 

6-37 

85-97 

65-72 

> 

i 

Total 

«t« 

548 99 

643 99 

100-57 

744-66 

629-84 


navAxci. 


(a) Included with XI* 


(5) Included with LIV. 

(<?) Including 3*07 miles of milo 
lino liid on the standard gauge. 


(d) Including XLIV, XLV, 
LXIV, LXV and LXVJ* aUo 
2’09 miles of the East Coart 
Stato railway worked over. 

(r) Included with XLIII, 

{f ) Including LXXVII. 

(p) Including tho GauhAtbJatnunt, 
Mufeh section, 7473 miles, tcm» 
pnrarily closed from the I9th Jun* 
1897 on account of damages donfc 
by the recent earthquake. 


37, J ).— Tho mean mileage* ihown within bracket* axe not Included In the totals, vidt remarks in last column. 


ADMINISTRATION EITORT TOR 1897-98. 

Statrment No. 32 — contd. 


Mileage of raiticays open for traffic on the 3 1st December 1897, and the mean mileage worked ^ 

daring the year — contd. 

1 Hilzicb orxx (nous xijtb okxy). 


CS*m'2u. 


RAILWAY. 


Laid with j 

two or \ Laid with TaUl 
1 more | single track. * 

tracks, f 


Mean mileage 

Total ]tn K th roreisn lines 

ofsidinss- IneSf «»*ca over, 

sidings. 


JlSlfABXS. 


' Metre gaggi: — concld . 

I Miles. 

| Assisted companies. 

t 

Mil j Droenro 

II' - j ROnitKCND and Kcmios (Comi-ant’s 

j srenos) 

I.V I tiny gal Dooacs . ....... 

I.VI Dimit-SAtiiTA ... . ... 

J.VII i.kdo a yn TieAK-MAUGnrr.tTA Cor,. 

IIEBT 

I.VIII j AUllEDASAD-rAnlSTfj . 


! Linos owned by native 
j states and worked by 
j companies. 

J.TII1 j the GiEKirm’s Meiisasa . 

I.XIV KornXrcr. 

I-XV VrsvASTmt-MisaiiE rcovxirr. . 

I.AV1 | MrEOBE-SAVJAsafi) . 


j Lines owned and worked by 
i nntivo stotos. 

I.XIX i JoCItrOEE-niCVASEEn— 


1 Jomtronr. trcrios 

t 

j HtcCASEEB esertos 
I.Xa j OonError.n-Ciirron . 


LX XI Hl!iTVA 0 Al:-G 0 Er>AI..JrKiGAS.p 0 'EDAX 
. 1>AE (<■) 

T.TXI! 1 jBTAI«ir..l’.IJEOT . 

t 

IlXIIlt 1 JillSAGin 


> Foreign lines. 

t 

I, XXVI West ct Isvtx Foetcocise 


X.XX Vil ’ PoycicnsEsr 


Milos Miles. 
4-70 

5302 33-92 

3G'40 30-40 

77‘30 77’50 



32050 320-30 

43-50 43-50 

00-30 00-30 

333- IC 333-40 

40 23 40-23 



Miles. 

Miles. 

Miles. 

0-62 

E-41 

4-79 

4*59 

68-51 

(a)279-32 

7-23 

- 43-03 

30-40 

9-C0 

87TG 

77-50 

v Ail able. 

... 

... 

0-04 

Gl-23 

- 2S-93 

28-74 

255-91 

420-04 

11-73 

101-30 

92-03 


30-77 

(i) (29-07) 

3-37 

54-72 

(5) (51-35) 

1-09 

10-34 

(i) (15-25) 

17-89 

206-19 

9203 

950 

33000 

820-50 

1-00 

44-50 

43-50 

3-81 

04-20 

GO-39 

41-79 


379-09 

3-S3 

50-00 

(rf) (4G-23) 

3-23 

67-51 

39-85 

G3-1G 

m 

843-93 

n-33 

02-90 

51-11 

1-S2 

9 02 

if) (7-80) 

13-G7 

72-58 

01-11 

1,091-97 

9,032-91 

8,399-09 


Ui VUO ilUViv.!: 

worked orcr. 


{b) Included with XLIII. 


(e) Including 4*C0 miles la 
dock estates and qnarry liner 
constructed and maintained 
hj the Btates themselm, 
also LXXII only in the case ot 
mean mileage worked. 


(Olnelmling the Cedi Candor Dock 
estate line , 3*00 miles. 


,-TU cic. tlr.-ri -itxira n'.tLlE bmeiett »t;> n« lednilti in lit total., nraaftt la lut colons. 
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Mileage of railways open for traffic on the 31st December 1897 , and the mean mileage worked 

during the year — conoid. 




AIrLEAGB OPEN (HOME HUB ONLY). j 

• : 


Chs^ifica* 
tion No, . 

♦ 

RAILWAY. 

Laid with 
two or 
more 
tracks. 

Laid with 
single track. 

Total. 

Total length^ 
of sidings. ; 

j 

Total length 
of single 
track, 
including 
sidings. 

Mean mileare 
worked, 
including 
foreign lines 
worked over. 

Bjzuabxs. 


Special gauges. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 


) 

J 

State line worked by the 
State. 








' LXXX 

JOEBAT (2'0") 

... 

23-25 

28-25 

1*80 1 

30 05 

26-64 



Assisted company. 




| 




IAXXI 

r 

DABJEELISG-HlMALATAl? (2' 0") . 

... 

51-00 

51-00 

3-00 

54-00 

6100 


LX XXII 

Binsr Light ( 2 ' B") . 

In 

formation 

not Avails b 

i 

Jo 

... 

... 



Dines owned by native states 
and worked by companies. 



1 



• 


LXXXIII 

The Gaekvtah’e Dauboi (2' G”) . 

*•« 

78-80 

78-80 

fi-50 

8T30 

75-2G 


LXXXIV 

IUjpipla (2' G") 

... 

19-03 

19-03 

2-23 

21-26 

9-59 


1 

J 

Total 

... 

97-83 

97 83 

7-73 

105 50 

84-85 


r- 

Dine owned by native state 
and worked by stato railway 
agency- 








LXXXVI 

Coocn Bebab (2' G"; .... 

««« 

22-12 

22*12 

1-48 

23 GO 

22-12 



Lino owned and workod by 
• native stato. 



i 





LiXXXVII 

Mob vi (2' C") 

... 

91 3G 

94-3D 

4-00 

98-30 

94 3G 



Total special gauges 

... 

233-5G 

293-5G 

18 01 

311-57 

278-97 

■ 


TOTAL OF ALL RAILWAYS 

1,284*21 

19,098 74 

20,952-95 

3,165-04 

25,732-20 

20,530-SG 



37 
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ADMINISTRATION REPORT POR 1897-08, 


\ 

Statement 4 > 

/ 

Passenger traffic on the standard and metre gauge 


— 

, 

3 ft claps. 

2kd class. 

3l!D Of IHTKEKtPtJLTK cuts, j 

Classification 

No. 

BAILWAY. 

Nnmbcr. 

Earnings. 

Number. 

Earnings. 

Number. 

Earnings. 

i 

Standard gauge. 

State lines worked by com- 
panies. 

East Indian 

CO, 5 19 

Us. 

5,53,915 

180.G39 

Rs. 

7,39,415 

1,109,447 

Rs. 

11,17,770 

ii 

Bengal Centbal . 

2.G78 

5,905 

29,700 

20,970 

88,010 

60,622 

m 

BESQAL-Niarim . 

G.952 

30,950 

15.G3S 

35.3S7 

40,309 

28,304 

IV 

Indian Midland (<j) ... 

12.G32 

1,18,413 

43,700 

1,59,215 

300,814 

4,29,008 

VI 

Godiiea-Ruilam-NaOdI . 

579 

0,103 

3,515 

7,202 

2,702 

3,930 


Total 

83,330 

7,18,419 

279.30S 

9,03,189 

1, CGI, 311 

10,35,020 

SI 

State lines worked by the 
State. 

Noeth Western (J) . . . 

G1.20S 

3,81,070 

179,017 

■1,70, 99G 

818,978 

8,24,477 

XII 

HXDEBABAD-SltADITALLt . 

940 

1,1 G3 

4,S71 

2,473 

23,017 

7,009 

XIII 

Oran and Rohilkhand . 

21.30G 

1»U|G7C 

03,423 

1,00,101 

211,830 

1,93, 490 

XIV 

Eastern Bengal .... 

41,3/S 

1,10,093 

02.S31 

1,09, OSS 

GZujGTO 

3, 01, 33S 

XV 

Calcutta Poet Commissioners’ (o) . 

... 

... 

... 

»«» 

... 

•M 

XVI 

East Coast 

4,513 

23, CSS 

20,300 

32,037 

2,542 

3,402 


Total 

119,381 

0,33,890 

371,530 

7,81,315 

1,713,093 

13,37,802 

XVIII 

Lines worked by 
guaranteed companies. 

GnEAi Indian Peninsdla (d) . 

93,915 

4,03,455 

749,733 

7,72, GS1 

321,791 

5,93,431 

XIX 

I!om ii at, Baboda and Centeal India 

122, 3G7 

1,33,897 

1,123,000 

4,21,039 

304,391 

C,20,G5S 

XX 

Madras (e) 

27,700 

1,99,330 

117,232 

* 2,53,920 

' ... 

... 


Total 

211,078 

8,01,088 

1,092,SS5 

14,47,500 

CSG,1S2 

12,14,092 

XXI 

Assisted oompanies. 

DeHH-UIIBALLA-KALEA . 

9,141 

70,974 

21,411 

80,121 

• 41,927 

G3,407 

XXII 

Tabkessub 

327 

321 

9,157 

l,33o 

133, SG7 

30,300 

XXIII 

Southern Punjab (Delm-SamIsata). 

97 

4,28 

241 

473 

1,222 

. PG9 


Total 

9,5 G8 

77.723 

27,800 

81,924 

177,010 

81,870 

XXXII 

Lines owned by nativo states 
and worked by companies. 

The Nizam'b Guaranteed State (/) 

G.545 

40,102 

39,350 

77,082 

277,925 

1,41,031 

XXXIII 

Naqda-Ujjaik .... 

13G 

2S9 

582 

732 

484 

215 

XXXIV 

Thd Gaekwae's Petlad . 

153 

108 

2,175 

825 

... 

... 


Total . | 

0,831 

40,499 

42,107 

78,039 

278,409 

1,42,179 

XXXVI 

Line owned by native state 
and worked by state railway 
agency. 

MjTTJBA-BniTlNDA .... 

4,308 

9,35G 

7,294 

7,002 

37,974 

15,409 


Total . 1 

4,908 

9,35G 

7,294 

7,002 

37,974 

15,409 


Total standabd gauge . . J 

408,102 

22,87,011 

2,720,933 

33,61, GG5 

4,585,985 

44,29,984 
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Lowest {3rd or 4te) class. 

Total tassengee tbavpio. 

Other coaching 
traffic, leaB 
outstandings 
irrecoverable. 



Number. 

Earnings, 

Number. 

Earnings. 

Total coaching 
traffic.* 

Classifica- 
tion No. 


B«. 


Es. 

Es. 

Es. 


IS, 539,203 

1,25,17,857 

16,955,838 

1,49,28,903 

22.22,155 

1,71,51,118 

i 

1,530,130 

5,35,888 

1,056,684 

0.19,345 

52,685 

0,72,030 

n 

2,0G0,275 

11,25,214 

2,123,193 

12,28,861 

1,07,045 

13,95,906 

in 

1,330,810 

12,33,859 

1,747,992 

19,40,590 

4,52,774 

23,93,304 

IV 

381,980 

1,61,094 

383, 80G 

1,75,417 

22,124 

1,97,541 

VI 

20, 848, 404 

1,55,73,912 

22.S72.413 

1,88,93,170 

29,16,783 

2,18,09,959 


12,392,907 

77,25,554 

13,442,110 

94,11,703 

29,17,143 

1,23,28,840 

XI 

303, 70S 

04,622 

832,575 

75,267 

5,645 

80,812 

XII 

4,735,741 

27,64,407 

6,070,328 

32 34,080 

4,45,558 

30,80,138 

XIII 

5,818,978 

19,5S,19G 

0,608,877 

24,82,335 

3,01,215 

27,83,550 

XIV 

... 

... 

... 

... 

... 

... 

XV 

2,913,G23 

12,94,332 

2,947,079 

13,50,169 

80,291 

14,36,460 

XVI 

26,104,902 

1,38,07,111 

23,400,909 

1,05,60,154 

37,19,752 

2,03,09,906 


13,317,543 

44,14,914 

14 483,034 

62,48,484 

15,40,670 

77,89,154 

XVIII 

11,735,294 

24,82,930 

13,347,952 

3G,58,541 

0,86,047 

43,44,591 

XIX 

10,929,003 

35,4S,6G7 

11,074,001 

40,01,929 

C, 30,828 

40,32,757 

XX 

35,9S1,812 

„ 104,45,611 

38,904,987 

1,39,08,957 

28 57,345 

1,67,06,502 


824,797 

4,85,019 

900,279 

6,96,121 

2,39,880 

9 , 36,001 

XXI 

1,075,779 

2,43,334 

1,213,130 

2,75,485 

0,380 

2,81,871 

XXII 

70,380 

33,393 

77,940 

35,203 

G,315 

41,578 

XXIII 

1,976,936 

7,62,340 

2,191,349 

10,00,869 

2,52,581 

12,59,450 


909,248 

5, 00,077 

1,293,008 

7,71,195 

1,10,260 

8,81,401 

XXXII 

103,763 

31,953 

101,905 

33,219 

2,203 

36,422 

XXXIII 

174,830 

30,023 

177,158 

30,956 

2,033 

32,989 

XXXIV 

1,247,841 

5,G8,053 

1,575,191 

8,35,370 

1,14 502 

9,49,872 


901,985 

3,17,009 

952,101 

3,48,770 

29,001 

3,77,837 

XXXVI 

901, 9S3 

3,17,009 

952,101 

3,48,77G 

29,001 

3,77,S37 


87,121,990 

4,14,74,042 

94,897,070 

5,15,63,302 

99,20,224 

6,14,73,520 



.Rbhaeks. 


(a) Including tho BhopaMtirsi, 
the Bina Goona and the 
Bhopal-Ujjain railwajs. 


(b) Including the Jamnm and 
Kashmir railway (Native 
elate section). 


(c) There Is no passenger traffic 
on this line. 


(d) Including the Wordha Coal, 
the Dhond-Munmdd, the 
Khamgaon and the Arardoti 
railways. 

(e) Including the Jdndras-Ennfir 
section (BezwadvMndms) 
and tho Kolar Gold-fields 
railway. 


(/) Including the Bezwada 
extension (East Coast State, 
railway). 


* See also statements Nos. 23 and 36. 
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i 

Statement V* 

Passpnger traffic on the standard and metre gauge 




1st class. 

2nd class. 

3BD OR 1 ITTBEU KDI ATB CLAB* 

Classification 

Ho. 

' railway. 

Number. 

Earnings. 

Number. 

Darniogg, 

Number. 

l.’arnlnpi. 


Mutue gauge. 


Ra. 


its. 


n«. 


State lines worked by Com- 
panies. 







XXXIX 

BENGAL AND NoETIt-WESTEEN — 

Tibuoot section .... 

4 17,878 

54,341 

25,348 

42,300 

03,377 

42,939 


Comp ant’s section 

3 






XU 

RAJrUTANA-MALWA 

17,732 

1,19,703 

79,G31 

2,02,779 

210,402 

2,37,351 

XLII 

Palantub-Deesa .... 

GUO 

585 

2,017 

841 

... 

... 

XLIII 

SOUTHERN MAHBATTA (a) . 

18,010 

09,714 

51,091 

3,31,521 



XLVI 

South Indian ( b ) ... . 

22,22 1 

72,537 

163,053 

3,77.012 



xlvii 

MAvayabam-M ututkt 

318 

333 

8,447 

3,520 


... 

XLvm 

Absam-Benoal .... 

2,730 

14,090 

5,093 

11,023 

... 

... 

XLIX 

Burma 

24,583 

93,343 

288,189 

219,391 

30,101 

1,21,259 


Total 

101,931 

4,G0,G02 

018,052 

7,88,090 

320,880 

4,01,599 


State lino worked by the 
State. 







L 

Eastfbn Benoal— 

NORTHEBN and BriTAE SrCTIONS 
(mclndidg tlio Kaunia Dharlla, 
2' 6" gauge, brancli) 

8.2S3 

05,881 

20,700 

73,270 

140,092 

1,15,099 


Dacca section .... 

3,301 

3,019 

10,859 

8,779 

75.8S8 

21,747 


Total 

11,052 

09,800 

31.GS0 

82,055 

215, 9S0 

1,30,810 


Assisted companies. 







LIU 

DEoamm 

900 

450 

... 

... 

... 

... 

LIV 

rtaniLKUND AND KuMAON (COMPANT’S 
SECTION (r) 

4,543 

33,400 

15,759 

G7.200 

D,C3S 

7,753 

LV 

Benoal Dooaes .... 

575 

1,727 

1,479 

2,155 

1,240 

751 

LVI 

LV1I 

LVIII 

Dieeu-Sadita 

LeuO ANDljEAK-MAEOnEEITA COLLIER! 

Ahaiedabad-Baeantij 

3,812 

Inform 

1)2 

9,191 
ation not n\ ai 
257 

2,320 

ablo 

1,222 

3,222 

’ 3,070 

... 

... 


Total 

9,972 

45,031 

29,780 

03,917 

10.87S 

8.507 


Line owned by nativo state 
and worked by company. 







LXJII 

The Gaekieae’s AJedsIna 

039 

3,391 

.3,905 

3,504 

... 

... 


Total 

038 

1,181 

3,9G5 

3,501 

... 

... 

LXIX 

Linos owned and worked by 
native states. 
JODnroEE-BlCEANi'EE— 

JODHPOEE SECTION . . 

1,078 

7,730 

0,217 

14, 5S9 


•H 


Biokanebr section 

257 

937 

058 

1,209 

••• 

... 

LXX 

OoDErroBE-CniTOE . . 

339 

1,572 

1,471 

3,091 

... 

«*• 

LXXI 

BnAVNAGAE-GONDAL-JUNiOAD-Pon- 
BANDAB ( d ) .... 

0,934 

18,984 

53,42G 

C1,81S 

... 


Lxxnr 

Jamnaoae (e) 

253 

040 

2,937 

• 3,810 

... 

... 


Total 

8,801 

29,875 

CG,C39 

87,040 

... 

... 


Foreign line. 







LXXVI 

West or India Portuguese . 

1,235 

1,300 

8,722 

3,894 

• *» 

... 


Total 

1,233 

1,300 

8,722 

3,894 

... 

... 


Total metre qauqb 

137,349 

0,07,849 

778,747 

10,30,090 

547,738 

5,40,952 



„ m „. „ bobh act nnmn* 1 

CHAPTER IS.’ - DETAILS OP 

No. 33 — conoid. 

railways during the year ending with the 31st December 1897 


Lowest (3ed oe 4in) cuss. 


Total rAssBKQEE teaftic. 


Number. 

Earnings. 


Rb. 


Number. 


5,776,033 

9,168,911 
60,360 ! 
0,316,890 
12,833,053 
1,137,793 
938,169 
8,725,492 ! 
"44,991,731 


Earnings. 


Rb. 


20,44,427 


1,81.20 675 


6,887,636 

9,482.759 

63,837 

6,420,497 

13,043,930 

1,146,558 

9 46,012 

* 

9,074,365 

46.006,254 


Other coaching 
traffic. less 
outstandings 
irrecoverablo. 


Xls. 


Total coaching JCUsaiBcation] 
traffic.* 


XXXIX 


21,84,063 


1,52,684 I 


23,36,747 


8,84,105 

61,34,203 

2,445 

14,157 

3,44,796 

30,57,058 

2,47,130 

49,82,860 

3,782 

1,94,333 

32,954 

5,39,813 

1,87,670 

43,68,232 

18,55,566 

2,16,27,438 


1,97,71,372 LO ‘°- ' I 


Eehaui. 


(a) • Including the 
Gantakul-Mjsore 
frontier, Mysore 
section (Southern 
Mahmtta), the 
Kolhapur, the Yes- 

Yantpur-Jl y s oro 

frontier, and the 
llysore-Nanjan* 
gfid railways. 

(6) Including the 
Pondicherry rail- 
way. 


2,897,918 
1,010,984 1 
3,908,902 

179,786 

950,171 

129,782 

231.837 

132.837 


13,43,612 
2, S3, 240 


1,624,413 


520,844 

520,844 

674,807 

8G.304 

179,762 

1,780,569 

73.242 

2,794,614 


174 040 

174,0-10 

- 

64,014,614 


8,62,886 

33,634 

1,02,256 

35,429 

"5,59,736 


1,25,595 

1,25,595 


4,01,286 
31,705 
' 76,958 

8,48,712 

37,311 

13,95,972 

35,813 
’ 85,813 
2,18,64,643 


3,066,998 

1,101,125 

"Zl6S,123 

180,686 


15,97,868 

3,17,685 


4,61,245 
38,570 | 
1,14,669 
86,756 


18,11,656 
3,35,348 
21,47,004 I 


5,42,444 j 
46,112 XjV 
1,35,427 
38,372 LV111 


1,666,013 

525,447 

525,447 


6,77,221 


1,30,340 


1,11,115 


1,30,340 

4,23,611 

33,911 

81,624 


1,840,929 

70,432 

2,8G8,584 


(c) Including th« 
Lncknow-Uar.ulj 

toctioa. 


7,88,336 


1,40,247 j LXIII 
1,40,247 

ll,xix 

4,81,902 
38,862 ! 

88,095 LXX 

9,99,5SG RXXI 
(/■) 67,235 LXXIII 

16,75,680 


183,997 


0,004 


183,997 

~55,478,44S 


6,064 


41,067 

~ 41,067 

23 - 54 ’ M ° W 2,64 ' 25 ' 83G 


47,131 j LXXVI 
47,131 


(i) IncIndlDg tho 
1 Jctalsar-ItSlkot 
railway. 


(r) Tor Jnd.h.U 
o( 1807 only. See 

also note U ). 
(/•) Including 
IlB. 12.150 lor 1st- 
ball ot 1897, lor 
ubleh details aro 
not Inrnished. 

( S ) Sec note [fi. 


. See also statements Nos. 20 and 3S. 
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No. 31 


vjtfring the year ending with the 31st December 1897. 


Coil. AND COSE TOR 
CONSTRUCTION 

COAL AND COKR TOR 

Revenue stores 


Rents, 

1 

Total. 



(noun LINE onlt). 


AND CQKB. 



uiscpila- 













& c , * 



Classification 

Rex ARE! . 









LBSS OUT- 
STANDINGS 



No. 










COVER- 













ABLE. 





Tons. 

Earnings. 

Tons. 

Earnings. 

Tons. 

Earnings. 

Tons. 

Earnings 


Tons, 

Earnings* 




Rs. 


Ra. 


11 8. 


Us. 

Bs. 


Rs. 



10,142 

29,765 

381,145 

7,73,649 

438,529 

4,22,112 

4,284 

1,59,125 

1,35,521 

7,661,973 

4,06,69,783 

i 


1 

Y" 

... 

12,925 

5,104 

10,670 

4,934 

1 

18 

4,077 

176,875 

3, 86,189 

ii 


2,925 

19,823 

40l967 

1,25,897 

86,356 

62,144 

646 

3,564 

11,140 

1,416,903 

42,32,727 

hi 


252 

625 

56,618 

1,29,377 

62,635 

23,552 

532 

17,883 

7,330 

620,402 

39,14,737 

IV 

(a) Incinding the BhopaUltfirsi 






the Bum Gooua and the Bhopal- 

8,318 

13,827 

4,650 

7,312 

21,983 

23,183 

93 

G98 

944 

235,271 

8,85,634 

VI 

Ujjain railways. 

21,037 

03,940 

496,206 

10,41,399 

610,173 

6,35,925 

5,456 

1,81,28S 

1,69,021 

10.1 12,424 

5,00,89,070 



4,057 

13,000 

114,849 

2,91,039 

J, 031,007 

7,26,687 

18,204 

3,57,788 

1,54,390 

4,352,697 

1,95,62,504 

XI 

(5) Including the Jammu and 













Kashmir railway (Native state 

... 

... 

4 

2 

6,763 

2,224 

13 

13 

703 

235,229 

1,20,179 

XII 

section). 

10,007 

34,710 

26,456 

94,600 

427,503 

1,00,8G3 

702 

28,976 

18.C91 

1,582,238 

42,66,408 

XIII • 

(ej Including the Cawnpore-Burliwal 













railway (metre gauge lint). 

Y 

... 

94,792 

64,221 

47,091 

59,060 

104 

1,389 

58,801 

1,19S,G55 

57,21,061 

XIV 



... 

\V •• 


... 

... ’ 

... 

— 3,3 77 

763,556 

3,51,798 

XV 


^ 12 

4 

30,292 

03,144 

44.35G 

34.8S2 

2 

51 

11,273 

517,324 

11,35,154 

XVI 


14,076 

47,720 

266,393 

5,13,009 

1,607,410 

9,23,621 

19,025 

8,88,217 

2,40,481 

8,949,699 

3,11,57,103 















(d) Including the Wardha Coil, 

8S 

307 

200,424 

4.54,650 

293,336 

4,43,680 

11,519 

2,03,354 

44,815 

2,2S2,951 

2,02,93,641 

XVIII 

the DhonJ-Maumid, the Khdm- 
gaon and tlic Araraoti railway*. 

69G 

2,271 

81.331 

32,210 

1,49,479 

72,822 

80,411 

15,703 

2,73,258 

9,G75 

1,559,377 

95,45,841 

68,65,894 

XIX 

XX 


... 


38,802 

197,096 

92,099 

1,5G3 

40,188 

21,449 

1,250,347 

section (Bezwadi-Madran rail- 
way), and the Kolar Gold-field* 
railway. 




084 

2,578 


0,42,037 

>63,254 

6,16,190 

28,785 

5,1G,800 

75,939 


3.G7, 05,376 



* 

... 


■ 


1,7GG 

27,783 

1,909 

147,413 

6,21,266 

XXI 


) 1 

... 

2 

1 

2,501 

260 


... 

91 

mM 

29,696 

XXII 


ft- 

... 


-... 

• *» 

... 

1 

4 

158 

13,057 

61,91( 

XXIII 


i 

... 

2 

1 

2,510 

260 

1,7S7 

27,787 

2,158 

188,438 

7,12,874 



107 

424 

31,900 

56,870 

165,927 

28.G5G 

478 

7,013 

12,087 

773,455 

28,24,280 

XXXII 

(/) Includin'; the ttcivrada eitcn. 
aion lEasl Coast State rmlwaj). 

... 

... 

188 

63 

3 

1 

5 

19 

520 

35,223 

68,652 

XXXIII 


... 

... 

154 

33 

26 

4 

20G 

30G 

203 

22,145 

30,593 

XXXIV 


107 

421 

, 32,212 

50,950 

105,956 

23.6G1 

G89 

7,938 

13,410 

830,823 

29,23,52.' 




... 

1,103 

1,384 

12,921 

3.14G 

92 

334 

1,381 

150, SOS 

3,11,441 

XXXVI 


V 

... 

1,103 

1,381 

12,921 

3,14G 

92 

384 

1,381 

150, 30S 

3,11,441 



80,505 

1,1 4,065 

,'l,115,91f 

22,56,23c 

2 962,221 

21,07,803 

55,814 

16,22,414 

4,92,390 

25,323,3G" 

12,18,99,47 
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ADillNISTRATION REPORT POR 1897^8. 


Statement 


Goods t raffle on Ike standard and metre gauge railway? 




GbNKBAL llflEClUXDiaB. 

UlUTAtr fTOKBB. 

TUjmvit lmi'tiutB ron 
•LOj.rTae^tiort (nun it turn 
O.VLX) 

Coal aj»d cots ton tub 
fenuc AM>*omiioM 
IlAILWiTtl. 

Clasrification 

No. 

' RAILWAY. 









Tons. 

Earnings. 

Tons. 

Ea riling. 

Tons. 

Earnings. 

Tonv. 

EarnJogg. 


METRE GAUGE. 


Us. 


1U 


Us. 


Us. 

XXXIX 

XLI 

State linos worked by 
companies. 

Bengal and North- West- 
ern — 

Tinnooi section 

Company's section 

Rajpotana-Mawa . 

| 723,221 

1,311,934 

24,S0,G22 

1,13,53,471 

G,G 11 

r> 

1,20,270 

6G.192 

14,038 

1,37,320 

25,151 

35.0S9 

19,704 

03,535 j 

/ 

71,210 

XLII 

Palantur-Deesa 

20,133 

23,433 

130 

109 

... 

... 

... 

... 

XLUI 

Southern Mauratta (a) . 

885, 47G 

5G,G5,39S 

1,392 

10,001 

12,508 

23 922 

G,319 

.30,320 

XLVI 

SouTn Indian (1) 

893,788 

37,52,030 

99 

2,001 

22,410 

9,821 

11,010 

17,922 

XLV1I 

MiTATARAM-MUIUPET 

G9.917 

G3.837 

11 

31 

5,191 

1,0-41 

87 

01 

XliVIII 

Assam-Bbngah . 

39,918 

2,29,111 

100 

811 

285,274 

l,Ct,GlD 

5,108 

12,419 

XLIX 

Burma .... 

703,721 

3G, 78,910 

1,078 

21,701 

18G.192 

1,02,295 

DOS 

G52 


Total 

4, 728.15S 

2,72,Gl,4u8 

9,403 

1,70,775 

012,417 

0,2 1,3 GO 

79,001 

1,90,101 

b 

State lino worked by 
the State. 

Eastern Benoal— 
Northern and BrnAR sec- 
tions (including tlio Kalinin- 
DUarlla, 2'G" gauge, braucli 

47G.490 

28,48,082 

54 

773 

24,010 

27,059 

9,901 

l 

33,212'' 


Dacca section 

C7.G18 

1,54,100 

20 

12t 

580 

405 

1,009 

1,8 IS 


Total 

534,I3« 

30,02,788 

74 

897 

21,020 

27,521 

, 10,973 

35,000 

LIII 

Assisted companies. 
Deoghur . 

12,302 

4,243 


... 

... 

.M 


... 

MV 

Rohilkund and Kumaon 
(Company's section; (d). 

192,203 

5,31,084 

CG3 

4,510 

8,430 

4,310 

187 

277 

LV 

Bengal Dooars . . 

28,781 

2,02,849 

... 

... 

5,440 

21.550 

493 

1,091 

LVI 

Debru-Sadiya . 

41,218 

2,78,437 

... 

... 

... 


ISO.SOl 

3,13,788 

LVII 

LVIII 

Lrdo and Tieae-Marghe- 
rita Colliery. 
Ahmedabad-Paraetij 

Information 

12,3oS 

not available 

27/103 

i 

1 

5,515 

2,312 

... 

... 


Total 

287,012 

10,14,700 

COG 

4,511 

10.385 

28,208 

380.9S1 

3|15,7o9 

LXIII 

Line owned by native 
state and workod by 
company. 

TnE Gaekwau's Mehsana . 

110,597 

1.92.S41 





1 



Total 

115,597 

1 ,'12,814 

... 

... 

IBB 

... 


. — J. 

0 

LXIX 

Lines owned and 
workod by native 
states. 

JODItrORE-BlCKANEER— 
JoDUrOEE SECTION 

103,942 

G, 01,713 

15 

233 

080 

1,097 

28 i 

1,835 


Bioeaneer section 

32,744 

C 1,378 

7 

51 


... 

252 

7-18 

LXX 

OODErPORE-CHITOR . , 

12,101 

31,010 

2 

13 

1,219 

720 

... • 


LXXI 

BiiAtnagar-Gondal-Juna- 

OAD-POUDANDAR (e). 

231,708 

9,07,803 

3 

37 

17,150 

10,204 

3,037 

8,238 

LXXIII 

JiMNAGAR (/) . 

3,252 

9,C75 

**• 

... 

237 

—1,-723 

£20 

433 


Total 

383,807 

30,18,185 

27 

334 

19,292 

13,304 

3,793 

11,254 


Foreign line. 









LXXVI 

West op India Portuguese 

' 31,258 

80,085 

... 

... 

... 

... 

1 



Total 

31,258 

pgglll 

... 

Hi 

... 

... 

1 

LL 


Total metre gauge 

G, 079, 970 

3,32,00,000 

10,230 

1,7G,517 

G75.720 

5,91,205 

274,750 

5,58,211 
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AD1IINISTBATI0N REPORT FOR 1897 08. 


Statement 

Unit mileages of passengers and goods carried on the standard and metre gauge 


— 



• 


PASSENGER TRAFFIC. 




Classifi- 

RAILWAY. 

Number of passenger miles (fxprfsbed in the number of - 
passengers CARRIED one MILD'. 

Other coach- 
ing TRAFFIC. 

Number 

cation 

No. 

1st class. 

2nd class. 

3rd or 

intermediate 

class. 

Lowest 

clas3 

(3rd or 1th). 

Total. 

* 

Ton-miles. 

Gonoral ^ 
merchandise. 

i 

Standard gauge. 

State lines worked by 
companies. 

Hast Indian 

7,208,734 

22,6B0,3S4 

01,810,170 

904,729,805 

1,059,441,113 

1 

14,200,930 

885,023,302 

ii 

Bengal Central . 

118,582 

829,575 

3,251,491 

35,03t,397 

39,237,045 

210,248 

9,093,9j*y 

hi 

Bengal-EAgfur .... 

513,179 

1,305,690 

1,906,724 

10S,206,415 

111,932,008 

809,874 

103,148,270 

IV 

Indian Midland (a) . . • 

2,193,351 

7,072,539 

27,070,503 

92,809,191 

129,745,5S4 

2,429,229 

93,903,320 

VI 

Godhra-Rutlam-N agda . . 

42,774 

188,818 

257, 1G8 

15,494,150 

25,932,910 

108,290 

10,921,300 


Total 

10,074,840 

32.081, COG 

97,905,050 

1,216, 273, OSS 

1,356,338,000 

17,818,571 

1,103,155,219 

XI 

State lines worked by the 
State. 

North Western (6) . . ■ 

7,0S1,095 

22,522,231 

52,580,415 

055,706,395 

737,950,130 

19,883.083 

457,013,904 

XII 

Htderabad-Shaditalli . 

18,800 

80,444 

448,588 

5,514,453 

0,062,285 

17,950 

2,0S9,575 

XIII 

OuDH AND ROHILEHAND . 

1,919,818 

6,708,712 

10,703,011 

212,300,434 

231,098,025 

2,110,250 

118,834,825 

xrv 

Eastern Bengal .... 

1,004,295 

3,412 136 

19,537,082 

150,908,802 

175,512,315 

1,189,035 

109,324,800 

XV 

Calcutta Port Commissioners’ . 

There is no 

passenger tra 

file on tliis lin 

3 

... 

... 

... * } 

''v 

30,139,314 

XVI 

East Coast 

277,335 

731, 7SG 

147,722 

\ 

122,878,793 

124,035,041 

337,859 


Total 

10,931,343 

33,513,309 

83,423,418 

1,117,374,932 

1,275,265,002 

23,544,782 

723,001,534 

XVIII 

Lines worked by guaranteed 
companies 

Great Indian Peninsula (r) 

8,402,873 

40,246,310 

37,984,502 

410,077,108 

527,310,853 

7,879,323 

374,000,500 

XIX 

Bombay, Baroda and Central 
India 

2,840,741 

17,550,303 

39,892,152 

206,075,351 

2GG,764,547 

4,250,930 

177,085,540 

XX 

Madras (c!) . . 4 . 

3,918,343 

10,997,702 

... 

325,749,170 

340,005,215 

3,719,944 

128,813,402 


Total 

14,961,957 

08,800,315 

77,876,714 

973,101,629 

1,134,740,G15 

15,850,203 

080,505,514 

XXI 

Assisted companies. 

Belhi-Umballa-Kalka . 

744,444 

2,001,004 

2,001,307 

32,341,812 

37,751,507 

1,423,543 

9,928,895 

XXII 

Tarkessdr 

0,538 

55.87G 

1,940,908 

15,802,163 

17,S05,4S5 

33,491 

4S3.90S 

XXIII 

Southern Punjab (Delhi- SamA- 
sata) 

7,229 

15,945 

01,970 

2,849,564 

2,934,714 

31,832 

J 

1,710,05?\ 


Total 

753,211 

2,135,825 

4,604,191 

50,993,539 

58,491,700 

1,4S8,8G6 

12,152,860' 

XXXII 

Lines owned by native states 
and worked by companies. 

The Nizam’s Guaranteed Stated, 

G11.32S 

3,383,858 

10,900,515 

43,583,480 

03,482,137 

529,503 

27,122,549 

XXXIII 

Nagda UjjaYn . . * . 

3,779 

18,480 

15,738 

2,720,045 

2,764,048 

8,800 

1,107,339 

XXXIV 

The Gaekwau’s Petlad 

1,895 

28,810 

... 

2,316,047 

2,340,758 

10,439 

30S,565 


Total 

020,002 

3,431,160 

10,910,253 

51,020,128 

68,093,543 

548,802 

28,608,453 

XXXVI 

Line owned by native state 
and worked by state railway 
agency. 

P.ajpura-Bhatinda . 

152,207 

271,096 

9SG.1G4 

1 

27,051,441 

* 

28,460,908 

115,530 

8,009,475 

\ 


Total 

152,207 

271,096 

980,164 

27,051,441 

28,400,908 

115,530 

8,009,475 


Total standard gauge 

37,500,420 

140,256,711 

275,711,79G 

3,408,421,027 

3,921,899,554 

58,306,760 

J\ 

2,501,083,135 


H 


- -1 


* See also statements 
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N|). 35. 

railways during the year ending icith the 31sl December 1807. 


GOODS -TRAFFIC. 


of TON-MILES (EXPRESSED IN THE NOMEEK OF TONE MOVED ONE MILE). 


** Military 
stores. 

Railway 
materials 
for construc- 
tion {Borne 
line only). 

Coal and coke 
for the 
public and 
foreign 
railways. 

Coal and coke 
for construc- 
tion (Homo 
lino only) 

Coal and coke 
for revenue 
only. 

Revenue stores 
other than 
coal and coke 

Live stock. 

Total. 

* 

i 3,982,107 

17,893,994 

* 

573,515,0S0 

2,227,309 

91 , 020, 1C t 

42,661,231 

1,302,702 

1,617,702,009 

\ 221 

G2S,812 

800,630 

... 

404,712 

380,606 

63 

11,815,089 

101,123 

3,008,221 

19,005,997 

1,553,027 

9,807,007 

3,075,554 

28,093 

139,848,897 

035,107 

8,109,044 

278,133 

41,180 

10,139,707 

1,008,599 

105,267 

115,001,033 

25,620 

407,509 

10,899 

97G.028 

510,102 

G83,970 

7,171 

19,GC8,071 

4,744,219 

30,233,240 

593,011,739 

4,798,204 

111,953,752 

48,476,020 

1,503,296 

1,901,475,740 

19,458,013 

27,549,009 

G,0S2,9S9 

1,072,775 

21,440,518 

55,030,638 

4,310,390 

501,958.546 

£70 

2,210,023 

343 


175 

132,415 

89 

3,434,090 

737,44s 

5,331,279 

2,479,239 

2,712,553 

7,474,578 

G,719,131 

189,541 

144,478,594 

9,900 

8,755,031 

4,918,159 


5, 033, OSS 

4,623,4' 3 

8,' 72 

1S2,877,309 

Hileage not r 

ocorded 

... 

... 

... 

... 

... 

... 

f 1,502 

0,771,532 

400,530 

312 

5,019,500 

2,729,884 

190 

51,122,830 

20,203,399 

49,017,521 

13,941,200 

3,785,040 

33,067,830 

09,210,521 

4,503,782 

923,871 5-5 

1,714,287 

1,584,345 

45,024,504 

29,514 

43,040,970 

30,749,283 

* 

2,214,534 

504,970,009 

220,530 

14,412,051 

13,015,023 

1G0,333 

10,551,442 

4,927,097 

3,062,500 

224,041,780 

491,073 

104,059 

21,835,241 

... 

1,871,289 

4,305,039 

214,483 

157,754,580 

2,431,910 

IG.101,055 

£0,474,770 

189,847 

22 i 

40,042,019 

5,491,523 

887,360,381 

000,280 

53,774 

001,021 

... 


... 

1,70,843 

11.355,416 

\ 

230 

38,077 

8 

24 

24,632 

... 

547, 4S5 

/ 15,831 

... 

55,400 

... 

... 


55 

1,811,349 

V 010,111 

54,010 

095,707 

8 

24 

24,632 

1,70.898 

13,714,250 

89,025 

723,575 

09,911,917 

13,110 

3,542,500 

2,139,225 

42,3GG 

103,584,297 

... 

11,050 

2,028 

... 

3,781 

83 

153 

1,185,045 

... 

... 

... 

... 

2,350 

209 

2,879 

.. 

344,009 

89,025 

734,C"1 

09.914,575 

13,110 

3,548,037 

2, 139, 182 

45,393 

105,083,411 

187,405 

40,186 

. 120,315 

... 

107,803 

234, 0S1 

2,39G 

8,761,711 

4 

t 187,455 

40,180 

120,315 

... 

107,803 

231 031 

2,396 

8,761,711 

V 

28,277,185 

90,840,040 

758,758,372 

8,780,809 

210,047,782 

100,150,855 

1 

11,722,293 

3,842,273,077 


CJnKsifioa- 
tiou No'. 


I 

II 

III 

IV 
VI 


XI 

XII 

XIII 

XIV 

XV 

XVI 


XVITI 

XIX 

XX 


XXI 

XXII 

XXIII 


XXXII 

XXXIII 

XXXIV 


XXXVI 


Remarks. 


(a) Including tlio 
Bliopnl-Itdrsi, the 
Bina-Gt ona and the 
BhopM-Ujjara rail- 
uaya. 


(5) Including the 
Jammu and Kash- 
mir railnay (Na- 
tive state section). 




Including- tlio 
iVnrdha Coal, the 

Dliond-M an m & d, 

the Khdmgaon and 
the Amraoti rail- 
ways. 


(d^ Including the 
Madras-Ennur sec- 
tion (Bezwadn- 
jtfadras), and the 
Kolar Gold-fields 
railway. 


(c) Including the 
Bezwada extension 
(Fast Coast State 
railway). 


Nos, 25 and 26. 
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ADMINISTRATION REPORT POR 1897-98. 


Statement 

Unit mileages of passengers and goods carried on the standard and metre grnge 


PASSENGER TRAFFIC. 


Claeeifica- 
tion No. 

RAILWAY. 

Number of passenger miles (expressed in the number op 
passengers carried one mile). 

Otiieb coach- 
ing TRAFFIC. 

Number 

1st class. 

2nd class. 

3rd or 

intermediate 

class. 

Lowest 

class 

(3rd or 4th). 

Total. 

# 

Ton-mile 8. . 

General ) 
merchandise.' 

XXXIX 

Metre gauge. 

State lines worked by 
companies. 

Bengal and North-Western— 

Tirhoot section • . • 

j 491,604 

810,993 

1,693,129 

196,223,701 

199,224,427 

587,332 

( 

80,157,4)74 

XLI 

Company’s section 

Rajfutana-Malwa . 

) 

1,746,679 

7,058,533 

15,244,828 

451,768,017 

475,818,057 

5,521,010 

284,841,702 

XLII 

Palanpur-Deesa 

7,990 

21,170 


877,501 

906,721 

13,213 

312,779 

XLIII 

Southern Mahratta (a) • • 

1,683,503 

5,150,474 

... 

238,S83,9S8 

245,217,965 

1,481,567 

164,007,014 

XLYI 

South Indian (f>) 

1,178,431 

7,620,102 


431,441,379 

440,245,912 

916,459 

77,712,326 

XLVII 

HAyavaram-Mutupet 

6,141 

144, 0S9 


18,001,327 

18,151,557 

9,061 

1,339,809 

XLVIII 

Asbam-Benoal (c) . . . 

182,025 

276,002 

... 

30,737,694 

81,195,721 

129,745 

' 4,017,836 

XLIX 

Burma 

1,369,519 

7,003.993 

6,967,211 

249,745,208 

265,685,931 

727,332 

93,777,200 


Total 

6,665,892 

28,691,356 

23,910,168 

1,G17.17B,S75 

1,676,446,291 

9,385,725 

700,196,430 

L 

State line worked by the 
State. 

Eastern Bengal— 

Northern and Behar sec- 

928,307 

2,333,447 

7,137,838 

103,189,3(0 

113,583,PS2 

856,132 

53,357,7l6> 


TIONS (includin'; tho Kaunia- 
Dharlla, 2' 6" gauge, branch) 

Dacca section .... 

54.3G7 

229,182 

1,429,083 

21,752,834 

23,465,466 

69,566 



Total 

982,674 

2,562,629 

8,566,921 

124,942,224 

137,054,44S 

925,698 

56,785,439 

LIII 

Assisted companies. 

Deoghur 

4,311 

- 


801,175 

865, 4SC 

/ *** 

59,214 

LIY 

Rohilkdnd and Kumaon (Com- 
pany’s sections) (d) 

235,707 

1,078,572 

371,183 

31,572,971 

33,259,233 

245,315 

13,398,141 

LV 

Bengal Dooars 

10,639 

25,073 

29,508 

2,152,605 

2,218,425 

29,489 

653,003 

LVI 

Dibru-Sadiya .... 

79,171 

56,003 

... 

4, 90S, 302 

5,043,476 

21,220 

1,703,616 

LYII 

Ledo and Tikak-Maroheiuta 
Colliery .... 


Information 

not available 



... 

... 

lYin 

Ahhedabad-PaeAntij . 

3,676 

27,686 

... 

3,023,252 

3,054,014 

5,843 

434,622 


Total 

333,504 

1,187,934 

401,491 

42,518,305 

44,441,234 

301,823 

36,218,596 

LX III 

Line owned by native state 
and worked by company. 

The Gaekwar’s Mehsana 

16,093 

93,523 


10,717,412 

10,827,028 

42,277 

3,629, 650^ 


Total 

16,093 

93,523 

... 

10,717,412 

10,8 7,028 

42,277 

3,629,650 

LXIX 

LineB owned and worked 
by native states. 

J odhpore-Bickaneer— 

Jodhpore section 

82,517 

466,830 


38,523,496 

39,072,843 

298,606 

11,151,704 


Bickaneee section • 

9,996 

40,622 

... 

3,043,657 

3,094,275 

26,201 

1,506,207 

LXX 

Oodeypoee-Chitor . 

21,034 

76,760 

Ml 

6,567,050 

6,664,844 

34,849 

499,585 

LXXI 

Bh k VN A gar-G ondal-J unag ad* 

PORBANDAR (e) , 

328,531 

2,281,116 

• •• 

59,255,518 

61,868,168 

274,047 

13,221,011 

LXXIII 

Jamnagar 

11,533 

135,562 

• •• 

2,604,979 

2,752,124 

13,242 

333,004 


Total 

453.664 

3,003,890 

... 

109,994,700 

113,452,254 

646,948 

wmm 

XXXYI 

Foreign line. 

West or India Portuguese 

21,760 

124,608 


2,750,436 

2,896,804 

22,914 

1,218,600 ' 


Total 

21,700 

124,008 

... 

2,750,436 

2,896,804 


1,218, 600^ 


Total metre gauge 

8,473,587 

35,663,940 

32,878,580 

1,908,101,952 

3,985,118,059 

11,325,385 

810,593,286 


* See also statements 
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M>. 35 — conoid. 


railways during the year ending with the 3 1st December 189 / concld 



Noj. 25 and 2G. 
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ADMINISTRATION RETORT TOR 1897-03. 


t Statehev 

Gross earnings, working expenses, and net earnings per train-mile, also the gross earnings per mil A 

i ~~~ i ' i i —i. s 


Total tiutfio 

J.AENINOS. 

Per I 
ent. 1 
on j 

Per 

ital 1 Amount. 


nITir j 
am- j 

mile. 

Rs. 

Rs. 

0-31 5,78,20,901 

•100 

G-4p| .10,58,219 

2-CO 

3-271 50,28,033 

3-13 

2 0C 03,08,101 

3-59 

1-70 10,83,175 

3 2G 

9G;| 7,18,99,020 

B 

t-31 3,18,01,410 

303 

)-7f| 2,00,991 

2 82 

1-09 79,10,010 

3 31 

••27 85,04,010 

4-18 

•0C 3,51,798 

(A) 

•ll| 25,71,01 1 

2 53 

•5! 6,11,07,099 

EBI 

•2C| 2,S0,S2,795 

3-C8 

■72 1 3S,90,!32 

5 71 

7l[ 1,14,03,051 

4-31 

Glj 5,31.71,878 

3 77 

81 j 15,57,2u7 

2-CS 

5? 3,11,509 

5 00 

SI| 1,03,4SS 

1-85 

111 19,72,324 

2 82 

I ••• 

... 

I 

1 37,05,7-41 

•107 

Oj 1,01,074 

1-02 

2| G3.5S2 

3-29 

s| 38.73,397 

3-90 

: 0,89,277 

3-50 

0,89,277 

5-50 

|g|gjggj| 

•88 4 


CdCniNO EARSTJTGB.* 


Goods kab.vingr f 


M-tCTMC TUE- 
cmt-a. 


ClassiGca- 
tion JS’o. 


i 

ii 

in 

IV 

VI 

VII 

VIII 

IX 

XI 

XII 

XIII 

XIV 

XV 
XVI 

XVIII 

XIX 

XX 

XXI 

XXII 

XXIII 

XXVII 

XXVIII 

XXXII 

XXXIII 

XXXIV 


ItAILWAY. 


Amount. 


XXXVI 

XXXVII 


Standard gauge. 

State lines workod by com- 
panies. 

East Indian 

Bengal Central . 

BENGAL-NioTCR . 

Indian Midland (a) 

Godhra-R UTLAM-NaG D A 

WAedha Coal 

DHOND-HaNSiAd . 

Bezwada extension (East Coast State) 

Total . , 

State lines worked by the State 

North Western (rf) 

i 

Hyderabad Shaditalli , 

OUDII AND ROUILKUAND (e) . 

Eastern Bengal 

Caicdtta Port Commissioners' 

East Coast .... 

. Total 

Lines worked by guaranteed 
companies. 

Great Indian Peninsula (i) 

Bombay, Baroda and Central India 
Madras (j) . . , 

Total 

Assisted companies. 

Delhi- Umballa. Kale a , 

Taeeessue ... 

Southern Punjab (Delhi-SamAsata) 

Total 

Lines owned by native states 
KiriiwAON 0r ^ e d companies. 


Rs. 

1,71,51,118 
0,72,030 
13,95,90G 
23,93,3d 
1,97,511 


2,16,09,939 


Tor 

pits- 

sentrer 

train- 

mile. 


Per 

cent. 

on 

total 

traflic 

earn- 

lugs. 


Rs. 

3-59 
2-9S 
2-1-i 
2 92 
i -i3 


3-30 


1,23 23,810 
80, SI 
30.80, 23S 
27,83,550 

14, 30, 100 


2,03,09,900 

77,89,154 

43,44,591 

4G,32,757 

1,G7,0G,502 


Ameaoti . , 

The Nizam’s Gackanteed State (/) 

NAgdA-Ujjain 

The Gaekwar’s Petlad 

t . Total 

Ll “® s owned by native states 
and worked by state rail- 

Rajeura-BhItimia^ 0 ^ 0 ^' 

KABtt T . (Nat . IT£ mate 

Total 

Total standard gauge («) 


9,30,001 

2,81,871 

41,578 


12,39,150 


8,81,461 

35,422 

32,989 


9,49,872 


3,77,837 


3,77,837 


310 
3-70 
3-30 
2 75 

2-73 

309 


Amount. 


Rs. 


Ter 

goods 

tnhi- 

mlle. 


Hs. 


2900 4,00,09,783 

G3-51 3,80,189 2-14 

21-80 42,32,727 3 09 

3701 39,14,737 -M8 

18 21 8,S3,G31 4-5G 


1- 85 
319 
3-58 

2- 14 
2 50 
•1-92 

1- 51 

*a 

2- 75 


30 33 5,00,89,070 -1S9 

33-00 1,95,02,591 400 

•10-21 1,20,179 2-42 

42,GG,40S 3 32 

57,21,000 | 5 CO 
3,51,708 (A) 

11,35,151 2 30 


1G-31 
32 73 

55 SO 


3-85 

1- 40 

2- 54 

3- 55 

3-69 


3910 | 3,11,57,193 | 3 9S 

°7'7-l 2,02,93,011 4-10 

31 -8 93,15,811 S-93 

40-29 C8,G5,S91 | 5 07 

31-30 I 3,07,05,370 5 02 

C0-11 I 0,21, 2GC 2-09 

29,G9S 5 09 

01,910 2-14 


90-47 
49-18 
03 80 


Amount. 


1U. 

8,55,787 

79,930 

5,71,070 

1,39,750 

-0,783 


Vn 

train. 

Rule. 


Rs. 

0 07 
02 
032 


10,37,414 


9,91.457 
4,191 
59,209 
4,00,955 
41,730 
9,18,930 


7,12,S7J 2 95 


2.32,472 

3,49.007 
3,70,801 
2.39,350 
9, 59.85S 


0-10 


011 

0-05 

(/) 

025 

020 


a! 


-003 


013 


0 01 
OT 
0 09 


10,051 

l.O'S 

153 


23- 79 
31-01 
51-88 

24- 52 


28,21,289 J 415 
08,052 | 1-77 
30,533 | 4-S3 
29,23,525 | -1-03 


0,14,73,52G 


3I ' 82 3,11,410 3-23 


3 89 


2 94 


54 82 


3,11,440 3-23 


33 52 12,18,99,178 4- G 3 


45-18 


•15- It 


00-48 


17,292 


0C7 
0 02 
0-P2 


0 02 


71,413 

505 

1,155 


73.133 




0 

0 01 
005 


7,019 


7,019 


007 


004 


0-0-1 


OTO 


M 


I — — r — ■■■'• .« u. mJf 

(A) Train-mUeage not recorded, N °' 37 * Page 102. ’ / 

r 






















































CHAPTER IX. — DETAILS, OE REVENUE EARNINGS AND EXPENDITURE. 


iwek on the standard and metre gauge raihcays daring the year ending with the 31st December 1897 


Nlo. 36. 


Total earnings, uxcECDrira Gross eabntno'i, including 

SIEA1I-DOAT. BARRINGS, 61EAM-BO A T.§ 


•I'ORSTING PXrBNSRS INCLUDING 
STEAM*rOAT, RENT OT LRV:>BD 
LINES* AND CONTRIBUTION TO 
PROVIDENT JU.ND tf 


EARNINGS. § 

* 



Pep 

mean milt: Per 

worked tram- Amount. Amount, 
per week. mile. 


6,80,76,088 619-19 467 I-, 51,326 

11,38,199 175-09 2 80 


62,00,309 13S27 3-45 

V, 01,47,857 


10,73,390 146-4 


■> 7,35,30,443 


3,28,82,897 
2,03,182 
85,15,855 
89,11,665 
. 3,93,528 
' /l 27,90,544 


5,36,99,571 


2,84.32,402 

1,42,61,293 

1,17,3S,041 


5,44,3 1,73G 


15,73,318 

3,12,C57 

1,03,641 


19,89,616 


39,46,530 



37105 

4-36 

224-79 

3-74 

66*98 

185-50 

2*88 

(/) 

3-57 

678-40 

4-38 

887-62 

(*) 

100*49 

2-74 

227*20 

3 72 

36G-64 

: 3 i2 

59501 

5-86 

263-19 

i 4*43 

372-53 

m 

186-49 

2 70 

270-47 

5-02 

34-99 

1-85 

158-18 

2-84 

204-79 

4'15 

58-C4 

1-63 

93-25 

S-34 


124-17 

3 60 

124-17' 

3 00 

303 83 

3-99 



5,SS,2S,014 
11,38,199 
C2,00,S09 
61,47,857 
10,73,390 
(i) 59,8SO 
(i) 2,93,576 
(5) 80.808 


7,41.22,033 


3,29, 2S, 933 
2,05,182 
85,15,855 
89,35,3S9 
3,93,528 
28,57,288 


5,38,36,175 


2,81,32,402 

1,42,61,293 

1,17.38,011 


3-31 


39,91,177 3-97 


Ter 

cent, on 

Per total capital 
train* outlay on open 
mile. Unc (statement 
N o. 22, 
chapter Til). 



Classification 

•No. 



1,90,38,005 

77,91,091 

66,22,CG8 


3,24,51,164 


7,55,193 

1,50,094 

53,893 


9,59,180 


2- 09 60-96 93,94,397 1-03 

3- 20 54-63 64,70,202 2-C6 

2-12 47 90 61,15,973 2’31 


2,19,80,572 1-55 


2 29 


1-30 14800 



2-41 48 01 
0-90 52-00 


1-37 48-21 10,30,130 I 1-47 


13,901 1-02 

(c) SS5 20,861 1-21 

2 00 I 18,38,385 2 02 48-67 19,33,769 213 


5G,SS3 0-S0 51 3G 
30,791 1'59 47-56 


47,756 0-74 

33,916 1*75 


2-09 19,26,941. 1*91 48'80 20,GJ,233 2’00 


0,9G,92G 3-GO 037 3,83,309 l'OS 55*00 3,13,617 1*62 


(l) & (m) 
10,246 


(w) (ot) 

10,216 0-86 


7,07,172 3-00 0-37 S,83,309 , T98 55 00 j 3,23,863 | 1-58 


9,06,13,396 , 1*92 47'92 9,84,64,513 I 2-07 


TOPHI 


3 36 XVIII 
6 09 XIX 
4-9S XX 

4- 32 

5- 30 XXI 
0-25 XXII 

(*) 0-36 XXIII 
2-78 

2-66 XXVII 
660 XXVIII 
4-73 XXXII 
2-15 XXXIII 
4-49 XXX IV 


XXXVI 

XXXVII 



(i) Including brunch lints worked, but excluding charges incurred direct by the State. Tbe percentage ol net earmugs on capital outlay is for the Great Indian Peninsula 
railway oulv, percentages of branch lines being sbonn separately. 

01 Including the JIadro-Emifir section (Bezuada-lladras) and the Kolar Gold-fields railway. 

(t) Including rebate paid by tlic North IVestern State railway. , , 

(() Includirp ilie Bezwada extension (Oast Coast State railway), ho percentage of net earning* on capital outlay is for the Nizam s Guaranteed State radwey only, percent- 
age of tile branch line being shown separately. 

(ra) For tbe first-half only, during the second-half the lino was worked on a different basts. 

[») Including the Cawnnore-Burltwal railway (metre gauge link). 

' ' * See also statements Nos. 211 and 33 

+ bee also statements Nos. 20 and 3 1. * 

j See also statements Nos. 23 and 20, and paragraph P of chapter VIII, 

§ See also statement No 20. 

1 Pec also statements Nos. 2G and 3". 




















































































































































160 


ADMINISTRATION RETORT TOR 1857-03,- 


Statement 

Gross earnings, working expenses, and net earnings per Irain-niUcgtho the gross earnings par mile per tc<p$; 


Clarification 

No. 


RAILWAY. 


XXXIX 

XU 
XUt 
XLIII 
XI, VI 
XLVJI 

xlviii 

XlilX 


Mirritr. OAUGU. 

Stato lines -worked by com- 
panies. 

Bengal a , ro Nortii-Wietckn— 
TllllIOOT SECTION . 


Company's section- 
lUrruTANA-M auta 
Paeani-ur-Deesa . 
SOUTHERN II AI1K ATT A (<l) 
South Indian (t) . . 

MAyavatiam-Mctitet - 
Assam-Bengal (c) 

Burma .... 


LIU 

LIV 

LV 

LVI 

LVJI 

LVIU 


- I.XIII 

LXIN 

LXX 
I, XXI 

LXXIII 

I, XXVI 


Total 


State lino worked by llio Stato 
Eastern - Bengal — 

Northern asd Btuar ppctions 
(ineindinc die KnunivDharUa, 2 
li" gauge, branch) . . . 


Dacca section 


Total 


Assisted companies. 

Dgooiiur 

Itonir.KC.vn and Kusiaon (Comtanv - 

SECTION/ t </) .... 

Bengal Dooars .... 
Dibrc-Sadiva .... 

Ledo a tin Tikak-Margiierita Cou.iit 

AHMEDABADPAEANTU. 

Total 

Linc.ownod by nntivo slate 
and worked by company 
The Uaek war's Mi.hsana . 

Total 

Linos ownod and workod by 
nntivo states. 

JOimrOItB-BtCKANEEU — 

JomiPonc section . 

> BlCKANEER SECTION 

OoDErroEE-CniTon 

IiUAT.VAQAR.tlONDAL-JcN/.aAU.PoiUlAN- 
1>A It (c) 

JAjinaoab 

Total 

Foroign lino. 

West or India Portuguese 

Total 

Total metre gauge(<7) 


Coicuuto tinxiNaa.' 


Oeoiia 


Toot Ttirric 
titv lso». 


tc^£U 


Bcnotitt 
(Rim-mru atvcraic 
DUaann. 


'Amount. 

Ter 

nouirer 

tntle. 

IV r 
cent, 
on 
total 
trjflie 
earn* 
inpi. 

Amount, 

Per 

uaUt- 

mil*. 

Per 

on 

tOt»l 

trstlid 

ran-* 

hip*. 

A mono 1, 

Vrr 

train* 

A dentils 

Iv r 

Ir.llf. 

Its* 

Its. 


Its. 

Us, 


Us. 

Its. 

Us. 

11*. 

| 29.3C.M7 

2-5S 

15-23 

28,29,311 

2-50 

I/l'ii 

^ 51.88.039 

2 51 

2,13,895 

012 , 

Cl, 34.20S 

201 

3 PCM 

l,lp,Sl,9S7 

4-OS 

03-90 

1,81,19,193 

3-39 

4,53,183 

0-02 

11,157 

201 

3289 

28.SS3 

4 -S3 

0711 

43,0 in 

3-33 

224 

1 

30.57,038 

2-32 

33T2 

01,72,555 

22j 

08-S8 

92,29,013 

2 21 

1,78,017 ! 

001 

49.82, SCO 

2-59 

53-88 

. 39,31,427 

2 48 

•1112 

89,17,287 

2 51 

3,00.7 u | 

(H)9 

1.91,333 

2 OS 

73G3 

09, Its) 

2 08 

28-31 

s.f>n,7nn 

2 07 

2.219 

OC2 

5,33,813 

3 50 

73 99 

4,21,359 

173 

4101 

0,01,232 

2 41 

28,108 

0 07 

•13,08,232 

3T3 

r,H2 

41, 78.01 2 

ft r . m i 

— i»d 

•ISSS 

83,4 t « 1 1 

3 01 

1,10,175 

OOi 

2,10,27, 13S 

2 82 

12 28 

2,93.20,5(1 1 

O 0* 

- Sv» 

57-72 


2-M 

i3.1i>,r-75 I 

0 07 

18.11,038 

302 

37*77 

29,85,181 

a si 

02-23 

47,97,120 

3 31 

47.74S 

0-03 

Tins, 31$ 

2*52 

87-10 

1,83,998 

2-1! 

32 SI 

4,99,3 1 1 

• »«* t, 

11.U9 

0 03 

81, 47.901 

2*l»3 

10-51 

31.49,400 

3-39 


52,98,484 

3*1(1 

>.197 

0\C \ 

23,981 

... 

Si-00 

4,2)3 

M* 

1401 

30,221 

2 25 

98 

OOi 

C, 12,1 1 1 

2 8; 


5,03,918 

aoo 

51 03 

11,08,392 

2-35 

1,42,700 

0-50 

40,112 

2-13 

1C-01 

2.20,032 

570 

S3 03 

2,72,784 

4 44 

6PS 

002 

1,35,127 

3-57 

is r»5 

5,91,718 

31 1 

61-13 

7,30,143 

3 47 

57,218 

0 27 

Iiiformalion 

not nvn 

.laliV 

... 

... 

! 

j 

... 

... 

... 

... 

38.372 

2-73 

5003 

30,110 

2-CS 

, 43-97 

8S,4S2 

2-71 

CSC 

002 

7,sv,nnc 

2 91 

3507 

14,21,089 

2 SO 

.8P33 

22,UV.H-5 

2-83 

2,01,(98 

0 58 

1,40,21# 

2-57 

•12 00 

1,93,053 

•PI 2 

. r>s on 

3,33,902 

3-29 

5,223 

0-03 

1,10,217 

2-57 

•1200 

1,9.1,855 

•PI 2 

} 58 00 

3,33,902 


5,223 

0V3 

4,S1,002 

3 - 21 

•13 - 75 

0,19,5)2 

341 

i 

1 

j 50*25 

, 11,01,414 

5-32 

21,214 

)' 

ooc. 

3S,S02 

2*38 

3G'74 


203 

1 13-20 

1,05,781 

2-14 

11,249 

0 23 

8S.035 

250 

7210 

3 1,092 

m 

! 27-90 
{ 

1,22,187 

207 

CSS 

0-02 

9,99,5Sfl 

3 20 

51-18 

9,51,135 

3-47 

1 

r 1S8i 

19,53,721 

3 33 

73,172 

0-12 

07,235 

3-03 

80-25 

10,547 

D 

\ 19-75 

83,782 

2 78 

091 

002 

lG,7f»,05Q 

3T r. 

19 77 

18, 01, 21S 

3-31 

! 50 23 

I 

33,00, 80S 

3 23 

1,07,314 

o-io 

•17,131 

l'SO 

3C-CG 

81.41 1 

3-28 

i 

1 83 0 1 

1,28,573 

2T»2 

17,073 

0-33 

•17,131 


, IG-GC 

81,411 

.T28 

| C3-GI 

1,28,575 

2-32 

17,073 

C-33 

2.01,25,830 

2 81 

l4*»*2U 

3,00,58,010 

?/02 

\ 0" 71 

0,21,S3.S1G 

2SS 

17,09,878 

0 08 


(a) Including tlio Gtmtakal-Mygore frontier, the* Mysore section (Sjut)icrn Mnlirjtta), the Kolhapur, tin* Ycnantpnr-Myrore frontier at. 

ttio Mygoro-Nnnjangtid railways. 

(J) Including tlio Pondicliorry railway. 

(c) See footnote (g), statement No. 2(1, page 119. 

(d) Including tlio Lucknow-Barcilly section. 

(e) Including tlio Jctalgar-KujUot railway. 

(f) Harbour earnings. 

(g) Excluding tbe Cawnporo-ilurhwal railway (metre gauge link) which is include 1 with the standard gauge. 
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ADMINISTRATION REPORT POR 1897 - 98 . 


Statement 


t 


Working expenses in detail on the standard and metre 


===== 


Menn 

MAINTENANCE OV WHY, 
WORkS AND 

STATIONS. 

Locomotive. 

Carriage and wagon. 

Tbaf 

lasiification 

No. 

HAJLWAY. 

worked 
(from 
stati menfc 

No 3i, 
chapter 
ix). 

Amount. 

Per c 

train- 

mile. 

® S? JS » 
o - Obtfi 

Amount. 

Per c 
train 
mile. 

Per 
cnl. on 
prom 
earn* 

lngi. 

Amount. 

Per c 
train, 
mile. 

Ter 
ent. on 

KTO«S 

ings. 

Amount. 


Standard gauge. 

M ilcs. 

Ks. 

Rs. 


Rs. 

Rs. 


Rs. 

Its. 


Rs. 

i 

State linos worked by 
companies. 

East Indian («) . 

1,73 8TG 

44,43,728 

0 30 

7 55 

48, S3, 105 

0-39 

831 

17,61,007 

0T4 

300 

30,41,018 

ii 

Bengal Central .... 

125-01 

1,57,325 

0-39 

13-82 

1,40,079 

0-33 

12-3G 

21,911 

0 05 

.T93 

1,24,258 

5,51,9031 

HI 

Bengal-Nagi-ur .... 

8G2-S3 

8,0G,1C9 

0-45 

13-00 

8,90,073 

0-50 

14-45 

2,74,181 

0-15 

4-43 

IV* 

Indian Midland (a) 

944-82 

G,G5,i81 

0-3S 

10 32 

12,84,014 

0-73 

19-92 

2,93, ^22 

017 

4-50 

5,20,270^ 

VI 

G ODIIB A-RUTLAH -NiGDi 

140 91 

2,29,0S7 

0-09 

21-34 

3,27,531 

0-98 

30-31 

48,152 

015 

4-49 

91,^51 

VII 

Wardha Coal .... 

(44-8S) 


... 

... 



... 

... 

... 

... 


VIII 

Dhond-ManmXd .... 

(145‘4 J) 

... 

... 

... 

... 

... 

... 


... 

... 

... 

IX 

Bezwada extension (East Coast 
State) 

(21-47) 

(,f) 21,103 

... 

... 



... 

up 

... 

... 

... 


Total 

3,811-23 

03,23,953 

0-36 

8 41 

75,37,022 

0-13 

10-01 

Emu 

0T4 

3T9 

49,35,902 


State lines worked by the 












XI 

state. 

North Western (e) . 

2,81 3T3 

5S,40,579 

0 07 

17-7-1 

05,00,009 

0 74 

19 74 

11,1S,3G2 

0*13 

3 49 

27,28,031 

XII 

XIII 

HyDERABAD-SHADD-ALLI 

Ohdh and Rohilkhand iff) 

- 5S-91 

878 09 

53,137 

13,39,512 

0-75 

0-50 

2G01 

15-73 

40,905 

13,07,833 

0GG 

W 

OGO 

22-SG 

1G0G 

14,311 

G,9G,1 52 

0-20 

w 

0-30 

6-97 

6-18 

18,337 

7,88,303 

Xiv 

Eastern Benoal .... 

252C2 

7,G4,011 

0 37 

8 55 

11,54,430 

0-57 

12-92 

2.G4.23C 

013 

2-36 

9*55,255 

XV 

Caloutta Tort Commissioners’ . 

8-53 

3 j>00o 

O) 

S 89 

44,137 

O') 


23,003 

O') 

5-85 

l,17,75i> 

XVI 

East Coast 

534-03 

4,22,480 

ESS 

14-79 

7,05,934 

OGO 


1,04,210 

0T0 

3-G5 

3,35,808 


Total 

4,3(5-31 

84,55,000 

0-59 

13-70 

98,19,891 

0 09 

18-24 

22 50,27-4 

0-1 0 

•US 

49,(3,493 

, XVIII 

Linos worked by guaran- 
teed companies. 

Great Indian Peninsula (fc) 

1,491-31 

4G.07.997 

0-51 

10 21 

09,75,582 

0 77 

24-53 

22,98,500 

0-25 

8 03 

29,38,232 

XIX 

Bombay, Baroda and Central 
India ...... 

4G0-90 

20,82,211 

1-10 

18-81 

21,30,842 

TOO 

17-C9 

9 22 292 

0 38 

G-1C 

9,81,110 

XX 

Madras ( l ) 

857-G8 

12,90,151 

0-49 

10-99 

21,70,119 

0-82 


0,1 5,800 

0-23 

5-25 

8,45,537 


Total 

2.S09-89 

85,80,389 

0 00 

15-76 

1,15,82,543 

0 82 

2T28 

38, 30,00 4 

■ 

m 

47,31,899 


Assisted companies. 












XXI 

De LUI-UitB alla-K ALK A 

1G2-24 







Do 

-nils inc 
1 

ludcd 

with 

XXII 

Tarerssur . 

22 23 

33.3S3 

0-33 

7-48 

5 3,088 

0-40 

8 02 

9,169 

n 

2-93 

18,830 

XXIII 

Southern Punjab (Delhi Saha- 
sata) 

5G 99 


... 

... 

27,378 

0-19 

2G41 

8,353 

0-15 

8-OG 

10,701 


Total 

241-43 

23,383 

0 20 

5 02 

52,400 

0-44 

12-G0 

17,522 

0-15 

im 

29,539 

xxvni 

Lines owned by native 
.states and woiked by 
companies. 

Asibaoti 

(5-44) 


1 

1 

- 


1 


1 



XXXII 

The Nizam’s Guaranteed State 
'(”•) 

354-70 

6,54,858 

0-61 

14-09 

4,75, 2S0 

0-52 

12-58 

1,18,379 

0T3 

3-13 

2, Go, 721 

XXXIII 

Naoda-Djjain . 

34-G7 

19,589 

0 31 

18-72 

■1S,G3G 

0 29 

17 81 

C,205 

OT 0 

5-93 

7,203 

XXXIV 

The Gaekwar’s Petl\d 

13-35 

*7,504 

0 39 

nos 

11,140 

0-58 

17-21 

4,318 

O' 22 

6 72 

4.19C 


Total 

402-72 

5,82,011 

0 59 

14-71 

5*05,056 



1,28,932 

0-13 

3-27 


• XXXVI 

Lines owned by native 
states and worked by 
state railway agency. 
Bajeurj-BuAtinda 

107 94 

1,11.015 

0-57 

15-93 

1,38,298 



42,202 

0-22 

GOG 

64,037 


Total 

107-94 

1,11,045 

0 57 

15-93 

1,33,298 

0-72 

19 84 

42,202 

0*22 

G-00 

54,08(3 


Total standard gauge (o) 

11,918-52 

2,40,77,841 

O'ol 

12-73 


003 

15-67 

80,75,803 

0-1 s 

4-59 

1,60,25,31 


.)■ 


I are not given sepnrateij in the accounts* 


$ " hlch -*"** «** «“* »“«* to »m, p at net at ,ha, ■ 

(d) Expenditure incurred direct by thc'Stnte. ' 

(e) Including tbe Jammu and Kashmir railway (Native state section). 

(/) Including Its. 1U.24G on account of rent of leased lino. 


(ff) Including tbe Cawiipore-Bcrhwal railway (metre gauge link) except where otherwise stated. 

(h) Oodh ana HobilUiaiul State railway only. 

(i) Caluilatcd on the Oadh and Uohilk'tnd State railway train-mileage and the total working expenses Its. 79.053 paid to tho Bousral and North-Wed nm nnd TtnhntrnnA 

and Kaniaon railways on account of their share of the Can nporc-iJurhnal railway (metre gau^c link) earninte * , i>on 6 ai anu aoria western and ilomiknnd 

(j) Tram-mileage not recorded. ° n h 

_ XJt.—ne mileages shorn within brac kets sre not Mailed fa the totals, as they are included with tho mileages of tho homo linos. 





























































































CHAPTER IX.—DETAILS OF REVENUE EARKIKGS AEx> 

No. 87. 

gauge railways chiving the year ending with ihe 31st, December 1897. 


General. 



Per 

Per cent, on 
train- prow 

mile. cam- 


M'FCtAti AMD MIBCrLTMJfFOUfl, JR. 
cludirq EfcVT 6 r leased 
iMi mrainnio'i to the 
Pbovidbm Pund. 


Per per 

Per cent, oi ' Per cent, on 

Amount. tram- gross Amount. train- gross 

mile. cam- mile. earn- 

{ mgs. ings. 


i’URE. 



Per 

P.r cent, on 
train. pres 

mile. earn* 


Classification 

No. 


0-31 10-92 

0-31 8 -SO 

0'30 8-10 

028 8-50 


G 19 19 , 10 , 2-19 

0-92 1 , 10,733 


5 . 51,834 
5 , 18,078 
70,069 
(rf) 1,350 
(d) 12,804 


0'29 10 20 

0 31 8'93 

0‘29 S -03 


3‘20 i 1 , 50,511 0 ' 0 i 0 23 12 , 87,568 010 2'19 1 , 73 , 34,553 

0 26 I ... 87,571 0 21 7'09 C, 4 S ,513 


1 


0-28 

G- 5 R 

31 , 00,217 

0-18 

0-31 

S- 2 S 

12 , 55,021 

o-u 

0-20 

8-91 

9,907 

0-14 

0-33 

9-26 

4 , 17,040 

0-17 

0-47 

10 -GG 

3 , 01,208 

0-18 

< 0 ') 

29-93 

15 . 56 S i 

0 ) 

0 33 

31-75 

2 , 89,222 

0-28 

0-34 

0-18 

23 ,- 18,575 

010 

0-32 

10-41 

13 , 43,801 

0-15 

0-40 

0 - 8 S 

5 , 72,090 

024 

0-31 

7-21 

5 , 80,836 

0-22 

0-31 

879 

24 , 90,790 

018 


0-18 4-24 1 , 50,511 




8 /, 5(1 0 21 , 69 G, 4 S ,513 

1 . 37 . 2 S 5 0 07 2-21 32 , 20,750 

3 , 21,533 ' 018 4 ‘OD | 30 , 00 , 69 S 

‘ 5 , 7 SS O 02 0-51 


0-18 4-04 I 1 , 19,137 O OG 1-34 

L/) 3-95 

0-28 10-12 | 1 , 04,454 0-10 3-66 


4 " 3 G | 2 , 09,116 0 01 0-50 I 11 , 82,038 


29-47 I 
5 G- 9 S II 
51-94 HI 
55 9 S IV 
72-02 ! VI 


7 , 73,098 ] 
(d) 1,330 
(d) 12,301 

( d ) 24,163 


0-20 I 18 , 39,743 O’ll 2 -11 I 2,56 21,429 I 1-52 I S- 1’72 



0 04 1-21 
0 04 1*40 
009 2-16 

0-20 5 - 9 S 

O') 2 3 S 

0-93 0-91 


11 , 82,058 


8 , 53,821 

009 

3 00 

1 , 96,510 

0 08 

1-38 

1 , 19,599 

0 0 * 

1-01 

11 , 09,939 

008 

215 



54-41 SI 
71-04 XIU 
56-59 XIII 
46-18 XIV 
62 21 XV 
69-59 i XVI 


2 , 92,68 870 2 03 54 36 


9 66-96 XVIII 


51-63 | XIX 
47-90 1 XX 



7 , 53,193 1-30 [ 48 -CO j XXI 

1 , 50,094 2 41 I 48 01 XXII 


1,676 


61,597 I 0"54 1 15*52 


53,893 | 0 - 9 G 52-00 J XXIII 

48-21 S 


(n) 1 , 30 , 99 s 0-15 3-47 18 , 38,385 2 02 4 S-C 7 J XXXII 

928 0-01 0 -S 8 5 G, 8 S 3 O'SO 54-30 J XXXI II 

024 0 03 0-90 30,791 1-59 47-56 J XXXIV 

3,32.550 0-13 3-36 39 , 26 , 941 , 1-94 4 S'S 0 J 


8,471 0-01 1-22 


2-33 [ 9 , 06 , 13,390 1-92 47‘92 


55 00 XXXVI 
55 00 


7*93 - 63 , 82,240 0*18 4 43 4 , 18 ,G 27 0*01 0‘22 j ■ 43 , 98,203 


(A) Including the War cilia- Coal, the Dhond-ManmAd, the Khamgaon and the AmriJoti railways, but excluding the charges incurred direct by the 
<^) Including the 3Ia<lr«s-Knuur section (BczwodaOIndras) and the Kolar Gold-fields railway. 

(tn) Including the liczvfada extension (East Coast State). 

(n) Inclurtftig Ra. 8(3, 6 J3 on account of rent of lea?cd liue. 

(u) Including the Ciwnporc-Burhwal railway (metre gaagellink). 

* See also statements Nos. 20 and 30. 

t See aloo statements Xos. 20 and 30 and paragraph 0 of Chapter VIII. 
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ADMINISTRATION RETORT TOR 1607-08. 


Statement 

9 1 

Working expenses in detail on the standard and metre gauge raihcaj/s 




Me in 
mileage 
« orkfd 
(from 
statement 
No. 3J, 
chapter 
is). 

Mui'TK'mfCB ov vr ay, 

ITOSKB A>» 

stations. 

Locomotive, 

Cahoucb asd uriGoir. 

r 

Trap 

Classification 

No. 

y 

RAILWAY. 

Amount. 

Ter 

tr»!n- 

mile. 

Per 

cent. 

on 

gr<m 

turn- 

ings. 

Amount. 

Per 

train- 

mile. 

Per 

cent. 

on 

grO^*» 

earn- 

Inga. 

Amount. 

Per 

trnin- 

mile. 

Per 

cent. 

on 

gross 

cirn. 

lugs. 

Amount; 

i 

Metre gauge. 

Miles. 

lls. 

ns. 


Its. 

Its. 

- 

Rs. 

Us. 


Rs. 


State lines worked by 
companies. 












XXXIX 

Bengal and Nortu- Western— 
Tiruoot section . . 

i 815-GG 

7,27,410 

0-35 

12-14 

5,20,551 

02G 

8-78 

1,57,792 

0-03 

2-64 

4,02,700 


COJIFANr'S SECTION 

J 











XLI 

Katfutana-Malwa 

1,073-91 

18,95,430 

0-38 

10 20 

30,70,180 

0-01 

1G-C3 

8,30.239 

017 

4-49 

15,17,009) 

XLII 

Palantur-Deesa .... 

17-2S 

4,432 

0-31 

10-25 

7,20S 

0-5G 

1G-GG 

1,939 

015 

4-48 

3,510 

XLIIT 

Southern Mahbatta (a) 

1,560-20 

11,92,892 

0 29 

12-GS 

19,07,638 

0-40 

20-28 

3,80,027 

0-09 

411 

9,03,101 

XLVI 

South Indian (6) . 

1,019-39 

11,33,333 

C-32 

12 30 

17,22,724 

0 49 

18 09 

5,03,919 

0-14 

549 

8,20,410 

XLVII 

MaYATARAM-MuTUTET . . ' . 

53-99 

32,780 

0 2C 

12-32 

49, SI 4 

0-39 

18-72 

14,020 

Oil' 

5-50 

23.89G 

XLYI1I 

Assam-Bengai (e) .... 

301-18 

2,35,879 

001 

23-63 

S, OS, 790 

0-52 

21-OS 

21,091 

O'OG 

2*13 

1,07,580 

XLIX 

Burma 

887 00 

12,4 1S79 

0-11 

14-33 

13,31 310 

0*55 

17-GS 

3,93,199 

014 

4-53 

8,83,cju3 


Total 

0,331 0-1 

Gl, 87,073 

0 30 

12 22 

90,33,157 

0 50 

17*02 

23,11,475 

013 

4 30 

47,90,041 

L 

State line worked by the 
Stato. 

Eastern Bengal— 

XoniHERN AND BsnAR SEC- 
TIONS (including the Kannia- 
. Dliarlla, 2' 0" gauge, branch) 

476-20 

5,42,317 

0-37 

10-20 

5,09,827 

0 35 

9- 39 

3,36,22S 

Oil 

2-94 

4,15,310 


Dacca section 

83 92 

8S.337 

0-42 

17-33 

73,402 

0-33 

11-38 

19,001 

0 C9 

385 

72,t7uY 


Total 

561-12 

C,30,SSl 

0 3S 

10-82 

5, 63,289 

0-33 

10 01 

1,75,889 

Oil 

3 02 

4,87,191' 


Assisted companies. 












LIII 

Deoghus 

4-70 

4,180 

0-31 

13 81 

0,209 

0-10 

20--1S 

090 

005 

2-29 

5,231 

LIY 

ItOHILKUND AND TCuMAON (COM- 
PANY'S SECTION) (d) 

.279 '3 2 

1,74,072 

0-37 

13-90 

1.49, GS9 

0-32 

11-97 

43,800 

0 09 

3-51 

1,22,008 

LV 

Bengal Dooars .... 

30-40 

20,757 

0 43 

9 31 

25,550 

0-42 

8 92 

3,324 

0 00 

1-23 

30,007 

LVI 

Dibeu-Sadiya . 

,77-30 

2,G5,3S2 

1-2S 

31-11 

89,204 

0-42 

11-34 

4S,7-10 

0-23 

0-19 

52,404 

LVII 

Ledo and Tiear-Maeoherita . 

Informal 

•on not nvai 

lablc 

... 

... 

• »l 

... 

... 

... 

... 

... 

LYIII 

Ahmedahad-TarantIj . 

28 93 

7,141 

0 2S 

10-31 

11.4G8 

0-13 

10-00 

3.14S 

0-12 

4- 30 

6,730 


Total 

420 94 

4,81,311 

0 02 

19-SG 

2,82,1 SG 

0-30 

11-04 

99,974 

0-13 

412 

2,13,3S0, 


Line owned by native stato 
and worked by company. 












LXIII 

The Gaeewae’s MehsAna . 

92-03 

34,772 

031 

10 23 

50,4,81 

0-30 

lG'CG 

15,223 

015 

4-49 

27,85(1 


Total 

92 03 

31,772 

0-34 

10-23 

50,481 

0 50 

lG'OG 

15,223 

015 

4-49 

27,82t y 

1 

LXIX 

Lines owned and worked 
by native states. 

JODHPORE-lilCEANEER — 

Jodheore section . 

320-30 

80.0S9 

0-24 

7-19 

1,57,302 

0’17 

14-01 

22 G22 

007 

201 

GIj87o 


Biokaneee section 

43*50 

10,005 

0-21 

9 00 

22,091 

0-40 

19-39 

3,183 

C-D0 

2-72 

8,71 8 

LXX 

OoDEYFORE.ChITOR 

GO-39 

35,511 

0 78 

28-S3 

20,307 


1G 05 

5,5 iO 

0-12 

4-50 

10,120 

LXXI 

BhXvnagae-Gondal.Jcnagad. 

PoRBANDAB (e) , ... 

379-09 

2,72,932 

0-40 

13-47 

3,40,392 


1079 

02,804 

0-11 

3-10 

2,12,910 

LXXIII 

Jamnagar ..... 

39 83 

12,797 

0-42 

15-15 

14,633 

0-48 

17-32 

2,028 

o-io 

3-17 

• 8,029 


Total 

843 93 

4,1 2,551 

0-40 

US7 


0 53 

15 99 

97,077 

010 

m 

3,04,652 


Foreign line. 










m 


LXXYI 

West of India Portuguese 

61-11 

53,701 

1-03 

29 SS 

70,147 

1-19 

42-37 

1G,7S3 

0-33 

9 33 

51,330 


Total 

51-11 

53,70 1 

105 

29-88 

70,117 

1-49 

42-37 

10,783 

0-33 

9-33 

61,336(1 


Total metbe cauge [g] 

8,333 37- 



12-40 

1,05,86,785 

0-49 

10-21 

27,19,4,21 

0-13 

4-10 

||ggg| 


(6! w5 the S, , 'S S S^r tiCr ’ lhe MjSOre E0CU0 “ {S0Ulhaa Mahralt,,) ' «“ ‘It® YesTastpur-HjsQrc frontier ainl the Mysorc-Xapjangud railways. 

(c) See foot-note (p), statement No. 26, page 119. 

(d) Including the Lucknou -Bareilly section. 
if) Including the J et a! sar -Rajkot nuhtaj. 

{/) Harbour charges. 

if) Excluding the Cairapore-JlBr'hwal railway (metre gauge lint) witch ia included with the standard gauge. 

























































CHAPTER IX. — DETAILS OP REVENUE EARNINGS AND EXPENDITURE. 
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Kjo. 37 
during 


17 — conoid. 

g the year ending with the 3 1st December 1897 — conoid. 


Sr act iii and M isc ell a a* nous, IN- 
CLUDING LENT OP I.KIS16 LINES 
AND CONTEIUUTION TO THE 
pROVIDENI^i’UND. 




Classification 

No. 


t\0 30 S'2l 

C*2S S’ 20 

0 22 0 - G2 


S'2l 11,21,01 

8-20 2,02 


0T0 SOS 
0'12 10-01 
0-31 10-1 S 


2,022 | 

8,02,181 0'21 

0,22, 170 0"18 G-75 

* 

17,090 01*1 C-/G ,,, 

2, IS, 721 0 02 25-11 

0,00,310 0 22 G00 41 


0-21 


,312 0*01 0-13 


,837 0 01 0-00 


1,00,051 
301 
1,11,209 
75,217 
15, ISO 
13,359 
90,130 


0. 1 5,25 


80,09,937 1-72 

20,138 1-56 

G3,G5,G38 130 

48,80,113 1-39 

1,54,580 1-21 

9,18,420 2-30 02'71 

1-0 1 I 47,03,729 1-71 55-25 


0 03 j 1-10 2,73,72,740 I 1 51 G1-5S 


00 

*■ 

CO 

XXXIX 

4G*G0 

XLI 


0 29 7-SI 2,31,931 0-10 4‘12 3,23,319 022 C‘09 

-035 1*1-13 22, <09 011 4-50 

0 29 S-nr 1 2,37.093 010 *W3 


42-44 L 


55 92 



1,57,907 P5G 40 58 


40-58 


•91 55-41 

8 * gs-73 I LXXIII 


1G,S8,273 l'G2 48 ' 59 

3,40,507 G-OG 18940 

189-46 


; iSSS SS « and paragraph 0 of chapter VIII 





















































































































CHATTER IS.— RETAILS OE REVENUE EARNINGS AND EXPENDITURE 


Kj'o. 31-A.. 

during the year ending with the 31st December K97. 


■Working ekpensbb. 


S»T XlRNINOf 


<} II 


LXXXII 


3,2011 2, 20, 90l| 06 ^-39 49,816| 53,319 

H 0-63 3,42 


20,6431 14,427| 2,774 1,69,952 1« 76 94 50.949 0 55 2-44 LXXX1II 

12,239 1'35 214-53 -6,534 LXXX1Y 


53 9,9 


136 28,917 


1-27 45-Ooj 35,344 1'5G 4*58 LXXXVI 


87 2-47 42,1 


56,GG2j 7,18, 350| 6 


3,327 2,15,842 


6,237 4,26,950 


1-25 50-49 2,11,641 1-22 8'55 LXXXV1I 


1-44 59-43 2,91,400 0-98 4’81 


818 90,180 


10,595 7,44,203 


707 82,061 2-62 85-32 


14,125 0-45 1-57 LXXX 


„„ ,,. oa o on 1790 2'03 10 04 LXXXI 

3,070 4,11,471 2 50 55-28 3,32, ,93 


11,413 8,40,449 



68,07515,58,799 


4-30 

1,02,717 1,48,503 

3*1 G 

2,08,081 2,88,344 


.23,777 4,93,532 2-52 68-72 3,46,917 1 ' 8 8 2 “ 


82 1*87] 59*05 6,3S*317 1*29 8 21 












CHAPTER IX. — DETAILS OE REVENUE EARNINGS AND EXPENDITURE 

No. 37-B. 

gauge railways during 1893 to 1897. 


WORKING EXPENSES, INCLUDING STEAM-BOAT, 


NET EARNINGS, INCLUDING STEAM-BOAT. 



1893. 

1894. 

lia. 

Eg. 

1,19,599 

M* 

1,44,887 

«•* 

\ 

31,704 

1,77,086 

1,77,681 

2,06,685 

3,54,272 

55,373 

60,732 

3,48,531 

3,77,125 

4,03,904 

4,37,857 

7,00,589 

7,92,129 



65,970 

8,80,249 


4, 


7,87,763 


1690. 

1897. 

1893. 

1894. 

1605. 

1800. 

Eg. 

Ba. 

Be. 

Bs. 

Bs. 

Bs. 

... 


... 


Ill 

.*« 

1,33,130 

1,69,962 

12,289 

1,32,507 

95,428 

96,764 

1,25,658 

31,558 

28,917 


8,576 

19,200 

38,570 

2,05,202 

2,15,842 

1,45,732 

1.42,667 

2,00.127 

1,81,621 

8,69,950 

4,26,950 

2,78,239 

2,46,671 

3,16,091 

3,45,849 

76,252 

82,061 

14,437 

11,201 

18,720 

13,744 

4,23,609 

4,11,471 

2,85,650 

2,59,159 

3,59,369 

3,57,924 

4,99,921 

4,93,532 

3,00,087 

2,70,360 

3,78,089 

3,71,668 

8,69,871 

9,20,482 

6,78,326 

5,17,031 

6,94,180 

7,17,517 


Classification 

No. 



14,125 LXXX 
♦ 

3,32,792 LXXXI 

3,46,917 

6,38,317 


TBIICENTAOE OP WORKING EXPENSES ON GROSS EARNINGS. PEUCENTAGE. OF OTT K*HNI»0| ON ^//^CAPmL OUTLAY ON 


1800. 1807. 1803. 1601. 1805. 1600. 


1893, 

1801. 

1695. 

• •• 



47-44 

CO-29 

58-73 

1 M * 
t 

• »» 

Ml 

• M 

78-71 

C3-89 

64-86 

65-46 

45-91 

61-60 

58-95 

* 51-93 

79-32 

84-43 

7790 

54*96 

69-27 

51 41 

67-37 

61-82 

54-01 

r 

' 54-78 

60 51 

63-16 


61-41 | 70-94 

214-53 



... ... LX XXII 

6-56 2-44 LXXXIII 

. ... ... ... LXXXIV 

1-20 . 2-62 6-03 4-58 LXXXVI 


64-86 65-46 45-91 53-00 50-49 6-7C 6'42 8'34 7-62 8’55 LXXXVII 


1-57 LXXX 



10-04 LXXXI 
8-22 


Jnlyl807. 

traffic oclr during s ehort period of 1853 




















































































CHAPTER X. 

Rates and fares. 

Xn converting Indian money and weights into sterling currency and 

English iceights, the rupee has been taken at Is. 4d., and a ton as 
equivalent to 27' 22 mounds. 

In order to meet demands and to assist in supplies of food-grainsj being 
of rates for sent f° r ' rar< f on account of the famine which pre- 
food^rainsetc.?on account of vailed.in many parts of the. country, the rates- for 
the famine. ‘ grain and pulses were further reduced during the 

year by the East Indian, Bengal-Nagpur, Bengal and North-Western, Bom- 
bay, Baroda and Central India. and the Oudh and Bobilkhand_State railways. 

’ The fare for famine coolies was reduced by the East Coast State railway. 

As mhowa flower was freely used for consumption by people in the. 
distressed districts, the rate on the Indian Midland railway in booking from 
Itarsi and via to stations beyond Jhansi and the Jhansi-Cawnpore, Jhansi-Agra 
and Jhansi-M anikpur sections, was reduced from the 1st January from 1st 
class to special A class ; and special through rates from certain .stations on the 
Bombay, Baroda and Central India railway to Dliarwar were also introduced 
to divert the traffic from the sea route to the direct rail route. 

On the Southern Mahratta railway, the rate for cattle was specially 
reduced by 50 per cent. ; and the rates for fodder were also reduced from the 
1st Eebruary to the 10th August 1807. 

2. In order to enable European non-commissioned officers and men of the 

British Army and their families, who are not 
noncommissioned alters detailed for transfer to the hills at Government 

and mon proceeding: to the expense, to proceed to the hills on furlough, the 

hills at their own expense. cement & India extended to them the con- 

cession of travelling on State railways with return tickets, at single fares 
available for six months. With the exception of the East Indian railway, all 
jail way administrations have agreed to grant the concession with effect from 
the 1st January 1898. 

3. Statement No. 38 on pages 174 to 177 shows the ordinary passenger 
Ordinary passenger fares fares and goods rates in force on Indian railways 

and goods rates. on the 31st December 1897. 

4. Particulars of the chief alterations made in coaching fares and goods 
Alterations in rates and rates during the calendar year under review are 

fares - given below. 

Coaching pares. 

East Indian Railway system ( standard gauge'). 

5. Erom the 1st January, the charges for Government remounts were 
reduced from the Kidderpore Docks and from Howrah, Ohitporeand Sealdah to 
tin Ghaziabad for Saharanpur, in order to equalise with the Oudh and Rohil- 
lchand State railway route via Moghal Sarai. 

From the 1st June, the limit of 7 months, previously allowed for return 
tickets for horses of native cavalry troopers, was extended to 8J months to 
enable cavalry troopers to take advantage of the longer furlough sanctioned by 
Government. J 

Erom the lst September, third class passengers travelling 200 miles and 
over weie carried bv the Punjab and Bombay mail trains at third class fares. 

Erom the 1st October, the period for return tickets for horses in through 
booking was extended from 4 to 6 months. 
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Bengal Central Hallway {standard', gauge): 

6. The intermediate and 3rd class fares between stations near Calcutta and 

stations near Ranaghat were adjusted in competition with the Eastern Bengal 
State l’ailway route. " 

The intermediate class ordinary return fare was raised from 3 .A ( 0 ^.1 times 
the single fare, , to make the charge higher than for two single third class 
tickets. 

North Western State, Railway system {standard 'gauge). 

7. From the- 1st October, the running of third class carriages on mail 
trains from Rawalpindi to.Saharanpur was resumed. 

Oitdh and Rohilkliand State Railway {standard gauge). 

8: From the 1st June, the limit of 7 months .for which return tickets were 
issued for horses of native cavalry troopers when proceeding on or returning, 
from furlough, was raised to.8| months. 

j Eastern Bengal State Railway system {standard, metre and special gauges). 

9. From the 5th June, monthly suburban season tickets for bicycles were 
introduced for the convenience of season ticket holders at Rs. 5 (£0 6s. 8d) per 
each bicycle at owner’s risk. 

Bast Coast State Railway {standard gauge). 

10. From the 20tli April, third class return journey tickets, available for 15 
days, were issued from Barang to Puri at a fare and a half. 

Madras Railway system {standard gauge). 

11. From the 1st December, the rate for horses in horse-boxes on the 
Madras railway was assimilated to the rate in force on other railways, in 
accordance with conference regulations. 

South Indian Railioay system {metre gauge). 

12. In order to encourage the pilgrim traffic to Kumhakdnam for the 
Mahamagam festival which lasted from the 12th to 25th February inclusive, 
third class return tickets were issued at a reduction of 6J per cent, on the ordin- 
ary fare. 

From the 1st July, the second class passenger rate was increased from 4 pies 
to 6 pies (0'333rf. to 0 500d.) per mile. 

Burma Railways ( metre gauge). 

13. From the 1st May, the third class fares by local trains between Rangoon 
and Insein, including intermediate stations, were reduced for the public, and 
from the 22nd August, for locomotive employes resident at Insein. The public 
fare of Re. 0-2-6 (2;500d.) between Rangoon and Insein was reduced to 
Re. 0-1-6 (1’oOOd.), and the intermediate station fares reduced in proportion. 
The fares on privilege return tickets for locomotive employes, available 
between Insein and any station between Insein and Rangoon inclusive, 
were reduced from Re. 0-2-6 (2'500cZ.) to Re. 0-1-6 (1*500<7.). 

From the 20th July, the minimum charge for a special train was reduced 
from Rs. 150 (£10-0-0) to Rs. 100 (£ 6 13s. 4 d.) 

From the 12th September, an intermediate class was introduced on the 
mail train between Mandalay and Rangoon. The fares were based on a sliding 
soale of 4* pies (0 - 375^.) for short distances, coming down to 3T7 pies (0'264d.) 
per mile between Rangoon and Mandalay. 

Goods rates. 

East Indian Railioay system •( standard gauge.) 

14. From, the 1st May, reduced rates were introduced for grass in wagon 
loads of 210 maunds from stations on the Bengal and North-Western railway to 
Howrah, Bally and Bhadreswar, in order to open out new fields for the supply 
of grass to the local mills for the manufacture of paper. 

During the same month, the rate for country made soda carried for dis- 
tances of 300 miles and over, was reduced from | to |th pie per maund (lT34rf. 
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to 0'567d. per ton) per mile, in order to assist a local industry started at Cawn- 

por6« f t a 

From the 1st July, a rebate of 10 per cent, on tariff rates was introduced on 
loose cotton pressed by the railway company, in minimum wagon loads of 92 
maunds, in order to induce traders to use the cotton-presses more freely and 
thus obtain better wagon loads. 

From the 1st August, as an experimental measure, long timber, which is 
ordinarily charged for by measurement at -J-rd pie per maund (0-756d. per ton) 
per mile, when hooked' to Agra from stations on the Rohilkund and Kumaon 
railway, ’was charged on actual weight at £tk pie per maund (Oo67<£. per ton) 
per mile. 

From the 1st September, tin in sheets, previously charged at second class, 
was transferred to the special class, -J-rd pie per maund (0-75 6d. per ton) per 
mile, to encourage traffic. 

From the 1st September, owing to the North 'Western State railway 
claiming full tariff rates between Gliaziabad and Sahdranpur, class and special 
rates were reduced to and from via Gliaziabad, in order to maintain equal rates 
with the Oudh and Rokilkkaud State railway route. 


Bengal Central Railway ( standard gauge). 

15. From the 1st March, the ordinary rates for bamboos, onions and potatoes 
vegetables and tobacco were experimentally assimilated with those in force on 
neighbouring railways. 

From the 1st J une, the rates for kerosine oil were similarly adjusted 
classified rates being quoted for small lots, and lower rates for large lots, and 
the East Indian railway classification was adopted almost entirely from the 1st 
July. Through rates were quoted for jute to Howrah and Shalimar, equal to 
those to Cbitpore, to encourage direct booking. The through rates to all 
stations for jute from Ckandpur were reduced later on, in competition with 
outside direct steamers. 

Coal in full wagons for stations Singia and above was charged 4 pies per 
maund (9'0 73d. per ton) per mile less than tariff rates, owing to river com- 
petition from Calcutta. 

North Western Stale Railway system {standard gauge). 

16. From the 10th November, a special rate of Rs. 0-13-5 per maund 
(30s. 5 20 2d. per ton) per mile was quoted for machinery (other than cotton- 
pressing machinery) including engines, boilers, etc., at owner’s risk, subject to 
a minimum weight for charge of -jrds carrying capacity of the vehicle used, 
when booked from Kurrachee or Kiamari to Delhi and via, to place Kurrackee 

, on an equal footing with Howrah and Bombay. 

From the 20th November, the wagon mile rates for short timber, sleepers 
• and scantlings w’ere revised ; the basis of the new rates being the approximate 
quantity of sleepers, etc., which could be carried in North Western State rail- 
way covered wagons of different types. In view of the great facilities which 
exist in the Punjab for carrying sleepers, etc., by water, the new rates were 
introduced with the object of securing a larger proportion of this traffic to the 
railway than has been the case in the past. 


Eastern Bengal State Railway system ( standard , metre and special gauges). 

17. From the 1st January, the jute rates were reduced from Narayanganj 
and other Dacca section stations to Skamnagar, Kankinara, Naikati, Calcutta, 
Chitpore, etc., and remained in force up to the 14th July.' This reduction was 
made to induce merchants to send their jute by railway instead of by direct 
steamers and flats, by which very low rates were obtainable. In the busy 
season, that is from the 15th July, enhanced rates were reverted to. 

Owing to the completion of sidings to certain Jute and Paper mills at 
Tittaghur and Kankinara an extra charge, as for one mile, in addition to 
the goods rates to and from the respective railway stations, was made. This 
charge took effect from the 20th May in local booking, and from the 1st July in 
through hooking in respect to the Kankin&ra Mill sidings, and- from the 24th 
July in local and through hooking in respect to the Mill sidings at Tittaghur. 
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Prom tho lotli July, the A, B, C and 1) class rates, -which -were charged 
according to the Bengal Central railway classification of goods between via 
Dum-Dum Junction and Calcutta, Cliitpore and via, or the Kidderpore Docks, 
were cancelled, and the classified rates according to the Eastern Bengal State 
railway classification of goods were substituted in through .hooking with the 
Bengal Central railway, and via, to conform to changes made on that railway. 

' East Coast State Raihoay ( standard gauge). 

18. During the year, alterations in rates were brought into force for the 
carriage of bricks, tiles, stone, ballast, cement, chalk, gravel, kunkur, lime, 
sand, and chunam, in full wagon loads, and of food-grains, seeds, jaggree and 
hones in bags, bamboos, kerosine oil, twist or yarn of cotton, betelnut, 
tamarind, limnetic, hemp, myrabolams, gunnies and bags. 

Great Indian Peninsula Railway system ( standard gauge). 

19. Prom the 1st 3 uly in local hooking, and from the 1st August in 
through booking, special rates were quoted for certain descriptions of goods 
between Bombay and Jubbulpur and Ndgpur and via Nagpur for certain 
stations on the Bon gal- Nagpur railway, to equalise the Bombay and Howrah rates. 
Special rates were also quoted for certain descriptions of goods to and from 
Bombay and via "Wadi for certain stations on the Nizam’s Guaranteed State 
railway, to equalise the Bombay and Madras rates. 

Southern Mahralta Raihoay system ( metre gauge). 

20. Prom the 1st January, special rates were quoted for jaggree, ground- 
nuts, giound-nut seeds, tobacco, tobacco dust, jute and chillies from Kolhdpur 
to Bombay (for Nipliani tva(fic), to divert the traffic from the Chiploon route. 

Prom the 1st April, special rates were quoted for salt from via Dadar 
to all the Southern iWaliratta railway stations for the traffic from the Bombay, 
Baroda and Central India railway stations, to divert the traffic from the Pattimar 
route. 

Prom the 1st November, a special rate of Re. 0-3-0 per maund (6s. 9'660d. 
per ton) per mile was quoted for grain and seeds between Bangalore and via 
Guntakal (for traffic to Baicliur and via), to induce the traffic to follow the 
shortest route. 


South Indian Railway system ( metre gauge). 

21. The through hooking of grain from stations in the Tanjore district to 
Colombo and. stations on the Ceyion Government railways was introduced, with 
a view of diverting the traffic from the longer sea route. 

1 Burma Railways ( metre gauge). 

22. During the year, several important alterations in rates were brought 
into force, especially in those relating to the carriage of timber, betelnuts, dried 
meat, fish and prawns and cutcli, kerosine oil, salt, oattle, and iron and steel. 

Rohilkund and Kumaon Railway system (metre gauge). 

23. Prom the 1st May, the rate for timber logs, unwrought, was reduced 
from ird to |th pie per maund (0'756cf. to 0 597 d. per ton) per mile, charge- 
able on actual weight obtained on a weigh-bridge, as the former system of 
charging logs on measurement was found most unsatisfactory, and the method 
iof .calculating the weight of sfil timber at 30 seers per cubic foot incorrect. 

JD thru ‘Sa diva Railway (metre gauge). 

21. Prom the 1st January, the following increased rates for coal and coke 
were introduced : 

For a consignment of less than a 

wagon load . . . i pie per maund (llSld. per ton) per mile. 

For consignments of a wagon 
load and upwaids, but not 

' exceeding 3,000 maunds . $ pie per maund (O’ToOd. per ton) per mile. 

■ For consignments of 3,000 

maunds and upwards . . 0'2$ pie per maund (0'499d. per ton) per mile. 


44 
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> f Statement 

Passenger fares and goods rates in pies on the IndjJn 


[The lares and rate, shown In this table can he concerted Into 



I 

PASSENGER FARES PER MILE. 


■ 

- 


GOODS 

ClftliiAcitl 

Ho. 

50 RAILWAT. 

1st class. 

2nd class 

3rd or 
Intermedia 
class. 

f r Lorres tcls 

SrBCUl. CLiSS FEB Toy TEB MIL*. 

IS — 

1st class. 1 


' 

{3rd or 4th 

Food* 

grains. 

Coal. 

Explosive 
or dan^eroi 
poods. 

Per ton 
19 per mile. 

j Per maond 
per mile. 


Standard gauge. 

Pies. 

Pies. 

Pics. 

Pics. 

Pics. 

Pics. 

Tics. 

Pie3. 

Pies. 

• 

State lines 

worked by companies. 










i 

East Indian (a) . 

18 00 

9-00 

3GC 

2 50 

( 3-27 

} to 
C(5) 9 07 

2 72 
to 

(c) 9 07 

!-■ 

9 07 

0-33^ 

n 

Bbhgal Centbal . 

12-00 

c-oo 

4 60 

f 3 00 
< anil 
(.(d) 2 50 

3 37 
to 

9 07 

2 45 
to 

9 07 

4083 

9 07 

0 33 

hi 

BBtfOAi-Niarira . 

18-00 

8-00 

8-00 

2-00 

( 3 02 

to 

( (e) 9 07 

2*72 

to 

(c) 9 07 

^ 40 £3 

) 

9 07 

0 33 

IV 

Indian Midland (/) . 

12 00 

COO 

8 00 

(S) 

f 2 72 

} to 

(. 9-07 

2-72 

to 

9 07 

1- 

9-07 

0 33 

VI 

GoDUBA-RetlAH-NIodI 

Same 

as on 

tlio Rn] 

p atana-Malc 

i railway 





VII 

X 

W audit a Coal , . 

JlADItAfl-ENHUR BEOTION (Bez- 
wa Da-Mare as). 

18 00 

12 00 

uoo 

6 00 

400 

200 

2 00 

• II 

Ml 

• M 

• •• 

• •• 

Same as n 

Same as o 

n tlie Grot 

the- Madras 


State lines 
worked by the State. 










XI 

NobthWesiebn (A) 

12-00 

6 00 

3 00 

2-25 

f 2-72 

to 

t C-81 

272 

to 

9 07 

}- 

9 07 

0-33 

XIII 

Oran AND EoniLKHAND . 

12 00 

6 00 

8 50 

2-50 

f 454 
to 

( 9 07 

2-72 

to 

4 70 

j 40-83 

9-07 

0-33 

XIV 

Eastebn Bengal . . , 

C 1800 

i («) 12 00 

900 

(•) COO 

j 4-00 

. 

2-50 

f 4-54 

1 c 1 ^ 

2-45 

to 

9 07 

l 40 83 
) 

9 07 

0-33 

• 

XV 

Calcutta Poet Commission- 

EES 1 . 

Thcro is no 

passenger 

traffic on tit 

is lino. 

Certain up 

and down 

rotes betn 

eon fued 

■ 

XVI 

East Coast .... 

18-00 

9-00 

4 50 

2-00 

f 2 72 
to 

( 9 07 

2-72 

to 

9 07 

... 

4-54 

to 

9 07 

017 

to 

0-33 


Lines worked by 
guaranteed companies. 







- 



XVIII 

Gbeat Indian Peninsula (j) 

12-00 

COO 

8 00 

2 00 

f 2-46 

! to 

(. 8 07 

2-50 

to 

(A) 7 07 

... 

(l) 10-08 
(»>) 9-58 
(a) 9-07 

(0 o A 

(m) 0 3.7 

(n) 0-33 

XIX 

Bombat, Baboda and Centbal 
India. 

12-00 

6 00 

3-00 

C 2-25 
to 

C 2-50 

; (o) 

(?) 


JO 89 

040 

XX 

Wadbab .... 

Assisted company. 

12-00 

6-00 


r 2-oo 

and 
l 2 50 

3 00 
to 

10-00 

3 00 

10 00 

• I* 

10 00 

0-37 

XXII 

n 

I’ABKEBSUB .... 

Irines owned by 
ative states and worked 
by companies. 

12-00 

60-J 

3-50 

3 00 £ 

amo as on 1 

bo East I nc 

ian railw ii 

r. 

- 

XXXII T 

XXXIII K 

XXXIV T 

XXXV K 

be Nizam’s Guabanteed 
State (j). 

AgdA-Ujjain 

bb Gaeewae’b PetlAd 

t 

OltAE G OLD -ri ELDS 

18-00 

15-00 

12-00 

12 00 

6-00 

' 8-00 

6 00 

6-00 

(>) 2 50 

3-00 

(*) 2 00 | 
'2-25 

2-50 

(t) 7-00 

5 00 to 
(u) 6-00 

(o) 

(t>) 7-89 

2-50 ■) 
to 

COO ) 

( P ) 

10 89 

•i* 

Ml 

10 os 

9 53 

10-89 

0-37 

0-3tK 

/ 

0 40 



- 

2-00 

A unif ori 

u rate of is 

annas a nc 

7 pics pc 

r ton. 


CHATTER X. — RATES AND PARES, 

No. 38. ■ , 

■ ' - 

railways on the 31sl December 1897. 

English money at li. t 0 the rupee by taling 1 pie — 0'0$3d j * 


6th crips. I Classic ca* 
I tlon 

1 No. 


Per ton Per maund Per ton Per mnund Per ton Per mamul 
per mile, per mile. ptr mile, per mile, per mile, per mile. 


Pics. I Pies. I Pics. Pics. I Pics. Pits. I Pies. I Pies. 




Bbjuiki. 


N. S-The coul rates in force on the East Indian railway appir alio t* 
State lines worked by the State.nnd certain other nttwayi. 


' 13’GI 0-50 13-13 0-G7 22-GS 0-S3 27'23 


13-G1 0-30 1815 0-G7 22-G8 0'S3 27'22 


13-G1 0-50 18-15 0-67 22 CS 0 83 27-22 


13-G1 0-50 18-15 0-G7- 22-GS 0 83 27-22 



Indian Pcninsui i railway 

railway 


13-G1 I 0-30 16T5 0G7 I 22'CS 083 


13-G1 0-50 181G 0C7 22GS 083 


13‘Gl 0-50 18-15 0-G7 2268 033 27'2: 


all tain on this rail way. 


4-51 017 4-54 

to to to 

13-G1 0-50 1815 


017 4-54 017 4-54 

to to to to 

0G7 22G8 0 83 27-22 


{<yl4Tl (7)0-32 ) 

(r'lll-lTl (w)0 52 [ 20-1G 074 23-19 C63 SO'24 

(n)1301 (n)0 GO ) 

1G-31 OCO 21-78 0 80 2772 1-00 32'GG 


13-Gl 0'50 18 00 0 6G 24 00 0 88 SG-00 


0-51 20-1G 074 £8-23 T04 40-33 

r (j.gn 19’05 070 23-14 0’83 27-22 

0-G0 21-78 0-80 27-22 TOO 32-GG 

pies per mr.ur.'l obtains rn this ra ilrvay 


1-00 I 


TOO II 


I 00 tit< 


TOO IV 



017 j 
to XVI 
1-00 


1-11 XVIII 


T20 XIX 


•22 XX 


■48 XXXII 
XXXIII 

XXXIV 

XXXV 


(а) The East Indian railway fares and rates obtain also on the Delhi. 
OrnhallvKalka railway, excepting between tfmballa and Kalka for 
winch the passenger lares are double or those herein quoted. 

(б) All stations except Howrah— 

For first 100 miles . . , • 9'07 pies per Ion per mik. 

„ extra distances over 100 and 

i up to 450 miles . . . 4*03 „ „ 

t , exlr a distances above 450 miles 3*27 „ tt 

•Eoxt Jniunt railway. ' 

(0 For consignments o! less than 300 maunds or 11 tons. 0 07 pica ptr 
ton per mile. 

J&ngal-Mgpur railteay. 

Consignments of less thnn a wagon load will be charged for as a fall 
wagon load at the rates shown below unless the coal is bagged, in 
which ca"c it will be charged at 0 07 pies per ton per mile on actual 
weight, subject to the diflerential rule and carried at owner's risk. 

The minimum distance which each individual railway shall be entitled 
to charge 25 miles, no terminal being charged when a minimua 
distance charge is applied. 

East Indian and EnyaUydypur railvayt. 

For all distances np to 400 miles inclusive, 4*03 "1 
pies per ton per railo j 

For all distances over 400 miles— l In consignments ot 

For fmt 400 miles, 4‘08 pics per ton per mile. Y full wogon loads. 
For distances in excess of 400 miles, 272 pies j 
per tou per mile. | 

J 

(d) Between Calcutta and Datlapnknr in local booting only. 


\<) 1 to 

300 miles 

... 

... 

0*07 pics per ton per 

SOI to 

376 

II 


»•« 

8'CO 

»» »» 

370 to 

400 

•9 

... 

•*. 

7*31 

»» » 

401 to 

450 

tt 

»<* 

... 

C 65 

»i tt 

431 to 

475 

99 

... 


C'03 


470 to 

625 

•I 


... 

6*29 

»» *» 

626 to 

650 

>1 

••• 

... 

5-01 

n *» 

651 to 

COO 

II 



4*23 


over 

coo 


... 

... 

3 02 

ii *• 


if) Including tho Bhopal-Jtirsf, the Bfua-Gooaa and the Bhopal -Ujjafn 
railways. 

/'First ICO miles, 2‘G7 pics per mile. 

, . 3 Next 100 260 „ „ 

[ 9> 1 „ 200 „ 2 33 „ 

(.Abovo 400 ,, 2*00 |, , , 

(h) The North Western State railway rates and /ares obtain also on 
the nydcrabad*Shndipalli and the BAjpura-Bhdtioda railways, the 
Jammu nnd Kashmir railway (Native State section), and on the 
Southern Pnnjib (Delln-Sam&sata) railway, excepting that a minimum 
charge of 3 40 pies per ton per mile is charged on food-grains on the 
last named line. 

(,) Between Calcutta nod Kanchrapira. 

Including tho Dhond-Manm&d, the Khdtngaon and the Amrdoti rail- 
ways. 

(l) The rate is 7*07 pies per ton per mile for consignment of less than 
10 tons, and 2 60 to 4*03 pies for consignments of not le33 taan 10 ton*. 

( j ) For distances from 1 to 400 miles. » 

(m) „ „ 401 to COO „ 

(nj „ „ above COO „ 

/ 0 \ Food-grains *1 

v ' per ton J 


per mile. 
Pica 


in consignments 
of 1(30 maunds or 
0 03 tons and over. 


1 to 100 miles . . . 0‘BS \ 0 03 tons and over. 

101 to 200 „ ... O/tO ! 

201 fo VO 4'DS I 

orcr 400 w - * / '* i J _ 

(p) For all distance? up to 400 milts inclusive, 4-08 pies 3 

F« distancra over 100 miles- j. 

For first 400 miles, 4 08 vies per ton per mile,, i 

For distances in excess ot 400 miles, 2 i2 pies I loonB. 

per ton per mile. 

(j) Including the Bezwada extension (East Coast State railway). 

(r) 3rd class by mall trains. 

(i) By trains other than mail., 

(() Local. ' 

(») Through hooking. 

(v) This rate npplteB t6 consignments weighing 100 maunds or COB tons, 
and over. 
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Statement 

Passenger fares and goods rales in pies on the Indian 


[The {area and tat« shown in this table can hr- converted into EngVisti 




PASSENGER FARES PER MILE. 

* 




GOODS- 

Classification 

RAILWAT. 



. 


SPBciiL class fbr ton feb milk, I 

1st CLASS. 1 













1st class. 

2nd class. 

interiuf* 

class (3rd 



Explosives oi 







[late class. 

or 4th). 


Coal. 

Per ton 








grnlng. 

dangerous 

goods. 

per mile. 

per mile. 

? 

I 

Metre GAUGE. 

Pies. 

Pics. 

Pics. 

Pics. 

Pies. 

Pies. 

Pies. 

Pies. 

Pies. 

.State lines -worked by companies.! 
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No. 38 — conoid . 

railways on the 31st December 1897— concld. 

oncy at It W. to the rupee by taking 1 pie«=0 03Hj ______ 


HATES. 


2XD CLAPS. 

Per ton T 
per mile. 

ermannd Pc 
per mile per 

Pies. 

Pics. P 

13-61 

0-50 

13 61 

o-so 

14*29 

0-52 

14-29 

0 52 

$ 

13-61 

0-50 

13-61 

0-50 

13-01 

0-50 

13-61 

0 50 

13-01 

0-50 

13-61 

0 50 

(*) 

(Z) 9 07 

(« 

(Z) 0-33 ( 

(«t)18-15 

(m) 0-67 ( 

f 32 66 

1-20 

64-44 

2 00 


»»l 

14-29 

0-52 

14-29 

0-52 

20-41 

0-75 

14-29 

0-52 

16*33 

0-69 

/ ... 

\ 

... 

14-00 

0-51 

54-44 

2-CO 

95-27 

3 50 

... 

««t 

16 33 

O-GO 

16-33 

0-60 

\ W 

« 

\ 

1G-3S 

j 0-60 


Ter ton 
per uulc. 


Pics. 

18-15 

18- 15 

19- 05 

19-05 

'18-15 

18-15 

18-15 

18-15 

1815 

1815 

(*) 

Z)lb- 

n)W 

48-99 

8106 

19-05 

19-05 


25-8G 

19-05 
21 78 


23-00 

81-66 

108-8S 


21-78 

21-78 

« 

21-71 


Pics. 


Pies. 


per xnilc. 


Pies. 


0-67 22-68 

0-67 1 22 68 

0-70 23-14 

0-70 23-11 

0-67 22-6S 

0-67 I 22 68 

0-67 22 68 

0-67 22 68 

0-67 2268 

0-67 22-68 


Uc) 


U-) (*) 

f7\ r> n t 


(Z) 0-50 1 (020-41 (0 0 73 n 


1-80 I 68-05 
3-00 

0-70 23-14 

0-70 


3- 00 

4- 00 

o-so 

0 80 

« 

0-80 


122-49 

27-22 

27-22 

<*) 

27-22 


5th clasp. Classlf 

N 

Per ton Per 
per mile. pc 

miuml] 
mile. j 

Pics. 

’ics. I 

i 

XI 

27-22 

100 j 

27-22 

100 

27 22 

1-00 I 

2722 

1-00 I 

27-22 

100 I 

I 27-22 

100 I 

1 2722 

no I x 

1 27'22 

109 1 

3 I 27-22 

, no 1 

3 1 27-22 

100 1 

(*> 

Z5 ) 

(*) 

1 r 51 44 
50 [•}. 

2-00 

50 I 

::: 

85 27-22 

1-00 

85 27-22 

1-00 

15 3G 75 

1-35 

85 . 27-22 

1-00 

00 32 GG 

1-20 

1 ' 

... 

•21 j 48 00 

1-76 

. ... 

* 

•50 136-10 

5-00 

L-00 I 32-66 

1-20 

L-00 I 32-66 

1-20 

•) w 

(‘) 

1-00 32-ce 

1-20 


Bauitita. 


XL 

XL1 

XL1I 


XB.— The coal rales in force on the Fast Indian railway apply aim to 
Btato lines scorhed by the btato and certain other railways. 


(q) For consignments n[ full wnenn load*. Foal in small quantities Is 
chargeable at 9 07 pies per ton per mile. 


16 ) Vide remarh to; on pace 171. 
(c) Fide remarh (p) on page 171. 


nud over. 


XLVI I (e) Ineltidinc tiro Guntalral-Jtysorc Irontlcr, the Jtysnrc section 
1 (Southern Mahrntta), tire Kolliipur, the Yesrantpnr*Myaore 

fr intier, ami the Mysore.Nanjnrcfid railways. 

(f) Including the Jlijayaram-ilntupet and the I’ondi cherry railways. 

(o) For first 100 miles, 0'07 pics per ton per mile ; and tor citra distances 
XLIX | aboce too miles, 4 61 pies per ton per mile . 

1 (6) For distances np to 491 mii.s 4 09 pies per ton per mile, and when 
bagged and in small quantities, 0*07 pics’, per ton per mite. 


(i) The standard weight on this railway is the viss, one ton bein^ equal 
1 to 0131.9 riss and one maund to 32-61 Ties. 

yj 3-00 pies on Burma railways, and 2-01 pies on llu Valley railway, and 
j lor local trains. 

LIU 
LIV 


(l) special rates arc charged tor all goods traffic. 
(I) Between Bareilly Junction and Kicbha. 


LV 
LVI 

LVIX | (™) Between Kic hlm ” Iul Katbgodim. 
LVIII 


(n) First 100 miles, 10-69 pies per ton per mile. 
Over 100 miles, 8 17 ,, •> ,, 


(o) Per wagon load 1 
(tor grass) ) 


(p) Including the Jetahar-Bijtot railway. 


LXIX 

LXX 

LXX1 

LXXIXI 

LX XVI 

LX XX 

LXX XI 
LXXXII 


LXXXI1I 

T.XXXXV I W ttppcr class. 
liAwAA.iv i . . Lower claes. 


first 100 mites, 0* J-0 a wagon per mile, 
oyer 100 „ 0*3*0 , t i» 


LXSXVI ! 
LXXXVIll 


(r) Lower < 

(,) 27*22 plea per ton, or 1*00 pU per mile. 





CHAPTER XL 


Fuel consumption- 


The total quantity of fuel consumed on the standard and metre gauge 
railways' 5 during 1897 compares with the previous y ear as follo ws : 


Tear. 

1 

English. 

Coat.. 

Indian. 

Total. 

i 

CoVc. 

Patent fuel. 

Wood. 


Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Tons. 

Previous year 

106,599 

1,171,039 

],2S0,038 

4,3 U 

1,664 

321,052 

1897 . 

47,G83 

1,324,282 

1,371,965 

4,257 

2,203 

358,244 


2. The total consumption of coal on the standard and metre gauge rail- 
ways was 7-13 per cent, greater than in 1S96. The total consumption of Indian 
coal increased by 12 - S0 percent, and that of English coal decreased by 55'27 
per cent. The quantities of patent fuel and wood used increased by So'Ol and 
1T58 per cent., respectively, while the quantity of coke decreased by 2-00 
per cent. 

3. The actual quantities consumed ; the average cost per ton ; the con- 
sumption per train-mile, per engine-mile and per thousand gross ton-miles, and 
the cost per ton stated in terms of Giridih (Kurliurbarree) best steam coal ; 
and the average lead on the principal railways, will be found in statement 
No. 39 on page 18G. 

4. The equivalents which have been generally employed for converting the 
various descriptions of fuel into terms of Bengal coal are as follows, oue ton 
of Giridih (Kurhurbaree) best steam coal being taken as the standard : 


nescription. 


Equivalents. Co-cilicicnts. 


Giridfli (Kurimrbnren) best steam coal l'OO 1’00 

Kurhurbaree (East Indian railn ay) selected large coal . . 0 BO I'll 

Welsh b<st steam coal . . . " . . . . . 0 SO 1'25 

. Pntent fuel . 0 70 1*43 

Singaroni coal . 1*05 0 05 

Bong >1 or Bardhnr steam coal . 1-10 0 00 

Umnria coal 1-23 0 bO 

Jtobpaui coal .......... 1-50 0 GG 

War >ra coal . . . . . . . . . - 1 89 0'5G 

Wood fuel 2'50 O’iO 


These factors have been arrived at from a careful examination and com- 
parison of the results of trials carried out within recent years on several rail- 
ways, and are believed to represent the relative values of the different fuels as 
nearly as possible. As the figures are only approximate, however, it is not 
intended that they should be used where more reliable results have been 
obtained by actual experiment. 

The table on page 1S7 shows the equivalent of one ton of Giridih (Kurhur- 
baree) best steam coal in terms of other descriptions of fuel as used by some of 
the principal railways. 

# Particulars regarding the descriptions of fuel in use on the principal lines 
during 1897 are given in the following paragraphs : 


East Indian Railway system (standard gauge). 

5. Kurhurbaree coal was used over the whole system, and Kurhurbaree coke 
at Howrah and Einapore. Market coal was used at Ondal, Asansol, lUrakar 
and Dhanbaid. 


• Excluding tbo West of India Portuguese railway. 
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The rates per ton for Kurhurbarce coal were Rs. 1-12-0 from January 
to April, 11.x. 2-2-0 from May to June and Its. l-l-t-0 from July to December, 
for coke its. 2-8-0 throughout the year, and for market coal varied between 
Ks. 1-8-0 and Its. 2-S-O from October to December, delivered into wagons at 
Grirfdxh by the East Indian railway collieries and at Asausol, Ondal, Burakar 
and Dhanbaid by contractors. 

Tlie actual quantities of coal and coke used were : 

Tons. 


Kurhurlnrca coni 347,045 

Kurhurbnrce 4,. 57 

Market ctml .x.....,..-..,,. 8,208 

Co.il supplied by the Eastern Bengal State railway at Cbitpore and NnrcuJdungaU . , 39 


Bengal Central Bailway ( standard gauge). 


6. Bengal coal (11,209 tons) was exclusively used on this railway. 

The average rate of purchase was Rs. 2-6-0 per ton, delivered into wagons 
' at tbe nearest station from the pit’s mouth. 

The coal supplied under all the contracts was of good quality and the 
arrangements for delivery were satisfactory. 

Bengal- Nagpur Railway ( standard gauge). 

7. The coal used on the different sections of the line was obtained from 
the following sources : 


On tho mainline (between /snnsol and Nagpur) and % Bengal steam cm! at Rs. 2-1 2 -S per ton, delivered into 
on tbe binnch lines (between Jbnisuguda and Sambal- / wagons nt itndhanagar and Dlindke (Asansnl Junction 

pur and Bilaspnr and Sabdol). ( by the Bengal Coal Company and New Beerbhoum Coal 

■ ) Compan), rispcctncly. 


On the branch lino (between Sabdol and Katni). 


( .Umiriacnul supplied from tbe collieries at Its. 4-0-0 per ton 
1 delisored into wagons nt pit’s mouth. 


The coal supplied under the above contracts has been of good quality, and 
the arrangements for delivery were fairly satisfactory. 

The actual quantities of the different descriptions of coal consumed 
were : 

Tons. 


Bengal coal 3S.526 

Umaria coal - 1,027 


Indian Midland Railioay system ( standard gauge). 

8. The descriptions of coal used on the different sections of the railway 
are shown beiow : 


On tbe Northern Beetion (.Tbansi to Agra, Cawnpore ) 
and Bina, and Jlmnsi to Manikpnr). ) 

On the Southern section (Bum to Itaisi, Saugoi and ) 
Goono, and Bhopal to Ujjnin). j 


Bengal and Umaiia coal. 

Bengal, Umaria and Sfohpani coal. 


The purchase rates per ton for the different descriptions -of fuel were 
Rs. 4-0-0 for Umaria coal, delivered at the pit’s mouth, Rs. 2-10-0 for Bengal 
coal, delivered at Giridfh and Gourangdih, Rs. 6-8-0 for Mohpani coal, deli- 
vered at Molipani, and for firewood Us. 1-14-0, delivered at Dliaura, Rs. 2-0-0, 
delivered at Bahilpurvya and Rs. 3-0-0, delivered at Itarsi. 

The actual quantities of the different descriptions of fuel used were : 

Tons. 


Bengal coal 30,437 

Umaria coal 41,989 

Mohpani coal 399 

firewood 3,293 


The substitution of Bengal for Umaria coal for the passenger service gave 
satisfactory results. A small quantity of Mohpani 'coal was obtained for 
experimental purposes and found to be about equal to Umaria coal in quality. 

North Western State Railtcay system { standard gauge). 

9. The fuel used ou the different sections of the system was obtained from 
the following sources : 


On (he main line, between Ghdziabad and Pesbdwar# 
On tbe Bnjpura-Bhatinda railuaj. 

On the Kurrachee-Kotri section. 


Baraka r coal supplied by tbe Bardhar Coal Compmy 
I nt Rs. 15-3-0 per ton, delivered into wagons at liia- 
I mari station. 

}* Gonrangdib and Robbie coal snpplicd by the Barakar 
| Coal Company at Its. 2 0*0 and Its. 2-i-O per ton, 
I delivered into wagons at Gourangdih. 

| Girul ill coal supplied by the Bengal Coal Company at 
J Bs. 2-4-0 per ton, delivered into wagons at Giridih, 
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Constantly on the Sind-Sngar railway between Bhakkor 1 

ConstinUvon theSinlkot and I.yallpnr branches. | Dandnt cnal supplied from Dandot and Rhaganwailn 

Constantly betnoui Rawalpindi and Kliusalgarli and j- Government collieries at Rs. 10-0-0 per ton, delivered 
l’cahowar. I into wagons at Kalapaui and Uavaupnr 

Between Lain Musa and Pliillonr on pomls trains. | 

Occasionally belnecn Rijpuiaaiid Bhatinda. J 

On the Sind-l’isliin and Mushkaf-Bolnn railways from 1 Khost coal supplied from Khost Government, mines at 
Sibi to Chamaii throughout the year. ) Rs. 18-0-0 per ton, delivered into wagons at Khost. 

On the Sind-Pishin and Mushkaf-Bolan railways 1 Patent fuel made of Khost slack pressed at Rs. 21-0-0 
throughout the year. " t per ton, delivered into wagons at Quetta. 


Throughout the year between Kurraclwe and Kotrl and) English coal supplied from England through Messrs, 
also in small quantities on the Sind- l’Miiu and Mush-? Forbes, Forbes and Company at an average rate of 
haf Rolan railways. J Its. 20 -Id 5 per ton, delivered into wagons at Kidmari. 


Throughout the year on the main line between Lahore and 
Kotri. 

Throughout the year on tlie Sind Sagar railway between 
Slier Shah and lllinkkar. 

Throughout the year on the Kolri-ltohrl Railway. 
Tnroughout the year on tho Uyderabad-Shadipalli railway. 


'I Firewood from tho Bahawalpur state supplied at 
different stations between Kcti and Sntmisata at 
Rs. 60 per 1,000 cubic feet. 

Firewood from Punjab forest supplied at different sta- 
tions between Wan ltadharaw anil (iilawalaat Rs. 50-10-8 
and Rb 00-0-0 perl ,000 cubic feet. 

Firewood from the Sind forest supplied at different sta- 
j. tions between llcti and Kotri inrlmling link to Jacnbabad 
nt an average rate of Rs. 45-0-0 per 1,000 cubic feet. 

Firewood from the Khairpur forests supplied nt different 
stations between Rohri and Iladban at Rs. 45-0-0 per 
1,000 cubic feet. 

Firewood supplied by eont'.actors on the Wazirabnd-Lyallpnr 
railway nt Rs. 52-8-0 per 1,000 cubic feet plus roynlly 
J of about Rs. 20-0-0 per 1,000 cubic feet. 


The actual quantities of the different descriptions of fuel used were : 

Tons. 


Bengal coal .... .... 00.003 

Donilot coal . . . • . . . . CO, OSS 

English coat C,G(!G 

Khost coal ........ 6,192 

Patent fuel, Klicst ....... 2,2)1 

Patent fuel, English ....... 1 

Wood . . . . . . ' . . 136,030 


Oudh and Jtohilkhand Stale Railway (standard gauge). 

10. The supply of coal was as follows : 

40,034 tons of Giridfh coal at Rs. 4-G-0 per ton, delivered into wagons nt Giridih; and 309 tons of Jbcrriab 
coal at Rs. 2-12-0 per ton from January to March only, delivered into wagons at Dbaubaid. 

The coal supplied was of good quality and the arrangements for delivery 
were satisfactory. 

Trials of Sliampare coal and Borrea Coal Company’s Salanpuv coal with. 
Giridih coal were carried out in the early part of the year. Both proved 
to have good steaming qualities, but the percentage of coal consumed was 
so high that it would he of no advantage to substitute them for Giridfh coal. 

j 'Eastern Bengal State Railway system ( standard , metre and special gauges). 

11. The description of fuel used on the different sections of the line was 
obtained from the following sources : 

fRon-ea coal supplied by the New Bcerbbnom Coal Company nt 
I Rs 3-S per ton from January to Marcii and Rs. 2-2 per ton 
1 from April to Dei ember, delivered into wagons nt the Borica 
J siding near Bnriikar. 

On the Eastern { Calcutta to Gonlundo and branches) | Salanpnr coal supplied by the Borre.a Coal Company at 
and Southern (Calcutta to Port Canning, including -j 11s 3-0 per ton from January to March and Rs. 2-10 per ton 
Budge-Budge branch) sections. | from April to December, delivered into wagons. 

Barakar , co d supplied by the Bnriikar Coal Company at 
. I Rs. 1-4 per ton, delivered into wagons at Bardknr and Chanch 

1 siding. 

| Gonrangdih coal nt Rs. 2-8 per ton, delivered into wagons at 
f Sitnrampur and Kliairabad. 

On the Northern (Sira GhAt to Silignri, and fBorrea, BnrSkar, Salanpur and Gonvanudih.— See rate* 
branches), Bclmr (Alanihari Glidt to Dinagcpore | above, 
and Kutiliar to Ancharn Gbit and branches), and-{ 

Kauuia-Uliarlla sections. ] Patnlbarce ooal supplied by the South Barakar Coal Company 

nt Rs. 2-8 per ton, delivered into wagons. 

On the Dacca (Nurnyangunj to Mymcnoingb) ecctior. { Borrea, Barakar, Salanpur and Patalbaree coal See rates 

above. 

The total actual quantity of Bengal coal used was 81,729 tons. 
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' East Coast State Railioay ( standard gauge). 

‘ 12. The descriptions of coal used and the rates at whicli they were purchas- 
ed were : 

1G.775 tan* cf Singareni tm=crcened, and 1,830 tons of Singaroni steam coal, delivered into wagons at 
, foczuala at Its. 7*5-0 per ton. 

-5,0GG tons of Bengal coal, delivered into wagons at Cocanada Port at Rs. 12-4*0 per ton. 

On account of the arrangements made for crossing wagons over the 
Gddavari the use of unscreened coal proved more economical than the screened 
or steam.’ coal which was formerly supplied. The consumption per engine- 
mile was reduced from 48-59 lbs. in the first-half to 86‘3-' lbs. in the second-half 
of 1S97 This savin " was chiefly due to the coal having been crossed in 
wagons during the latter half of the year, instead of unloading on the river 
hank, filling into country boats an_d again loading up on llajahmundry side 
.as was done in the first-half of 1S97. 


Great Indian Peninsula Railway system ( standard gauge). 

13. The descriptions of coal used on the different sections of the railway 
system are shown below : 


On the Konhan district (Bombay to ICarjat and Bombay to 
Kasarn) 

On the Bliore Gbit (ICarjat to Lonavla) . 

On tho Thul Gbit (ICfisam to Igatpuri) . 

On the south-east lino (Bonds la to Kaicliur) 

On tho Dbond-ilanmdd section . 

On the north-east line (Igatpuri to Nandgaon) 

On tlio north-east lino (Ndndgaon to Blmsdval) 

On tho north-east line (Busdvnl to Khandwa) 

On tho north-east lino (Khandwa to Jubbulporc) 

On the Ndgpnr Illmsdval scctijn 
On the Wurdha- Warora section 
On the IChdmgaon section 
On the Ainrdoti section 


English, Singaroni unscreened,, Bengal sea-borne and 
.1 ap inose. 

English, Singnreni unscreened, and Bengal sca-harne. 

English. Singarcni unscreenod, and Bengal sea-borne. 

Singarcni, nnscreoned, Bengal sea-borne and Japanese. 

Singnreni unscreened, Warora and Bengal sea-borne. 

Warora, Singarcni unscreened, tlongal sea-borne and 
Japanese. 

Warors, Nerhudda, S ngireai nnscrcencd, and Bengal sea- 
homo. 

Umuria large and nuts, Norbudda, and Warora. 

Ncrbndila and Umaria largo and nnts, Warora, Singarcni. 

unscreened and Sancton*. 

Sauctoria, Warora, singarcni unscreened. 

Warora. 

Sauctoria and Warora. 

Sanctoria. 


et i section 

The rates at which the different descriptions of coal were purchased 

Jnllifm.ir .art nrirrnn lmlmv • 


Description of coal. 

■ 

a 

Flaco of delivory. 


Tons. 

Rs. A. Rs. A. 


Bnglish ••••••• 

7,653 

10 -8 to 17 -2 

1 

1 

Bengal sea-borne 

31,401 

12 - 8 to 14 • 8 

l 

i- Into boats at Bombay. 

Japanese . ■ • * 

0,121 

13 ■ 4 to lo • 0 

1 

J 

Singarcni, unscreened . 

87,218 

3 - 8 to 4 • 8 

Into wagons at Yellandu. 

Kerbudda . • • • • 

1G.03S 

5-12 and 0-0 

Into wagons at Mohpini.. 

IVarora 

65,440 

4-8 

Into wagons atpit’s.month. 

Sanctoria 

7,757 

3 - 0 

Into wagons at pit’s mouth. 

Umaria, largo 

15,420 

4-0 

Into wagons at Umaria. 

Um aria, nuts • ...«•* 

0,820 

2-2 f 

Into wogons at Umaria,-. 

.Firewood . 

2,073 

4—12 to 7—8 
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Bombay, B'aroda and Central- India Bailway system ( standard gauge). 
14'. The descriptions and quantities of fuel used on tlie railway system 


were: 


English coal 
Bengal coal 
Singareni Coal 
J'ircv. ood 


Tons. 

22,477 

20,853 

25,222 

1,399 


The different descriptions of English coal used were Nixon’s Navigation,. 
Eerndale, Powell Duffryn and Davison’s West Hartley. 

The average price per ton of English coal was Bs. 24-4-9 and the average 
prices of Bengal sea-horne coal were Es. 14-3-6 and Es. 12-13-2, delivered into 
boats in Bombay. The rate paid for Singareni coal was Es. 12 per ton, delivered 
into wagons at Dadar junction. Firewood was supplied by. the- company’s 
engineering department at an average rate of Es. 5-6-7 per ton. 


Madras Bailway system ( standard gauge). 

15. The descriptions of fuel used on the different sections of the railway 
were* as follows : 


Section. 

Description of fuel used. 

lladras-Nandalur. 


("Bengal coal at Ba. 13-12-G per ton, carried from 
Calcutta By sea. 

Bowringpet-XIavikuppam, 


Singareni coal at 11s. 13-13-4 per ton, delivered into 
-J wagons nt Kajapuram and Us. 13-G-7 per ton, deliver- 
ed and Blacked in tkc yard at Baicliur. 



1 

^Firewood from Bs. 3-14-0 to Rb. 6-1-6 per ton. 

Madras-Jalarpot. 

Waskennonpot-'Ennur. 

! 

Bengal and Singareni co&k 

Nandalur-Biiicliur. 


Singareni coal. 

Jalarpet-Bangalore. 

Jnlarpct Calient. 

] 

Firewood. 


Coal was exclusively used on mail trains and coal or firewood on mixed 
trains. 

The coal supplied under all the contracts was of fairly uniform quality 
and the deliveries were satisfactorily made. The introduction of GourahgdiU 
coal in part replacement of Singareni coal, which has hitherto been almost ex- 
clusively used throughout the line, has so far been attended with satisfactory 
results. 

The actual quantities of the different descriptions of fuel used were : 

Tons. 

Bengal coal 3,2C8 

Singareni coal 31,224 

Patent fuel 28 

Firewood 88,159 


The Nizam’s Guaranteed State Baihcay system (standard gauge). 

16. The description of fuel used on this line was Singareni unscreened coal 
(26,986 tons). 

The coal was supplied under contract with the Hyderabad Deccan 
Company at Es, 4-8-0 per ton, delivered at pit’s mouth at Yellandu, and .has 
been of good quality. The arragements for delivery were satisfactory. 

Bengal and North-Western Baihcay system (metre gauge.) 

' 17- Kurhurbaree coal was exclusively used on the Tirboot section and on the 
section east of Gorakhpur, as well as on the Cawnpore-Burbwal (metre gauge 
link). Firewood from the Forest department was chiefly used on the section 
west of Gorakhpur. 
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The rate paid for coal was Bs. 3-4-0 per ton, delivered into wagons at 
Giridih and for wood, Bs. 3-8-0 per- ton, delivered into wagons at Pharenda and 
Maskanwa. 

The actual quantities of coal and wood used were : 

- y Tons. 

Bengal coal 23,249 

Firewood • 


Bajputana-Mahca Bailway system ( metre gauge). 

18. K urhurbaree,Borrea, Gaurangdih, Barakar and Sihpore coal was used 
-over the w hole Jine, Salanpore Borrea coal between Butlam and Khandwa, 
Jardine’s Navigation coal' between Abu and Sabarmati, Singareni coal between 
Khandwa and ltutlaxn, English coal between Sabarmati and 'Khandwa and 
unserviceable sleepers over the whole line for lighting up engines. 

The rates at which the different descriptions of coal were purchased and 
the places of delivery are given below : 


Description of coal. 

Quantity. 

Bate per ton. 

Place of delivery. 


Tons. 

Es. A.. P. 


Kurhurbarso .... • 

33,608 1 

3 8 0 

13 2 0 

Into wagons at Giridih. 

In Bombay harbour. 

Borrea • • • • , ♦ • • 

£ 14,578 1 

3 4 0 

i Into wagons at Sitarampore. 

Salanporo Borrea . . ... 

) 1 

13 8 0 

In Bombay harbour. 

■Gourangdih ....... 

2,130 j 

11 10 0 

Into wagons at Alipore siding. 


< 

12 0 0 

In Bombay harbour. 

Bardknr 

6,054 

11 10 0 

In boats alongside. 

Sibporo 

6,223 

3 0 0 

Into wagons at Asansol. 

Jardine’s Navigation (Jbcrriali) . . 

1,474 

12 0 0 

In Bombay harbour. 

Singareni ....... 

3,885 

17 8 0 

At Khandwa. 

Fcrndale 6team ...... 

4,045 

17 8 0 

In Bombay harbour. 

Nixon’s Navigation 

1,657 

26 8 0 

In Bombay harbour. 

Firewood 

1,317 

5 0 0 




Per 100 cubic feot 



Southern Mahratta Bailioay system {metre gauge). 

19. The description of fuel chiefly used on the several sections of tho 
railway system is shown below : 

On tlio Harilmr-Nan jangud ecction. “) 

On tho main line (Gndag to Beznnda). j 

On the Guntakal-Hindupnr section. J- Singareni unscreened coal at Es. 4-S-O per ton, delivered into 

On the Bijapnr branch (Hotgi to Gadag), ) wagons at the colliery. 

On tho Poona branch (Poona to Jliraj)." J 

On tho Poona branch (Miraj to Londa). 

On tho Eolhapur-JUraj section. ( Firewood at Es. 4-4-0 ODd Es, 8-0-0 per ton, delivered in stocks 

On tho main lino (Castle Rock to Gndag). t at fool depdts. 

On the Hanhar branch (Hubli to Bari bar). ) 
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The fuel supplied under all the contracts lias generally been of good: 
quality and arrangements for delivery were satisfactory. 

The actual quantities of coal and wood used were : 

Ton*. 

Singareni unscreened coal . . . *■•••»••••• 

firewood 4J ’ 937 


South Indian Railway system ( metre gauge). 

20. The coal used on the different sections of the lino was obtained' 
from the following sources : 


Throughout tho system ... ... ... 


On tho section Madura to Madras, including Villupu- 
ram-Nolloro and Bakala-Dharmavaram branches. 

On the southern section from Mdyavatam to Tuticorin in- \ 
eluding tho Negapatam branch. 

On tho southern section from Mayavaram to Tuticorin ( 
including tho Negapatain branch. - 



Rariikar coal frnm thc Ziyabad colliery at Rs. 12-5-G prr 
ton, delivered at Ncgapatam Tuticorin, CndJaloro aud 
Madras. 

Jherriah coal fram tho J.ardina's Navigation scam at 
Its. 12-11-6 per ton, d.livcred at Cudlaloro. 

Deshorghur coil from thell'jnitalilc Coal Company’s pits at 
Its lff-’J-Ontut Ks. 1 t-S-0 p*r tni.dolivorelat Turticorin 
and Nogipatam, respectively. 

Birtnundia cnl from the Damuda Coal Company’s pits 
at Ba mnndia at Its. 10-9.0 and Bs. ll-S-0 per ton. de- 
livered at TiuicJrin and Negipat un, respectively. 


On tho Madras.Chinglcput.andDharmavaram-Pakala see- ( Singaroni coal at Rs. 13-12-0 nnd Its. 12-S-O per ton,, 
tions. 1 delivered at Madras and Dharmavnram, respectively. 


Pirewood was purchased at Rs. 5-0-0 per ton from tho Porcst depart- 
ment and from contractors. 

The arrangements for the delivery of coal were satisfactorily carried: 

out. 

The quantities of the different descriptions of fuel used were 

’ Tom. 


Bardknr coal 
Jherriah coal 
Deshurghiir coal 
Singaroni coal 
Barmundia coal 
firewood 


31,335 
8, .135 
3,331 
2,979 
2.101 
31, OIL 


JLssam-Bcngal Railway (metre gauge). 

21. B'orrea "steam coal (7,2S2 tons) was used on the Ohittagon g section! 
and' Assam coal (6S4 tons) on the Gauhafi branch oE this -railway. Only 24- 
tons of wood were used over the whole line. 

The purchase rates per ton were Rs. 13-14-0, from January to March 
and Rs. 7-12-0, from April to December, for Borrea coal, and 11s. 1G-S-0 for 
Assam coal, delivered, respectively, at Chandpur and Ghuihati stacked on the 
company’s premises. Wood was purchased at Rs. 3-0-0 per ton, delivered at 
Gauhati and at site. The quality of coal and the arrangement for its delivery.- 
were satisfactory. 


- 'Burma Railways {metre gauge). 

22. The fuel chiefly used ou the whole line was as follows r 

Bengal coal of various kinds at Rs. 11-13-2 per (on, delivered nt Mandalay, nnd Boiatong.' 

Thingadavv (Burma) coal at Rs. fl-11-0 per ton, delivered at Mandvhy* 

Wood fuel at Rs. 3 2*8 por J n 0 cubic foot delivered at various dcpfits in Upper and Lower Burma. 

Small quantities of Patent fuol nnd Singareni coil at Us. 17-2-0 and Rs. 14-0 0 -per ton, respectively,, 
delivered at Bota tong. 1 


The actual quantities of the different descriptions of fuel used werer 


Bengal coal . . 

Thingadnw (Burma) coal 
Wood fuel . . 

Patent fuel 

Singaicni coal . . 


Tons. 
33.12C 
7.517 
21,700 
23- 
109 1 


RoJiilkund and Ha moon Railway system {metre gauge),. 

__ . 23 f' lel was c1 'iofly used between Lucknow nnd Mnilani, between- 

Mailam and Bamlly on the Lucknow -Baro lly section, and between Bareilly 
and.Kathgodain on the company’.s section, of the line.. 
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The rate paid for wood fuel was Es. 2-14-7 per ton, delivered on the 
cess of the line, and for a small 1 quantity of Bengal coal, Its. 3-4-0 per ton, 
delivered into wagons at Giridih. 1 

The actual quantities of eoal and wood fuel used were : 


Tons. 

Eongal coal . 274 

Wood fuel 12,260 


Jodhpore-Bickaneer Bailway ( metre gauge). 

24 Giridih (4,613 tons) was 1 used on both the Jodhpore and Bickaneer sec- 
tions of the line. The rate paid was Its. 3-10-0 per ton, from January to 
July, and Es. 2-12-0 per ton, from August to December, delivered into wagons 
at Giridih. . ° 

Bhdvnagar-Oondal-Jundgad^Porlandar Bailway system ( metre gauge). 

25. The descriptions of fuel used on the system were : 


Tom. 

Cardiff coal 6,286 

Bengal coal 1,752 

Wood 85 


The average price per ton of Cardiff coal was Es. 24-8-0 and of Bengal 
coal Es. 17-0-0, delivered into wagons at Bhdvnagar docks. Por firewood, 
old sleepers and jungle wood were supplied, respectively, by the company’s 
engineering department and the store-keeper at Es. 12-3-10 per ton, delivered 
at Bbavnagar Para and Jetalsar. 

Gourangdih coal was obtained for trial, but has not proved satisfactory. 


47 
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Statement No. 39. 


. _ — 


- » 

- 



* 


— ™ 

— 





Co*(Krumo , r *r*trn jrr 

} 

Arersce | 




Total 



r»ru. nriliBiaia fKi'nivi- 

t-"t i-r 



Description of fuel. 

actual 
qumtilj ' 

iTrrap 
mt i*rj 

ton. 

*mt pfr 

train* 

ndic. 

bar it'i rmw tmi . 

fu) 

tfUlti \ 
t< nri r>i * 
CtlrpJih* { 
(Knrha*- j 

Clft c sifica-> 
tiou Ko« 

RAILWAY. 

oil *Ufnr<1 

in term* 

T.dnl 

i 

IV r i 

Prr |Perl,(.v, 




ef coal. 



qufcntl* 

«J* 

train* t 
mile. . 

i 

rtifn*. 

pule. 

Inti* > 
rriMc ». | 

c^ai { 


Standard gaugg. 


Tons. 

B«. 

M. 

Tons. | 

lb?, j 

it*. 

iii. ] 

i 

in. | 

i 

i 

East Indian (5) . 

Brngnt coal nnd cobo • 

350,0011 

1-8 1 - 

082 

350,000 

corn* 

t 

00*41* 

1 

101 53 

| 

Wi ; 

n 

BENGAL CENTRAL . 

Bengal coal • » • 

11,20? 

5-17 

2'2f 

S/JOTt 

1 

■lO'inJ 

42 O 1 -; 

102’02 

C*K 

t 

( 

hi 

BENdAL-NAoruii . 

Bengal and Uninrin coal; but 
principally Bengal coal . 

42,553 

3 01 

1*3-1 

37,535 

*ii *ir> 

42-32 

133*71*! 

\ 

IV 

Indian Midland (i) 

Uninrin, Bengal and Mohprtni 
cod nnd \\ cod ; but pnnei- 



4-or 

DS.^l 


43-05 

j 

1 

1V01* 



pally Uiunria coal . , 

5D,1G7 

S'2! 

•ISO? 

1ul*«>7 

XI 

Norte Western State 

KngliMt, Bengal, Dandol, ICIioH 








j 

(i). 

end; nHo patent fuel nnil 
vv ood . • « 

203,550 

9«K 

4-o: 

171,751 

42-08 

37-2*7 

lnT**"!*' 

13 01; 


XIII 

OUDTt AND BOIUI.KIIANP 

Bengal coal .... 

40,013 

10 cc 

3-02 

40,013 

CO 00‘ 

33'27 

123 20 

1C' 01; 


State. 









i 

XIV 

Eastern Bcnoal State 

Bengal ccal .... 

55,132 

01( 

*f n> 

•13,752 

4S22 

3 t-c: 

150 17 

Ct: ( 

{ 

XVI 

East Coast State . . 

Bengal nnd Singnreni ccal, boi 
jwincijmlly SiugtirCtii coal * 

23.CS0 

S3’- 

31! 

22,01 1 

•IS 11 

•i2 37 

130-21 

i 

023' 

i 

XVIII 

Great Indian Benin- 

English, Jnranese, Wnrorn, 








l 

| 


SULA (4). 

Uumrta, Bengal, Nerbud in, 
banctorin and bingarcui coal 



•TO: 


•12-70 

07‘Ci 


i 

11-58 

i 



and v\ood . . . , 

231,700 

s sc 

173, I0r 

13S-5? 

XIX 

Bomray, Baroda and 

Enplith, Bengal, nnd Singnreni 




71,028 


•ISO! 




Central India (4). 

coal ami wood . 

C?,ll£ 

10 7C 

t>V» 

50-31 

107-31 

103-5 

i 

XX 

Madras (4) . . , 

Bengal nnd Singnreni coal nnd 






42T C 


1 


] a'.eut futl and wood , 

CC,12.' 

7-31 

6*i« 

00,501 

5H? 

I72B1 

1 1-07 

! 

XXXII 

Tiie Nh-av’s Grin an- 

Singnreni unscreened coal 

20,057 

4'o( 

2-1 1 

21,555 

| CCrK 

i 

53-22 

150-33 

1 

501 


ieed State (!•) . 






i 

{ 





JIinilE GAUGE. 






i 

i 



I 

XXXIX 

Bengal and North- 
Wi faTTRN— 

Tiuuoot SECTION . . } 

j 

i 

i 

Bengal eonl nnd wood; but 



1-21 


! 

i 

i 



! 

1 


COMTANY’S SECTION . J 

pnueip.dly Bengal tea! 

27,201 

50 

27,201 

1 li? t‘f 

25 32 

145 17 

C'll 

i 

XLI 

Raji-utana.Malwa (4) . 

UngUdi, Bengal mid Singnuni 
coal nml v\ ood ; but prim 





! 

! 



• 

! 



Bengal coal .... 

71.GS1. 10 SI 
1 

as: 

70,007 

£2 71 

^3Tb 

157-20 

10-10 

1 


~ 

‘ 

! (r) 

1 






! 

XL1II 

S0CTIinnN-MAIIRATTA(4}. 

Singnreni coni nnd wood . 

| 1 1 1,300 411 

2 32 

00.333 

S2 bV> 

C0‘CI 

!?G 17 

o-o >' 

XLVI 

South Indian (4) , 

Bengal nnd Singnreni coal nml 


1 



t 



! 

1 


w ood 

50,14 b 

0 7t 

3 3! 

53,757 

cr. ob 

2: 

2 OS O' 

11-33 

I, VIII 

Aesam-Bengal 

Bengal nnd As'iim ctal . 

7, Oil, 

11-1( 

3-3F 

7,17: 

•I01!>’ 33-1 1 

20S 1? 

tn‘ 

, 

XLIX 

Burma .... 

Bcrgnl. Burma nnd Singnreni 


1 



i 



» 

i 



coal nml uojU 

•IS, 703 

7-o: 

2i>7 

43,001 

31-33 

20* B 

177-51' 12-13 

L 

Eastern Bengae State — 








j 


Northern and lti iiar 











Slctions (including 
the Ktumia-Dhailh., 











2' G r ' gauge, branch) . 

i Bengal coal .... 

23,221 

os: 

1-51 

IS, 70! 

2S ?C 

Ojj.nf 

101*10 



Dacca section 

Bengal coal .... 

3,371 

i 7-2J 

1*57 

2,000 

31-C? 

"-,1- 

232-27 

8 2S 

LIV 

HoniEKUND AND IfuMAON 



i 






i 


(including tlie Dud non- 
Bareilly section) . 

Bengal coal and wood ; but 

(e) 

i 






1 


Jodiitorr-BiCeaneer— 

principally it ood . 

12,014 

3 31 

i-ir 

5,178 

21-01 200! 

110-17 

S*47j 

f 

LXIX 








JODHTORE SECTION 

? Bengal coal . . . \ 

4,030 

20-S7 

4-00 

4,030 

27-25 

23-51 

1 10-30 

i 

20 S7. 


Biceaneer SECTION 

) ( 

577 

20'S? 

3!)( 

£77 


25C! 

10S01 

20 SP* 

L.XXI 

BnXrNAGAR.GoNDAE- 











J ukAgad-Poebandar(4) 

Englislt and Bengal coal nnd 









■ 


wood 

7,071 

22'SO 

. 

4-21 

8,C1G 

20*81 

27'S7 

1S2-23 

10-75 


Aremgt 




55 I'M 

it‘l U 


ZU Cl 

3V» 


, fruit, 2t?*r* 

* " il, 


lri j 


: 


! njs*»t!, 1~T'!7 


!;>■?: >s j.v.-u 

* ! . iri-ji 

■*al, JP'-»S 

, SI-5! 


1 J'i’i TUco!, q , 


> 


501 Sisjrutsi, jm« 


r.ij lE-eral, 

Bud. 5,37 


"“A I»C) 

fV)j 

r- • rsnal, 3-i 
"cl, I . 1 


! Wood, 



S‘-17; lift'd!, WU| 

i Wtvu. v: 


p'Sfa 


Bnjrlbb, (O' CO 

Bengal* r; 93 


, ) 


(c) The oriunl quantity of coil conaumcfl 1*3 each railway 1ms betn converted ia terroB of Giridlh (Kurhurbarce) beat btcam coni by using the equivalent Is) adopted by Uia; 

railway as exhibited in the statement oa the next page. 1 * J / 

(5) Including branch lines vrorlcd. 


(d) Bengal, 
Baudot, 
English, 
Khost, 
Talent fuel, 


- 


055-32 



1-19-6G 


, 

22S 03 

* 

. 

3 5 ’25 

* 

• 

IS 77 


(e) Expressed In terms of wood. 


(e) Nerbrnld-i, 4 

tlmirla hree, . 
Unwin Ecrtcucd, . 
AVorora, , 


1P2*00 Sanctorin, » . , GflVrO 

218 €0 Blmnnnt, unscreened, , 47 a 10 

2151)0 Bengal, s*a borne, . 21 go 

220*10 English coal purchased locally, 51 70 

Japanese, , , £5 CO 



Description of fuel 
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CHAPTER XII. 

Persons employed. 

Statement No. 40 on pages 190 to 193 gives detailed information regarding 

the number of persons of all races employed on the 
numbers employed. standard and metre gauge railways open to traflic 

during IS 97. 

The following is a summary of the figures : 


Tear ending. 

Husiniur op nsirx.ovfs. 

NumVr 
of miles 
open. 

Number 

of 

stations. 

Europeans. 

East 

Indians. 

Nath cs. 

h. 

Total. 

Standard gauge. 

1 



• 



Previous year (a) 

3,G76 

4,414 


208,746 

12,213 G7 

1,775 

31st December 1897 (5) 

i 

3,798 

4,589 

207,255 

215,642 

12,805-80 

3,821 

Metre gauge. 







Previous year (e) . . 

989 

fc 

»,28S 

71,078 

74,349 

7,641-07 

1,107 

81st December 1897 (d) 

995 

2,813 

77,545 

80,853 

7,832-48 

1,155 

C Previous year 

4,665 

6,696 

271,734 

283,095 

19,854-74 

2,882 

Total < 

' 






(,31st December 1897 

4,793 

6,902 

284,800 

290,495 

20,638-28 

1 2,976 


(c) Including the metre .find special gauge sections of the Eastern Bengal State railway, tho Cawnpore- 
Burhwal railway (metre gaugo link) and the metro gauge portion the East Coast State railway. 

(i) Including the metre and special gauge sections of tho Eastern Bengal State railway, tho Cawnporo- 
Burbwal railway (metre gauge link), and the mixed gauge of tho East Coast State railway. 

(c) Excluding tho West of India Portuguese, the metro and special gauge sections of the Eastern Bengal 
Stato railway, the Cawnporo-Burhwal railway (metre gauge link) and the metro gauge portion of the 
East Coast State railway. 

(<t) Excluding the West of India Portuguese, tho metre nnd special gango sections of the Eastern Bengal 
Stato railway, the Cawnpore-Bmhwal railway (metre gango link), but including tho metre and 
mixed gauge mileages of tho East Coast State railway. 





















CHAPTER XII. — PERSONS EMPLOYED. 


1S9 


Natives as usual formed the largest percentage of the entire body of ser- 
vants. Under Europeans, there was an increase of 3-82 per cent, on tho 
standard gauge and of 0’61 per cent, on the metre gauge lines. East 
Indians show an increase of 3‘96 per cent, on the standard gauge and 1‘36 per 
cent, on the metre gause lines; and Natives an increase of 3 - 29 per cent, 
on the standard gauge and 9T0 per cent, on the metre gauge lines. 

The percentage on the total for both gauges shows an increase under all 
classes as follows : 

Increase 
per cent. 

Europeans ... ... ... ... 2-*74< 

East Indians ... ... ... ... 3 - 08 

Natives ... ... ... ••• ... 4‘81 


48 
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ADMINISTRATION REPORT FOR 1807-98. 


Statement 

Numerical return of servants of all races employed on the standard and metre gauge railways 


A 




NUMBER OF 

MILES OPEN. 

NUMBER or STATIONS. 

< 

NUMBER OF 


» 


On 3lPt 




Off 31sr Vb 

Classification 

No. 

Railway, including branch lines worked. 

On 31st 
December 
1690. 

December 1697 
(it e also 
statement No. 
32, rhnntcr 
IX). 

On 31 Rt 
December 
1690. 

On 31st 
December 
1697. 

i Europeans. 

East Indiana, 


Standard gauge. 





- 

! 


State lines worked by companies. 






) 

i 

East Indian 

1 ,8S3‘81 

1,889-56 

* 

248 

252 

995 

C59 

11 

Bengal Central 

(«) 

125-01 

(«) 

2G 

(6)3 

... 

hi 

Bengal-Naotur 

8G0 8S 

860 88 

95 

95 

15S 

312 

IV 

Indian Midland 

922 21 

922 21 

113 

114 

165 

148 


State lines workod by the State. 






v 

\ 

x; 

North Western 

2,89G CS 

3,39959 

898 

430 

727 

EG3 ' 

XIII 

OtFDH AND IiOIlILKUAND 

(c) 846 91 

(c) 891 97 

120 

120 

129 

174 

XIV 

Eastern Bengal(<?) 

939 40 

W 
817 83 

181 

(e)160 

219 

280 

XV 

Calcutta Port Commissioners' .... 

i S\>3 

8 53 

4 

. 4 

2 

16 

XVI 

East Coast I 

603 50 

(/) 633*45 

81 

81 

65 

239 


Lines worked by guaranteed 
companies. 






y 

XVIII 

Great Indian Peninsula 

1,491-31 

1,491-31 

218 

218 

734 

/ 

648 

XIX 

Bomb at, Baroda and Central India . 

649 83 

049-83 

109 

112 

219 

1G0 

XX 

Madras 

857-68 

857 68 

160 

* 

1C1 

202 

1,028 


Line owned by native state and 
workod by company. 







XXXII 

Thb Nizam’s Guaranteed State 

852-90 

352-90 

42 

* 

42 

68 

187 

1 

i 


Total standabd gauge 

12,213-67 

12,805-80 

1.776 

1,821 

3,676 

- / 
4,414 












191 


CHAPTER* XIR— PERSONS EMPLOYED. 


No. 40. 

ipen lines only) on the 31st December 1S97 as compared with the precious year. 


±\ 

l 


SERVANTS employed. 







caiiusn 1800, 

Os 31bt December 1807. 









' Classification 

RxVABtt. 







No. 

Natives. 

Total.- 

Europeans. 

(East Indiana. 

i 

» 

Native^/ 

Total. 



V 

\ 

46,100 

47,751 

! 

1 

1,073 

1 

i 

721 

* 

, 48,383 

f 

50,177 

i 

i 

t 

(6) 603 

(i) 506 

14 

16 

* 

1,227 

1,257 

ii 

(a) Included with the Eastern Bengal State railway 






which worked tho line in 1896. 

7,752 

8,222 

167 

313 

8,103 

7,81-4 

8,583 

in 

(6) Agency, Stores and Engineer’s departments 
establishments only ; other departments have 
been included with the Eastern Bengal State 
railway. 

7,858 

8,171 

174 

147 

8,135 

IV 

41,902 

43,192 

778 

608 

43,706 

45,092 

XI 


l 12,243 

12,516 

123 

161 

12,218 

12,562 

xii r 

(c) Including tho Cawnpore-Burhwal railway (metre 








gauge link). 

14,829 

15,328 

197 

295 

16,641 

17,133 

XIV 

(d) Inclnding the figures of the metre and special 

■ 







gauge sections of this line for 1896 and 1897 ; 
as also the figures of the Bengal Central railway 








for 1 89G, except in the case of those for Agency, 

464 

482 

2 

11 

646 

559 

XV 

Stores and Engineer’s departments establish- 






' 


ments, see note (J). 

5,101 

5,408 

69 

246 

6,011 

6,316 

XVI 

(e) Decrease due to the Bengal Central railway 








, having been worked as an independent line 

from the 1st January 1897. 

/' 

-f 








36,4-41 

37,823 

717 

645 

34,119 

35.4S1 

XVIII 

(/) Including 2'66 miles (laid on mixed gauge), hot 






excluding 0*33 mile (metre gauge) worked 
over by the Southern Mnhratta railway. 



j 10,608 

10,887 

237 

171 

11,134 

11,542 

XIX 


13,278 

14,508 

167 

1,028 

13,585 

14,800 

i 

XX 


3,674 

3,919 

70 

227 

3,7C8 

4,005 

XXXII 


Ml 

203,746 

3,798 

4,589 

207,255 

215,642 
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ADMINISTRATION RETORT TOR 1S97-08. 


Statement 

i 

Numerical return of servants of all races employed on the standard and metre gauge railways 


— ' — ~~ 


NUMBER 01' MILES OPEN. 

NUMBER 01' STATIONS, 

jccmiieh or 






• 

o» aiu n« 

Classification 

No. 

Eallwnj-, lncludlnf liraDcli lint* ivorkcd. 

On Slftt 
December 
1690. 

On 31st 
December ISO" 
(*<?{* nhn state- 
ment So . 3.% 
Chapter IX,) 

r>n 3Ut 

Dei ember 
1690. 

On *tUt 
December 
1*97. 

Knrcpcan®, 

Kail Indf&M. 


Metre gauge. 








Stato JinoB worked by 
companies. 





• 

j 

XXXIX 

Bengal and North- Western— 






/ 


Tiehoot section 

COHPAyy’S SEOTION ...... 

| 8:o-t3 

827-35 

110 

143 

io5 

103 

XLI 

IUjrUTA'KA-MALVTA 

1,84 1-23 

1,808 S3 

238 

2GG 

390 

■is 5 

XLI11 

Southern Mahiutta 

* 

1,533 21 

(a) 1,553-31 

203 

£07 

1G2 

313 

XLVI 

South Indian . 

1,103-38 

1,103*38 

1G5 

105 

11G 

C27 

XLVIII 

Assak-Bekoal ....... 

28500 

(1) 300 03 

20 

M 

3S 

71 | 

XLIX 

Bubka (c) 

88G-43 

» 

687-00 

115 

150 

102 

■101 


Assisted companios. 





A 


Lin 

Deoohub 

4*70 

4-70 

n 

2 


«** 

LIV 

Rohileund and Kujiaon (Cojipant’b suction) . 

2S3 00 

2S5-09 

4G 

4G 

27 

17 

LY 

« 

Benoax Dooabs ( d ) . . . • . 

3G 10 

30 40 

10 

10 

1 

a 

LYI 

Dibbu-Sadita 

77-50 

77-50 

It 

15 

7 



Lines owned and worked 
by native states. 







LXIX 

JODnrOEE-BlCKANBEB 

301-00 

351-00 

40 

40 

3 


LXXI 

BnlVNAOAB-GONDAE-JuNAOAD-PoBBANDAE 

370-09 

43307 

OG 

57 

33 

£0 

. » 


TOTAIr ilETHE GAUGE , 

7,041-07 

7,832 15 

1,107 

■ 

080 

2,282 


Total stakdaeu and metre gauges 

10,854-74 

20,038-Gl 

■ 

■ 

4.GG5 

m 
















CHAPl'EB. XII. — PE11S0NS E3IPL0TED. 


193 


No. '40 — conoid. 


$ wn lines only) on th* 3 hi December 1807 as compared with the previous year- conoid, 











ADMINISTRATION REPORT FOR 1897-93. 


2, Tlie following statement gives tlie number of depositors in tlic State Railway Provident 

Fund institutions and the sums at their credit on the 31st December 
1897 : ) 

Statement No. 41 . • / 


Auocjrc at rtrniT os thh 3Ht 
DbCEunus Ififr. 


ClwsincatioD 

flo. 



Bonus Terri i. 


Standard gauge. 


No. No. 


Ks. ns. iu. 


Stato linos workod by companies 


1 East Indian 
U Benoal Central 
111 Benoal-NAqtur 


(n) 

8,857 4,891 


1,357 | 81 


Indian Midland 


1,625 82 


(l) (b) (A) 99,41,217 (») Tim nnmlmr tindrr 

1 •’ v. limitary ” ri- 

... G,1 17 1,290 7,113 ] ;.I, 'iit'crib, ra 

imr 5 prr eel n!»l 

13,911 3,25 5 93.0S9 3,10,323 tint umitr •• comput- 

J.’.ry " »!)V>rribcr!< of 

13,305 3,21,500 11.237 3,10, OlS 3 per r, nt. only. 

(/) Sol aI.mvii srpamUly. 


inner M (<0 M 

10.0S0 c,000 10,0SC 27,210 5,30,9 IS 1,05,022 1,00,05,033 


{-) I'xrlmlinp the Kail 
Indian raiinar. 


State linos worked by tho Stato. 


North Western 


NIII OUDII AND RoniLKHAND , 

XIV Eastern Bengal ( d ) . . 
X ^I East Coast . . , 



2S1 5,200 G2,45r> 


103 1,121 25,591 


99 2,700 19,975 


815 3,712 


Total . 1°.581 49s )o,2P5 1,11,700 20,1 1,D« I 


Total standard gauge . I 20,007 



(f) «■) 

1,39,012 31,75.332 


Metre gauge. 



(>0 InrliiOit!? tie nrntrr^ 
and >;t< la! prAGEE ,.*c- 
t'.otii of Ibis laii'ray. 


State lines worked by companies 


XXXIX 


Bengal and North- Western — 


TinnooT seotion 


CoitrANT’S SECTION . 

ILI Kajputana-Malwa . . ' , 

Southern Mahratta . 
x b T Mysore section (Southern Mahratta) 
XLVI South Indian ... , 


? WS1 11,829 2,5S,076 2,05,503 4,75,470 


£31 2,900 75,077 ',49,211 7,05,717 1C, 90,03$ 


•*|939,I ... *1,82,4 SI 1,7G,92G 0,59,101 («•) Including TJp, 7S,2SO 


17 2,092 7, .159 2,80,255 1,00,255 4,53,999 
19 1,472 0,1 IS 2,81,821 2, IS, 112 G, 09,351 


on neconnt of in- 
terest. 


Total metre oauoh . io,734 25 15,20,507 37.SS, 292 


Collierios. 


Umabia Colliery 


Warora Colliery 


Total Collieries 



Grand Total . 31,452 5,839 30,979 


e,!41 (/) Eiclmling n sum of 

, W ks. 9SI on neconnt. 

J.VI.,0 of security nt t!;,e 

; credit of "three d&- 

^ * positars. T 

9,-08 28,491 ($) Excluding n mm fit 

Us. 50S on nec^unt 
of security nt /'the 


39,09,787 1,94,40,330 SS‘ ° £ '° n ° 
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administration report rou lsor-oi * 


Abstract of the enrolled strength and the number of efficients in the several 'Hallway Volunteer 

Corps on the 3 1st Match JtiO coutd. 

Statement No. 4-2 — could. 


Chssificatfon 

iio. 



No. No. No. No. No. No. No. 

Brought forward . 4,155 104 410 3,814 4,124 31 3D 

XIV Eastern Bengal State r litany — 

Active « . « . . (a) 550 20 G1 46S 540 7 


Reserve 


31 1 1 27 


XVIII Great Indian Peninsula railway . 1,0J7 20 114 858 1,001 

XIX Bombay Ilaroda and Cent i all mVi.» 
ia'h\a\ — * 

1st 1 latfclion, Bombay, ftarada 
anl Ce»l* til India Railway * 

Volunteer Rifles . , . {h) 612 25 82 52G 033 (5) 0 


XX Madras ra'hvay— 


A Company 
B Company 
C Company 
T) Company 
E Company 
F Company 
G Company 
22 Company 
’ 2 Company 
R Company 
Z Company 
Cadet Company 


XXXII 'Uio Ni/Jim’s Guaranteed State 
railway — 

Hydeiabal Tolitnteer Rifles 

XXXIX Ben" \1 and North-Western rail- 
way (i c ) — 


D Company . 


E Company 


F Company 


G Company 


GoraMipar Light Ilorss , 

i 

ELI It.ijputnna-VaUva railway — 

2nd tlnlntli'ov, Bombay, Vanda 
and Central, India Hallway 
Volunteer Iljles . , 


Carried over 



(a) Including 58 noil-rail 
way unplojtE. I 


Bnjbiri. , 
2 Bombay. 


J Bombay. ( h 1 Including 81 reservists, 

I <•£ whom 8 arc Doa-cdr- 

c cat. 


2 I Poraaibiir. 


Pcimnbfir. 

Pernnbur. 

Por.imbur. 

Poratnhllr. 


liilyapuram, 

Arkdnam. 


J vlnrpifc. 

(1 mgalore. 
P<5 Immr. 
i’erambur. 


S c c u ndcr- 
, nbad. 

(c) Tnclnding the TirhootJ 
S' elio'.i. / 

Soeepore. (if) InrlmRng 11 non-rail. 

way employes. 

fioiaUipnr. (e) Including 20 non-iail- 
"iiy employes. 

“vunastipur. \f) Including 5 con-rail- 
way employes. 


(iorjlibpur. 


Ajmcro. 
























ciurrEi! xn .— tebsoxs employed. 
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| Abstract of the enrolled strength and the number of efficients in the icrcral Rmltcxj Tohr.teer 
I J Corps on the 3 1st March 18itS — coueld. 

I Statement Xo, 42 — conoid . 







- 




Cl a* lift cation 

4 Uo. 

Corp*. 

I 

! 1 

3 

m 

<> 

JE 

o 

"Z 

C 

C £ 

St 

e3 

£ 

t 

C 

s 

o 

m 

H 

*c 

t 

r 

c 

c 

r Z 

c£ 

?i e 

V 

t 

t 

1 

e 

£ 


Kuurt 



Xo. 

So. 

No. 

Xo. 

Na. 

Xo. 

Xo. 

Xo. 




Brought forward . 

9,034 

321 

1,016 

7, 007 

8,910 

" 

8S 

61 

4 



. XLIII 

Southern Mahralta railway . 

730 

18 

85 

G10 

713 

17 

C 


Iluhli. 


XLVI 

i 

South Indian railvroy . 

'a) 1,51 2 

40 

179 

1.19S 

1,357 

155 

7 

... 

Xrgup-.tam. 

(a) Including 100 nm-rall- 
nay tinploji'i. 

XLIX 

Burma railways . • 

/ 

(4) G35 

11 

45 

544 

GOO 

35 

9 

*> 

Rangoon. 

[1) InrltnUr? 151 im r*»l* 

Ut CU3J i S. 

LIV 

Eohiifcttnd and luimaan railnay 
(Company’s section)— 


1 










Rohilkund Volunteer Rifles . 

28 

1 

o 

25 

£8 

... 

1 1 

- 

Bareilly. 


LXXI 

• 

Bhnvnngar-Oontlal Jnnngnd-Por- 
handar railway — 












Jsl Battalion, Bombay, Barnda 
and Central India Railway 
Volunteer Rifle s “ F" Company 

76 

3 

9 

63 

75 

1 

1 | 

••• 

Blnvragar 

1 ant. 


LX XXI 

.DarjecUng-Himalayan railway— 










• 

/ 

Bortbern Tlrnoal Mounted Rifles 
“ J "and "B" Troops, 

13 

t 

1 

i 

11 

13 

• « 

... 

•«* 

Darjeeling. 


LXXXVII 

Morri railway— 

* 

1 











Ut Rai lotion, Bombay, Baroda j 
and Central India Railicay 
Yolttnictr Rifles, “ B v Com* 
fpany. 

o 

•*' 

•*» 

2 

n 

... 

1 


B! it ruga 
I’«rn. 



To-rl 

12,030 

33S 

1,336 

10,000 

11,731 

290 

100 

9 




4. Statement No. 43 on the tiro following pages shows the strength and cost of police on the 
standard and metre gauge railways (open lines), and the amount of compensation pa^ meats made 
durins? 1897 on account of thefts. 


50 
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ADMINISTRATION REPOST FOE 1897-95. 


STATESlbftT 

Strength and cost of the police force on the standard and metre gauge railways (opk 








POBTION OP TUB TOTAL AJflftTAL 

testification 

Ko. 

* BAILWAT. 



Subordinate 

Officers. 

Constables 
and men. 

Supervision. 

Constables and 
men. 


Standabd gauge. 



Average No, 

Average No. 

Rb. 

Rs. 


State lines worked, by companies. 







i 

East Indian ( a ) 



29 

1,554 

44,431 

1,11,428 

ii 

Bengal Cbnteal 



9 

18 

1,389 

1,600 

in 

Beuoal-NIotub 



G 

282 

6,878 

23,893 

IV 




27 

233 

21,059 

16,877^ 

VI 

GODBEA-RUTLASI-NAGDi 



6 

44 

2,149 

6,69$ 


State lines worked by the State. 







XI 

NoBTII WeSTEBN ( d ) 



188 

1,961 

... 

1,03,611 

XII 

Htdebabad-Shadipalli 



1 

26 

... 

2,088 

XIII 

OUDEC AND ROBILKHAND (e) 



... 

S88 

(fjj 2G1 

28,738 

XIV 

Eastebn Bengal ( g ) 

♦ 


63 

570 

764 

32,409 

XVI 


% 


... 

70 

... 

9,822 


Lines worked by guaranteed companies. 







XVIII 

Gbeat Indian Peninsula (i) ..... . 


♦ 

21 

1,018 

32,998 

1,08,280 

XIX 

Bombat, Baboda and Obntbal India 


• 

60 

382 

13,824 

37,306 

XX 

Madbas (!•) 

• 

• 

7 

251 

12,453 

20,899 


Line owned by native state and worked 
by company. 




* 



XXXII 

The Nizam’s Gvabakteed State (I) 

• 

t 

2G 

160 

10,4G3 

22,218 


Line owned by native state and worked by state 
railway agency. 






XXXVI 

RIjpuba Bbatinda 

. 

. 

5 

45 

... 

754 


AIetbb gauge. 








State lines worked by companies. 







XXXIX 

Bengal and Nobtii-Westebn— 

* 

Tibhoot section ........ 

Comtant’b section (6) 

* 


! ■ 

372 

5,591 

' X 

25,425 

xiil 

Rajputana-M alt? a (bi) ...... 

. 


136 

652 

41,552 

87,501 

XL1II 

Southeen Mahp.atta. (n)j 

. 


13 

778 

18,078 

89,912 

XLVI 

Souxrr Indian (p) 

• 

• 

... 

227 

V 

(g) 42,663 

XIiVIII 

Aesaai-Bengal 

. 

* 

1 

67 

1,726- 

6,310 

XLIX 

Bueita 

• 

« 1 

61 

soo 

... 

25,438 


Assisted companies. 







1IV 

ROHILKUND AND KujIAON (COMPANY'S SECTION) ( s ) . . 

► 


11 

123 


... 

LV 

Uengal Dooabs ... 



... 

2 


1,243 


Line owned and worked by native state. 







LXXI 

BnlrNAOAB.GONDAL-JUNiGAD.POEBANDAB (t) 

• 

• 

24 

136 

... 



Total standabd and sietbe gauges 

• 

• 

678 

9,749 

2,13,616 

• 

IbS 


Based on figures git on. 




CHAPTER XII.— PERSONS EMPLOYED. 


No. 43. 


lines) and the amount of compensation payments due to thefts for the' year 1897 . 


cart ioekk by t n r. biilwiy.* 


Contingencies. 


J 2,1 
<1 


12,909 
f J 

/ • 6,447 

5,141 


/ 

' 3.3G1 


Total cost of 
force 

to the railway. 


5,730 
J 2,147 


V 2,994 

\ 

' 455 


I 8,349 


772 33,453 


1,31,803 

(c) 

1,19,050 


89,519 11,45,320 


Cost of force 
to the railway 
per mean mile 
worked. 


1,7S,S82 

8,719 

32,418 

40,930 

9,302 


1,11,960 

2,l/8S 

30,298 

33,247 

13,978 


U) 

1,64,187 


Compensation ^1$ 
payments due \ «n fomof 


to thefts or, 
carcie'snras 
of police. 


during the 
, year. 



Mean mileage 
worked during 
the year (sec 
also statement 
No. 32, 
Chapter IX). 

Classification 

No. 

Allies. 

' 

1, 922-63 

i 

125-01 

n 

862-33 

jij 

914-82 

IV 

140-91 

VI 

2,813-13 

XI 

58-91 

XII 

878 09 

XIII 

816-74 

XIV 

(A) 534 03 

XVI 

1,491-30 

XVIII 

460-90 

XI X 

85768 

XX 

354-70 

XXXII 

107-94 

xxxvi 


XXXIX 

815-66 


(m)l, 760-86 

XLI 

1,556-20 

XL1II 

1,103-38 

xlvi 

(r) 301-18 

XLVIII ( 

887-00 

XLIX < 

279-32 

LIV ( 

36-40 

LV 

419-54 

LXXI J 

19,528-16 



j iuc ^«iui*umuaiia-aaiKa ana me larxcerar 

railways. 

II (6) Although for convenience classed amongst State raUvrarj 
^ this line i& the property of a company. 

IV M Including the BhopaMtdrsi, the BintvGoona and th* 
Bhopal-Ujjalu railways. 


(h) Including 2’C6 miles Maid on mixed gauge) which is worked 
by the East Coast St..to railway and also worked over 
by the Southern Mahratta railway; but excluding 0.33 
miles (metre gauge) which is worked over only by the 
Southern Mahratta railway. 

r HI (»V Including the Wardha Coal, the Dhond-Manmid, the 
Kh&mgaon and the Amr&oti railwnjs. 

(j) The cost shown against this railway represents ^tb* of 
C1X the total cost of the police force. 

Y v (*) Including the Madrns.Ennfir section of the Peawada- 
AA MuJras railway aud the Kolar Gold-Qelds railway. 


r.»»Iway«, and 40 21 miles (Meh*.ana-Virauigdm section) 
of the Qaek war’s Mehedna railway. 


frontier, the JIjsore-NaujangOd, and the Kolbfipur 
railways. 

eluding arrear charges adjusted in 1897, on account of 
police employed on the ceded portions of the Mysore 
railway, fiom 1st April to 31st December 1600, and co*t 
of travelling and detective police employed In the 
Madras Presidency from 1st October 1605 to 31st De- 
cember 1606. 


temporarily closed from the 13th June 1897, on account 
of damages done by the recent earthquake. 


ciuaing me ..n«. ----- 

ipurcs taken from the I'evcnuc Accounts, winch mclufli 
Its. 7*220 on account of railway magisterial ebargee.^ 


la the UeTcnue Accounts. 





CHAPTER XIII. 


Rolling-stock (Revenue). ' , 

The following statement shows the average number o£ locomotives in use on the principal railways, 
and the work obtained from each during the year 1897 : , 7 

Statement 'No. 44. 


Classification 

Ho. 

t 

RAILWAY. 

! 

Number of 
locomotives 
on the line 
on 31st 
, December 
1898. 

| 

Number 
| ndded 

I during 
1697. 

* 

Average 
number of 
locomotives’ 
in use during 
1807. 

Total engine- 
mileage. 

Average 
mileage per 
engine. 

Average 
mileago 
per engine 
per diem, ; 



No. 

No. 

Ko. 

Miles. 

Miles. 

Miles. 


SlAtfDABD GAUGE. 








State lines worked by 
companies. 

j 







i 

East Indian (a) . 

'696 

34 

628 

15,954,902 

1 

25,406 

69-61 

ii 

Bengal Centbal . 

23 

... 

23 

470,647 

20.4C3 

66 06 

iii 

Bengal-Nagpub . . . 

H8 

... 

112 

2,006,022 

17,921 

49-29 

IV 

Indian Midland (5) . 

m 

14 

125 

1,999,114 

15,993 

43-82 


State lines -worked 
by the State. 



! 




XI 

Nobth Westbbn (c) 

602 

20 

575 

10,003,905 

17,930 

4912 

XIII 

OuDII AND KOHILKHAND 

166 


154 

2,754,534 

17,898 

49 04 

XIV 

Eastebn Benqal . 

94 

10 

96 

2,828,076 

29,349 

80-41 

XVI 

East Coast . . . , 

57 | 

... 

»! 

J 

1,166,464 

22,872 

62-66 


Lines worked by 
guaranteed companies. 

* 







XVIII 

Gbeat Indian Peninsula (d) 

605 

... 

605 

10,315,091 

17,050 

46-71 

XIX 

Bombay, Baboda and Cen- 
tbal India (e) . 

165 

(/)-» 

163 

3,300,933 

20,252 

55-49 

XX 

Madbas (g) . . . 

166 

... 

166 

3.152,828 

18,993 

I 

52-04 


Line owned by native 
state and worked by 
company. 



: 




XXXII 

The Nizam’s Geaeanteed 
State (A) . 

r 

‘ 50 

... 

50 

1,033,629 

20,673 

56-64 


» This represents the net addition, after allowing for the number of engines withdrawn during the jear. 


linusxs. 

)- 



(a) Including the Delhi* 
Umballn-Kalka and the 
Tarhessur railways. 


(J) Including tho Bhopal- 
Jtarsi, the Bfnu-Uoona 
and the Bhopal.Ujjttin 
railways. 

(c) Including tlio Htdcra- 
had.SliadipnlU, tlic South- 
cm Punjab (Dc!hi-J-ama- 
•sata) and the I’diAurn- 
Hhatinda Tailwnyaf^nd 
tlic Jammu and Kashmir 
railway (Native stato 
section), hut excluding * 
the stock belonging to tho 
metre gauge section of 
the old Bolen railway 
(Quetta loop). 


(d) Including tho W^irdha 
Coal, the Dhond-MaAunJd, 
tho Khnrogaon and the 
Amraoti railways 
(el Including tho Godlira* 
Eutlara-Ndgdd, tlic Nog* 
da-Ujjain and tho Gnek- 
wnr’s Petlnd railways 
(/) Two added hut 5 with- 
drawn during 1897. 
iff) Including the Madras* 
Enmir section (Bozwada* 
Madras railway) and the 
Kolar Gold-fieids railway. 


t 


(h) Including the Bezwa 
extension (East Coast 
State raifwaj), also 3 10 
miles of line worked o\cr 
twice hj each train. 

> 


T 
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No. 


XXXIX 


railway. 


Number of 
locomotives 
on the line 
on 31st 
December 
1898. 


Number 

ndded 

during 

1897. 


XLI 


Metre gauge. 

State lines worked by 
companies. 


Bengal and North- West- 
ern — 

Tirhoot section . 
Coueant'b section . 

Rmtutana-Malwa (a) • 


XL1II 


XLVI 


Southern Mahratta (c) 




Sonn Indian (d) . 


Aesaai-Bbngad 


XLVIII 

XLIX ' Burma . 


/ 


LIV 


BXIX 

l 

LXXI 


State line worked by 
the State. 


Kastebn Bengai.- 


Noethfbn and BrnAH geo- 
tions (including td’o 
Kaunia-Dhar'la, 2 0 

gauge, branch) • « 


Dacca section 


Assisted company. 

KoBILKUND AND KUMAON 
Company’s section (e) 


I Lines owned and 
worked by native States. 

JODHrORE-BlCEANEER . 
BHAYNAOAR GoNDAt-JuNi. 

OAD-PORDANDAH (/) . 


110 


441 


220 


Average 
■number of 
locomotlveiJ 
in use during 
1697. 


No. 


(i)~ Jo- 


204 


4t 


Ito 


79 

12 


27 


17 

35 


Total eoginc- 
mtleiige. 


Average 
mileage per 
engine. 


No. 


Miles. 


102 


435 


197 


Miles. 


2,406,029 


6,039,790 


4 ,45 B, 639 


202 I 4,262,419 


29 


71 

11 


26 


17 

33 


23,473 


13,935 


Average 
mileage - 
per engine 
per Jien. 


Rxxjlikb. 


Miles, 


22,575 


21,152 


64-31 


(a) Including the PJlsnpur- 
8818 I Beesi, the Ahmedahtd- 
Paranttj, the Gaekwnr’s 
Mohsina and the Oodoy- 
poro-Chitor railways. 


(5) One added hat 16 with- 
drawn daring 1897. 


61 85 ,(e) Including the Gnntakal- 
Mysore frontier, tho 
Mysore section (Southern 
Mahratta), the Kolhdpur, 
the Ycsvantpur-Mysore 
frontierand the Mysore- 
Nanjangdd railways. 


67-95 (d) Including the Mayara- 

' ram-Mutupct and the 
Pondicherry railways. 


484,661 

16,712 

45-79 

3,269,297 

23,269 

63-75 

1,805,029 

25,880 

69-53 

261,097 

23,932- 

65-67 

561,969 

21,614 

69-22 

404,095 

23,770 

65-12 

660,434 

20,013 

64-83 


(e) Including tho Lucknow- 

Bireilly section. 


If) Including tl o .Tctalear 
Itnjkotan the Jdumngar 
rail" ays. 


2. Statement No. 45 on the four^ following ;P a D°® ^f^mil^run by trains during 1897. 
te list on the 31st December 1897, and the number of miles run oy 

. This represents the act addition, alter allowing lor tho number ol engines withdrawn daring the! 
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ADMINISTRATION f JE3?0E ^ roR 1897-98. 


Statement 

Engines and vehicles on the list on the 31st feccmber 1897 , and (he number of miles travel led ly 


Clai*Ifleal!cn| 

No. 


B ML WAT. 


Standard gauge. 

State lines worked by oompanies.j 
I East Ikius (a) , , 

II | Bengal Central . . , 

III | Bengal-NIopur . , 

IV Indian Midland (J) 

V Bhopal-IiAmi (Bnmsn bbotion) 
GomrnA-ItDTLAir-NIaDA 
Wabdita Coal , 

Dhond-ManmId 

J Bezwada extenbton (East Coabt state)| 
bbotion (Bezivada- 


Madrab-EnnC'b 
Madras) , 


Total 

Stato linos worked by the State 
North Western (c) 
HrDEUABAD-SnADIDALLt , 

OODH AND RonlLKIIAND , 

| Eaeiebn Bengal . 

XV Calcutta Port ComriBStONEns' 

XVI East Coast .... 

Total 

Linos workod by guaranteed 

tvtti i companies. 

a vm Great Indian I bninbula (f) 

XIX Boubat, Baeoda and Central India (y)j 

XX Made as (ft) , 

Total 

Assisted oompanios. 

XXI Dbim-Uiibalia-Ealea . 

XXII Tareessdr 

XXIII Southern Punjab (DuLnr.SAirlsATA) 

Total 

Lines owned by native states and! 

XXVII by . COmpanies - 

XXVIII AmrXoti 


XXIX 

XXX 
XXXI 

XXXII 

XXXIII 

xxxiv 

XXXV 


Bi'na-G'oova ",**** 
BnopAt- Ojjain ’ \ 

l™ p w ! i (Native state bection) 
nu Nizams Guaranteed State (i) 
*'Agda-Ujjain , v ' 

The G AKE(TAli " 8 p IT1 ^ D ‘ 

Kolar Gold-fields 

Total 

® wr ied by native states and 

X X sxm R ^A-BH^BA erailwayas6Dcy | 
J TION° K f n “ ,E <«™BrAw S J 

Total 

Total standard oaugb 



Nori.-Tho mlltBEci ttcvr niihlnlmlcU 
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?• i 

imins on the standard and metre gauge railways , during the year ending with the 31st December 1897. 

! 


VEHICLES. 


Miscel- 
laneous 
co ichtng 
v dudes 
(excluding 
brake-vans). 


No. 


\ 


187 

12 

40 

4G 


Hoods 
vehicle* 
of all des- 
criptions 
(liEeludinK 
brnkfc-Yftrs 
and crane) 


| No. 


Midland r 
Baroda an 

Indian Pe 

teed State 

railway 


i 10,034 
* 494 

. 3,413 
2,059 
Jail way 
d Central 11 

ninsula rail 

railnay 


205 


Ko. 

341 
10 
123 
•126 

ndia rail«a| 
ay 


16, COO 


305 

^Vestcrn S’ 
105 
96 

19 


10,790 
t .to railway 1 
4,330 
2,069 
37 

1,413 


523 


216 

35 

103 

381 


18,974 


7,816 

4,223 

2,915 


railway 
Western S' 


14,934 


tate railway! 


Indian Pe 

Midland r 1 
18 

Baroda on 
railway 


Brake- 

vans. 


Passpnger 
(including 
p I'.HPnger 
proportion 
f mixed ard 
liirht tiain- 
uiileage). 


600 


C23 

147 

67 

65 

792 


650 

94 

178 


922 


Goods 
(including 
goods 
proportion 
of mixed anti 
light train- 
mileage). 


Milos. 

,208,714 
225,628 
652, 8S2 
819,811 


Miles 

7,998,244 

180,742 

1,147,390 

937,013 


6,907,015 10,283,389 


4,015,122 

1,062,658 

1,011,059 

lnform-itio] 

525,246 


6,611, 3S5 


4,214,S15 

1.539.2S3 

1,292,671 


5,0G1,8SI 

1,233,949 
1,021,128 
i not avail 
492,645 
7,809, G03 


7,046,772 


4,831,983 

1,303,781 

1,354.76: 

7,515,529 


ninsula rail] 
ailway 

835 
l Central 1 


18 




North IVe 


1,212 


way 


41 

ndia railw.i 


835 


«crn Si ate 


60,793 


229,173 

jy - 


41 


railway 


£,355 


229,173 


20,827,365 


680.447 


C80.447 


F TF.AIS-511LES BON. 


Mixed and 
light train- 
mileage. 

l\* 

Total ti 

raln-miitoge. 

mi 

:i 

nmber of 
ain -miles 
er mean 
c worked. 

ueificatloi 

Ho. 

Miles. 

Miles. 

Miles. 


4,239,724 

13,206.958 

6,869 21 

I M 

286,410 

406,370 

3,250-70 

II 

1,214,673 

1,800,272 

2,087-68 

III 

764,101 

3,756,824 

1,859-43 

IV ' l) 


... 

... 

V 


... 

... 

VI 



f 

... 

t 

VII 


... 

VIII 

•II 

... 

... 

IX 

• It 

... 

... 

X 

6,505,108 

17,170,424 

4,454-31 


3,552,911 

9,107,303 

2,998-84 

XI 


.1. 

... 

XII . 

1,270,706 

2,296.607 

2,827 05 

XIII 

411,729 

bio 

2.032,187 

6,044 41 

XIV 

( 

XV 

802,930 

1,017,391 

1,906-06 

XVI 

6,098.276 

14, 453.98S 

(c)3,112 07 

( 

735,382 

9,096,798 

6,C99 87 

XVIII 

033,285 

2,848.067 

4,382 79 

XIX 

1,407, 2G5 

2,647,436 

3,086-74 

XX 1 

2,675,932 

14,592,301 

4,866-01 




! 

XXI 

... 

... 

... -j 

L XXII 

... 

... 

... 

XXIII 

... 

1 

... 

y 

f XXVII 



- f 

7 461,451 

f 

909,620 

... c. 

2,664-41 

L XXVIU 

r xxix 

XXX 
l XXXI 
XXXII 
( XXXIII 

V XXXIV 

1 XXXV 

7 461,454 

909,620 

2,564-1! 





r xxxvi 

• I. 

Ml 


t XXXVII 


... 

... 


8 15,740,771 

47, 126, 3-0 

3,975-9 

7 

\ 


REMARKS. 


Turke&sar railway*. 


and the llhopal- Ujjoiu railwaj*. 


) Tnelnding the Ilydorabad-Shadipalli, th* 
Southern Pnnjab ( l»clhi-taniAsnta) and tho 
Rajpura-Bhatinda railways and the Jammu 
and Kashmir railway (Natiro state section), 
but excluling the stock belonging to tho 
metre gauge section of the old JJol&a railway 
(Quetta loop). 


v.hiehls worked by the K ist Coast St ite railway 
and also worked ovc by tho Southern Mahratt.i 
railway; hut excluding 0 3 nnle (metre 
cauge) which is worked oTer only by the 
Southern ilahratta railway. 


railway. 


Jl.iuinad, the Khdtngaon, ami the Amr&oti 
railways. 

) Ineludimr the Godhrn-Rntlam-Ndgdd, tho 
Nfigda-Ujjain, and the Gachwar’s I’ct'dd 
railways. 

) Including theMadras-Ennfir section (Rezwcda- 
Madras railwaj j and the Kolur God field* 
Iftilway. 


It) Including the B*r*ftdi extension (Etrt Cm«| 
State railway), 3)0 mile* of iiLe wjrked 
over twice bj ®*ch train. 


tre net included In tho totals, as thrj arc .ucladcd with tho mileages oi tho homo lines. 


ADMIKISTBATIOK REPORT TOR lb9(-98, 


1 
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gjATEAIENT 


Engines and vehicles on the list on the 31st December 1837, and the number of miles travelled ^ trmn j 


— 







NUMBEK 01 ? ENGI ^ S 













Mean mile- 
age worked 
(from state- 
ment Nn. 32, 
Chapter 
IX). 




Carriages. 



Cltt*EiCca* 
tion No. 

BAILVAY. 

Engines. 

let cla«8. 

2nd class 

3rd or in- 
ter mediate 
class 

Lowest 
(3rd or 4tb) 
class. 

Composite. 

Total 

nnmbor. 








— 




Metre gauge. 

Milos. 

No. 

No. 

No. 

No. 

No. 

No. 

No. 


Stato lines worked, by companies. 









XXXIX 

Bengal and North-Western— (a) 
Tiehoot Section . . 

1 8S1-38 

110 

39 

15 


359 

76 

499 


Coitpant’s section .... 

) 








XL 

LUCKNOW-BAREILLY SECTION (ROHILKUND 
AND XUMAON) 

(213-40) 


••• 

... 

... 

Vo 

deed by tbo 

Bohilknnd 

XLI 

xlii 

Bajputana-MalwA (5) . 

PAlanpuh-Deesa ..... 

1,873-17 

(17-28) 

426 

122 

99 

50 

773 

114 

Vor 

1 i>i58 U 

jkod by they 

XLIII 

Southern Mahratta (c) ... 

1,556 £0 

(d) 220 

19 

41 

... 

432 

94 

636 

XLIT 

Gontakat, -Mysore frontier . 

(119 50) 

) 





Worked by t 

jio Sonthorn 

XLV 

XLVI 

MySOEE SECTION (SOUTHERN MlHRATTA) 

South Indian (e) . . . . 

(290 00) 

1,103 33 

5 

205 

19 

44 


628 

72 

763 

XLvn 

Mayayaram-Mutupet , 

(53 99) 

M. 

... 

... 

... 

... 

Vorked 

j>y tho South 

XLVIII 

Assam-Bengal ...... 

301-18 

53 

1 


... 

69 

20 

90 

XLIX 

Burma . . 

8s7 00 

147 

34 

4S 

... 

303 

60 

505 


Total 

0,602 31 

1,161 

234 

247 

50 

2,674 

436 

3,6-11 








State line worked by tbo State. 









»' L 

Eastern Bengal - ( 

Northern and Bthar. sections (in- 
cluding the K.aunia-Dhf.rlltt, 2' 6" 
gauge, brano’a) .... 

478-20 

79 

10 

10 

32 

170 

52 

274 

56* 


Dacca sechc 

85 92 

12 

4 

4 

2 

30 

16 


Total 

50112 

91 

11 

14 

34 

200 

03 

330 


-i-Saiatod companies. 








10 

LIII 

DroonuR 

4 79 

3 

... 

... 

... 

8 

2 

LIT 

t 

Eohilkunu and Kuhaon (Company’s 
section) (j) 

279-32 

27 

11 

3 

3 

94 

21 

• 132 

LV 

Bengal Dooars 

36 40 

4 

»•» 

... 

... 

14 

5 

19 

LVI 

Dibru-Sajhya 

77-50 

IS 

... 

... 

... 

27 

8 

35 

LVII 

Ledo and Tikak-Margherita Colliery 


Informa 

tion not a 

vailablo 

... 

... 

»»* 

... 

LVIII 

Ahmedabad-ParantIj . 

(28 93) 





V 

orked by tbo 

■^ajputana 










*T 1 n , r A r 

398 01 

52 

ii 

3 

3 

143 

36 

19G 


Lines owned by nativo states and 
worked by companies. 









LXIII 

The Gaek war's MehsAna . . 

(92 63) 

... 

- 

... 

»•» 

V 

orked by the 

■jiajpntane- 

LX IV 

KolhApur 

(29 07) 







\ 

I LXV 

Yesyantpur-Mtsore frontier 

(51 35) 

I- 


... 

•«» 

V 

O 

£* 

O 

Qj 

c? 

CD 

j3onthera\ 

LXTI 

T 

Mysore-Nanjangud . 

(15-25) 

1 

J 






/ 

"? 

Total 

(188 30) 

•*« 

... 

... 

... 

... 

... 


: lxix 

Lines owned and worked by native 
states. 

Jodhpore-Bickaneer— 

JoDHPORC SECTION .... 

BlCKANEFR SECTION .... 

| 36100 

17 

7 

2 


48 

6 

63 

LXX 

OODEYPOP.E ChITOS 

. ( 60 39) 



... 

.» 

V 

orkod by tbo 

jlajpntana- 

I.XXI 

BhAynagar-Gondal-JunAgad-Pouban- 

DAR (t) 

379 69 

33 

22 

9 

... 

128 

21 

180 

LXXII 

Jetalsar-BAjkot 

(46-23) 


... 

... 

„ 

Workod 1) 

y the Bhayn 

ag ar-Gondal- 

LXX III 

JAmnagar ....... 

39 85 

O’) 

2 

2 

... 

19 

... 

23 


Total 

783 51 

50 

31 

13 


195 

27 

206 


Foreign lines. 








1 

LXXVI 

Vest op India Portuguese . . 

51-11 

12 

2 

2 


10 

s 


LXXVII 

Pondicherry 

(7 80) 

... 

... 

... 

... 

Vorked 

/ 

i,y the Stfntb 


Total 

51-11 

12 

0 

2 | ... 

16 

3 

~ 33 


Total mttp.k gauge 

8.399 09 

1,360 

292 

279 

87 

3,228 

‘ 570 

~ 4,45$ 


Note —The inileagos shown withi 0 ^raoketi 
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1 

No. 45 conoid. _ Ue . ending with the 3 1st December 1807 — con eld. 

J the standard and metre gauge railways , duri^ s=s=ss ==s ^ ■— — '■ !! = = 


AtNfc' VEHICLES. 


| Miscella- 
neous 
| coaching 
vohiclos 
|(exclndin? 
brake- 
vans). 


'Goods 
Tohiolos 
of all des- 
criptions 
(excluding 



REMARKS. 


(a) Including tho Cawnporc-Burhvral 
(metro" gauge link;. 


(b) Including the PtHanpur-DeCBa, tho 
Ahincdabad-Pardntij, the Gaekwar’s 
Mehtana and the Oodoyporc-Chitor 
railways. 

(c) Including tho Guntakal-M y s or o fron- 

tier, tho Mysore section (Southorn 
Mohratta), tho Kolh&pur, tho Yos- 
vantpur-Mysoro frontior and tho 
MjEoro-Nanjangud railways; also 
2 99 miles of tho East Coast iStato rail- 
way worked over. 

(d) Including tho tender of a condemned 

engino. 

(c) Including tho Miyavaram-Mutupotand 
tho Pondicherry railways. 


(/) Cannot lie apportioned between conch- 
mg and goods. 

(,j) Including tho Lucknow- Bareilly eoc- 
tion. 

(?i) Including ono dummy track attached 
to travelling crano. 


(i) Including tho Jotalsar-Riljkot railway. 

(j) -Worked by tho enpines of tho Bhfir- 

na-nr-Gondal-Junisad-Porbandar rad- 

way as a temporary measure. 


aro not 


inclndod in tho totals, as they'aro included with tho miloagci 


of tho homo lines. 


52 
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On the main line, a service of one train each way daily was started between 
Sara and Saidpur stations from the IGtJa June, trains being pushed across the 
liaroloe and Atrai bridges and passengers transhipped at the Burrnl bridge. 
A through service for a limited number of passengers between Calcutta and 
Darjeeling was established from the 20th June, passengers being conveyed in 
trollies over portions not sufficiently repaired by that time ' to take ermines. 
Passengers who left Darjeeling on the 23rd June were taken -through in carriages 
from Siliguri to Sara, and through-hooking of all coaching traffic was resumed 
on the 24th June; goods trains were run on the 25th, June, and through °-oods 
traffic resumed on the 28th June. On the Behar section, communication was 
practically interrupted for one day only. Coaching traffic was transhipped at the 
Atrai bridge between Dinagepore and Parbatipur stations on the .4th, and trains 
pushed across' on and from the 16th June. On the llungpore branch, the traffic 
up to llungpore was resumed on the 26th June, and up to Kaunia on the 8t.lv 
.July. On the Kaunia-Dharlla, railway, the trafiio was resumed from Teesta to 
Jatrapur on the 8th July and from Teesta junction to Moghalhat on the 9th 
July, with transhipment at the Manas and llutnai bridges. On the Dacca 
section, communication below Gafargaon was not interrupted. Tite line from. 
Gafargaon to Balipara was re-opened on the 19tlv June, and on to Mvmensin'dx 
on the 28th June. 

On the 13th June, the line was breached between Forbesganj and 
Debiganj stations on the Behar section, and all booking was stopped. Traffic 
was resumed on the 1st November. 

On the 31st July, owing to the Dharlla find Brahmaputra rivers being 
in flood, the lines between Dharlla, left hank, and Jatrapur, on the Kannin- 
Dharlla section, was breached and submerged 3 feet for about 300 yards. The 
-glffit at Jatrapur .was also under water, and all houses, coolie sheds, etc., were 
flooded. The line was repaired on the 7.th August, and trains ran through 
to Jatrapur from that date. 

Ou the 31st August and 1st and 2nd September, the Kaunia-Dharlla 
section was again breached in several places. Traffic was resumed on the 12th 
October. 


JEasl Coast State Railway (standard gauge). 

7. Owing to heavy local rain on the afternoon of the 4th September, the 
south approach to the girder bridge (one span of 12 feet) at mile 258/3 was 
washed away. Traffic was entirely interrupted for nine hours only. 

Great Indian Peninsula Railway system ( standard gauge). 

8. On the 7th of August, owing to heavy rain, a very heavy slip of rock 
and fflurum, estimated at about, 30,000 cubic feet, fell, from the up hill side, 
blocking both roads at the upper end of No. 21 Bhore Ghat tunnel. Part of 
the slip fell on the parapet of the tunnel, carrying away some 15 feet of coping 
and bulging the two top courses for a length of 12 feet. The up road was 
cleared for traffic hv mid-day ‘on the 9th August and the down road in the 
afternoon of the 10th idem. 

Owing to exceedingly heavy rain on the night of the 6th August and 
morning of the 7th, the line between Badlapur and Wangui stations was 
damaged by flood, breaches being caused in two places in the 42nd mile and in 
two places in the 44th mile, involving complete suspension of traffic. The up 
line between Badlapur and "Wangm was restored in the afternoon of the 8th 
August, and traffic on the down line was fully resumed on the afternoon of the 
10th August. 

Ou the 14th August, owing to very heavy rain, water rose to within 1 
foot 6 inches of the girders at the double 30-foot girder bridge at mile 444'09, 
and the embankment was badly scoured behind the south-west wing. This 
scour was filled in on the following day, but on the 20th the whole of the 
■abutment and the- south-west wing fell forward without warning of any kind ; 
the north-west, wing and a portion of the pilaster were alone left standing. In 
falling forward, the mass of masonry in the abutment struck the pier and 
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caused it to lean over 7 inches out of the perpendicular, and nt the same imio 
cJnied the earth in the embankment behind with :t tor about -0 feet back. 
A pathway and a small planked bridge over the nnia "ere put in baud and 
brought into use on the morning of the 21st August for the transhipment of 
the up mail passengers. By the evening of U 10 same day, the road was made 
rendv for the passage of empty vehicles, all (rains were allowed lo he pushed 
over* the bridge on the 23rd, and on the 2Ctli the bridge was passed by tbo 
Govornmentlnspector for trains and engines to cross over at a speed of 4i 
miles an hour. 


Rajpulana-Malwa Railway (metre gauge). 

9. During very heavy rain on the night of the 37th July, (be country 
between Somesar and Jawali stations, Abu Bond divi-ion, was Hooded, and at 
mid-day on the 13th the rails were topped, and a length of 90 feet of bank, 8 feet 
hi eh, w*as washed away between the Dhutaria nala, mile 3Si, and Somesar 
station. Traffic was resumed on the night of tbo 19th idem. 

Southern Jilahralta Railway system ( metre gauge). 

10. On the 21st September, owing to heavy rain, the ballast, was washed 
nwny from under the sleepers for a length of one telegraph post at mile 23(5/8, 
between Bidadi and Closepet stations, causing the engine of Ko. 70 down mixed 
train, nine covered goods wagons and three third class carriages to he derailed 
and thrown off the line. The line was restored on the 22nd idem. Pour pas- 
sengers wore injured and the rolling-stock was considerably damaged. 

On the 23rd, September, t.hc engine of a down mixed train, one accident, 
van and four third class carriages were precipitated into the Mitllur river, which 
was in flood at mile •-4(5/2, between Channnpatna and Mudgcri stations, owing 
to the failure of throe of the arches of the bridge. The next carriage (a second 
class) hung over the side of the pier, tlie loner end partly submerged in the 
water, and the succeeding first class carriage hung a little over the gap. Four 
railway servants were drowned and two were injured, and, as far as known, 
sixteen passengers were killed and the same number injured. The rolling-stock 
was considerablv damaged. 

On the 27th September, owing to heavy rain, the Chitwndi main irriga- 
tion canal burst, and the bank between the level crossing at the east end of 
Hospet station (mile 103/22-23) and the 15-foot arch bridge at mile 103/23 
was washed away. The earthwork in the dead end on tbo north-east side of 
the station-yard, for about 150 feet, in length, was carried away by tbo flood, and 
the whole of the Uospet station-yard was l-J- feet under water. The Jine at 
these places was restored on the 1st October. 

South Indian Railway ( metre gauge). 

11. On the P»th September, heavy rain washed away the ballast and a poriion 
of a low bank at mile B 24(3/1-3, damaging the batik for 300 feet. Traffic 
was interrupted for ton hours. 

On the 27th September, a heavy flood washed out two piers of the tem- 
porary bridge at mile B 324/12-13, on the diversion constructed by the 
Bezwada-Madras railway in the Gudnr valley, for conversion of tho metre to 
the brand gauge. The floods continuing, traffic was not resumed ,on the main 
line till the 3rd October. 

Assam-Rengal Railway ( metre gauge), 

12. On the 12th June, an earthquake damaged the lino above Akhaura 

(mileage 125 from Chittagong). Traffic above Akhaura was at once stopped 
and not re-opened until — 1 

20th July 1897, from Akhaura to Srimangal for goods and parcels, . 

2 3th „ „ „ Srimangal to Kulaura for „ „ 

30th „ „ „ Akhaura to Kulaura for local passenger traffic by goods trains 

on alternate days. 

8th August 189/, from Akhaura to Earimganj for all description of traffic. 
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The Gaubafci-Jamuna Mukh section (7P73 miles) was also closed on account 
of the damage it sustained by the earthquake, and lias not yet been re-opened. 


Burma Railicays (metre gauge). 

13. On the 17th August, exceptionally heavy rain in the Pyuntnza district 
caused the Yayandv Ohoung to 'overflow its banks and an overflow bridge of two 
spans of 20 feet collapsed entirely, and at the same time a breach of nearly 100 
feet was made in the bank. Trains were stopped on each side and passengers 
transhipped. The breach was spanned by a temporary pontoon bridge, for foot 
passengers, while a pile bridge was being constructed for trains. The pile 
bridge was completed and through running resumed on the 9th September. 

On the 16th October, there was a very sudden and exceptional flood in the 
Youbin Ohoung, which scoured out a great portion of its bed at tlie railway 
crossing and affected the foundations of one of the piers of the railway bridge, 
mileage 217, (one span of 100 feet and two spans of 40 feet on well foundations). 
One pier was scoured out to within three feet of the bottom of the well and 
heeled over, throwing the girders considerably out of line and level. The mail 
train passing over th<3 bridge at the time had the engine derailed, hut no further 
damage was done. Passengers were transhipped for the following two days, 
when through running over the bridge at slow speed was resumed. 


Bohillcund and Kumaon Railioay system (metre gauge). 

14. On the 25th- and 26th September, upwards of seventeen inches of rain 
fell in the Fainital and neighbouring districts. The result was an unpre- 
cedented flood in the Gola river, which passes near Haldwani, and afterwards 
crosses the line near Kichha. Near Haldwani, the river cut away its right bank 
and breached the railway, flooding the line for fully a mile between Kicliha 
station and Kichlia bridge, and washing away a good deal of ballast. The line 
was repaired and through rail communication again established by the evening 
of the 27th September. 


Bengal JDooars Railioay (metre gauge). 



15. On the 12th June, the permanent-way was badly disturbed in places, 
for IS miles, by an earthquake. Traffic was stopped, but resumed from the 
21st idem. 


Jorhdl Railioay (2' 0" gauge). 

16. On the 4th September, an exceptionally heavy flood occurred in the 
Brahmaputra, washing away the embankment at mile 0/5, between Gosaigaon 
and Potiagaon stations, and causing a gap of one hundred feet in the line. 
Traffic on this portion of the line was suspended, and a temporary station and 
telegraph office established at Potiagaon station on the Stli September 1897. 
The repairs to the breach were completed and traffic resumed on the 8th 
October 1S97. 


Darjeeling- Hi m alayan Railway (2' 0" gauge). 

17. On the 25th June, owing to heavy rain, the line and cart-road near 
Tindharia at mile 19 - 50 were blocked by slips. This necessitated transhipment 
at that point, until through communication was restored on the 28th idem. 

Cherra- Comjmnyganj Railway (2' 6" gauge). 

18. On the 12th June, an earthquake occurred which wrecked the bridges on 
the quarry line, and the Companyganj bridge was thrown partially out of plumb 
and had one cylinder snapped across about three feet from the bottom. The 
banks settled and cracked in eTery direction and were very badly fissured and 
practically levelled to the ground between Tharria and Bbolaganj stations. The 
permanent-way was thrown out of the straight line transversely and perpen- 
dicularly several feet. The Bbolaganj station and engine-yard subsided and the 
workshops were flooded and destroyed. The repairs to the damages to the 
hanks and permanent-way were completed from Tharria to Bholdganj by the 
end of August, but in September the line uas again damaged by floods. 


53 



210 


ADMINISTRATION RETORT TOR 1807-08. 


Very heavy rain occurred in June, July and August which thoroughly 
saturated the ground, and iu (ho first four days of September a rainfall of some 
eighty inches, falling on the already saturated ground, caused abnormal floods, 
which brought down sand and boulders from tbo landslips in the hills caused/ 
by the earthquake of June 12th. The floods first destroyed the Tharria bridge 
over (lie Dliolai river, carrying it completely away; then tliey v burst tlm 
dry stone masonry dam across the Dliubri river, and the water flowing by the ' 
latter river and also across country, washed away the railway embankment from 
Tharria to Bholaganj. The line is still under repair and not yet open for traffic, 
as the work has been retarded by subsequent floods. 


CHAPTER XV. 

Accidents. 

The following statement shows for each gauge separately, the number of 
Number of persons killed persons hilled and injured in connection with rail* 
and injured m connection way working during 1S97, as compared with the 
1897. ob aTera g e . 0 f t jj e two previous years : 


Statement No. 46. 


I 

PiesKsaerB 

Sbevants. 

OXHEB PEB80NS. 



• : 

Tear. 

' 

Prom 
'accidents 
to trams, 
rolling- 
stock, 
perma- 
nent-way, , 
Ac. 

■Rffijisg 

Total. 

From 
accidents 
to trim”, 
rolling- 
fit Oth, 

perma- 

nent-way, 

Ac. 

By aeci- 
deDls from 
i other 
■onuses, jo 

eluding 

1 accidents 
from tlit Ir 
: onn want 
of canton 
or mis- 
j conduct. 

. 

Total. 

Whilst 
pissing 
over 
railways 
at level 
cross- 
ings. 

Tres- 

passers. 

Suicides. 

Miscel- 

laneous, 

DOt 

included 
in pre- 
ted*ng 

columns 

Total. 

Total all 
classes. 


i 

5 

s 

3 

’£* i 

rs 

d 

1 

*a 

CJ 

a 

►*« 

i 1 
w 

e 4 

•3 . 

CJ 

% 

a 

'£ 

•3 | 

5 

! 

1 

a 

I 

*o 

5 ! 

•8 

V- 

! 

rS 1 

« 1 

t2 

-3 

O 

b 

a 

a 

•a 

»=3 

«» 

a 

’c* ! 

o 

* 

1 *2 
p 

E 5 

*3 

Injured. 

•a 

t 

b 

a 

a 

•a 

o 

•SI 

O 

b 

a 

a* 

Standard 

gauge. 







1 




| 




1 





' 





1897 

c 

105 

49 


55 

2P- 

1 

22 

161 

257 

174 

2S0 

13 

8 



149 

1 

8 

10 

2 

551 

121 

780 

049 

Avcrnpo of the 
two previous 

3 cure. 

20 

50 

50 : 


GO 

17f 

I 

1 

3 

27 

115 

230 

118 

2 63 



221 

71 


3 

6 

1 

8' 

310 

89 

518 

628 

, Metro gaufiG. 

























1697 

16 

S3 

8 

C7 

21 

CO 

6 

15 ! 

60 

70 

65 

85 

n 

K 

HO 

G3 

19 

1 

C 

n 

17C 

73 

255 

248 

A Ttrntto r>! tho 
two previous 
years. 

6 

15 | 

37 

50 

23, 

7J 

s , 

1 

° 

39 

75 

43 

84 

0, 

K 

109 

49 

22 

3 

9 

3 

143 

62 



Special 

gauges. 




l 









i 

i 











, 1697 

... 


B 

... 

... 

■"i 

... 

... 

1 

3 

1 

1 

3 

1 

i, 

i 

1 

3 

1 

... 


... 

S 

4 

4 

7 

Average of the 
two previous 
years. 

... 

■ 

a 

1 ... 


... 

... 

3 

.. 

6 


8 

| 

... 


1 

I 

l 1 




1 

1 

2 

1 

10 

Total of all 
► gauges. 



1 


i 

1 






1 













1807 

22 

128 

m 

210 

£ 

; s3> 

i 

18 

S8 

212 

330 



25 

10 

SCO 

ieo 

109 

9 

10 

4 

730 

203 

1,039 

00 

Average of the 
two previous 
yeatB. 

1C 

1 

C5 

C7 

162 

83 

2\; 

8 

SO 

I 

i 

i 

153 

310 

101 

1355 

20 

14 

331 

121 

m 

1 

I 

0 

0 

1? 

434 

153 

7ZS 

75 


The following paragraphs give a brief account of the principal accidents 
which -occurred during the year : 


East Indian Railway system ( standard gavge). 

* 2. On the l 7th January, an up goods train collided -with another standing on 

the home line at Gangpur station. The accident was due to the carelessness of 
the station master, who, assuming that the latter train had passed his station, 
allowed the former train in. Two railway servants were injured. 

On the 15th April, a collision took place at Howrah station between the 
down Tarlcessur local train and the empty stock of the down Burdwau local 
train, owing to the former having run against signals. Twenty passengers 
were slightly injured. 

On the 28th April, while an up passenger train was standing at Magra 
station, a down goods train was allowed to run through the station. As the 
engine of the down goods train arrived at the main line points, it collided fh’sfc 
with a wagon standing foul of the crossing, which was thrown clear off the line 
and derailed, and next with two wagons standing together uncoupled on the 
main line, and carried them some distance through the yard. A railway servant 
was badly hurt and subsequently died, 
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Oil the 10th June, a collision took place at Moghal Sarai station, between 
an up passenger train and a pilot engine with some empty vehicles, owing to 
the train having heen admitted on to the wrong lino. The rolling-stock was 
damaged and two passengers were injured. 

On the 14th J une, while a down mail train was running between Ghaggar 
and Lalru stations, a liorse-bos, second from the engine, was found on Ore. A 
passenger travelling in a first class carriage having given the alarm, the train 
was brought to a stand. The loaded horse-box and mail van were completely, ' 
and the brakevan partially, burnt. The horses in the box were killed, and 
four out of five syces were injured in jumping out of the train. The fire was 
probably due to the syces smdking. 

On the 18th July, an up special goods train was standing on the second 
line at Fawddih station at the time when the up mail train passed, and it was 
the intention of the station master to shunt this train into the siding at the east 
end, to then admit a second up special goods train on to the second line, and 
keep the platform line clear for a passenger train following shortly after. The 
second up special goods train left Nargungoo, ran into Xawadih full speed, and 
collided with the first up special goods train which was being shunted into the 
siding. The engine, a brakevan and ten wagons of the second up special train 
were completely wrecked, and a fireman of the incoming train killed. The 
accident was due to a neglect of rules and to the driver losing control of his 
engine on the heavy down grade into Nawadih. The assistant station master 
and driver were prosecuted, and on conviction fined Its. 500 and Its. 250 respect- 
ively. 

On the 7th August, while an up special train was proceeding from Maharaj- 
pur to Sakrigali Ghht with twenty-six partially loaded wagons, engine tender 
foremost, it ran over a buffalo at mile 211, on a curve, resulting in the engine 
being derailed, and after travelling a short distance, capsized on its side, live 
wagons next to the engine were badly telescoped. 

On the 21st August, at mile 52-1, between Gaipura and Naliwai stations, 
an up goods train from the direction of Howrah ran through Gaipura 
station without line clear message, and collided with a down passenger train on 
its way from Nahwai. The engines of both trains and rolling-stock were 
derailed and considerably damaged. Two native passengers were killed. 
The driver of the up goods train, responsible for the accident, was prosecuted. 

j Bengal Central llailioay ( standard gauge). 

3. On the 5 th June, a sub-inspector’s trolly was run into by a relief van 
engine at mile 7, near Gangnapur station, owing to the carelessness of the stall 
in charge of the engine. The sub-inspector, a time-keeper and two trollymen 
were killed and the trolly broken to pieces. The locomotive staff were punished. 

Ben gal- Nagpur Railway ( standard gauge), 

4 !. On the 25th June, an up goods train entered the Sini station at an exces- 
sive speed against signals, and collided with nine wagons that were standing on 
the main line, resulting in considerable damage to the engine and vehicles. 

North Western State Railway system ( standard gauge). 

5. On the 23rd January, a sub-inspector’s trolly was run into by an up Quetta 
mail train in a deep cutting at mile 47/917 near KAcbali station, owing to 
neglect on the part of the sub-inspector. Two railway servants were killed 
and two injured. 

On the 3rd July, at Kartarpur station, a down mixed train which entered 
the station against signals, ran info and collided with a down goods train 
which was being shunted between the down distant and main signals. Some five 
or six third class passengers in the mixed train received slight injuries and the 
rolling-stock was damaged. The staff in fault were prosecuted. 

On the 23rd September, a down mail train was admitted on the wrong line 
aud collided with an up transport train which was standing on the loop at 33 okra 
station. Some stock was damaged and derailed. The staff in fault were 
prosecuted. 

Oudh and Rohilkhancl State Railway {standard gauge). 

C. On the 23rd August, the whole coaching stock of a down mixed train 
consisting of twelve vehicles, was derailed at about mile 358, near Dejora bridge,’ 
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between Basbaratganj and Bareilly stations., and tlie rolling stock and -perma- 
nent-way were considerably damaged. v 

Eastern Bengal State Railway system {standard, metre and special gauges). 

7. On the 8tli January, at mile 95,110 between Ckorkai and Phulbari 
stations, seven goods vehicles attached to an up mixed train were derailed due 
to the line haying been fouled by a buffalo, which had been run over and 
killed by a down train. The rolling stock and permanent-way wore consider- 
ably damaged. 

On the 28th June, at Agarpara station, there was a collision between one 
of the slip carriages and the main body of an up passenger train, due to a 
defect in the slip coupling. Nine passengers were slightly injured and a slip 
carriage was damaged. 

On the 21st October, at Canal Junction, a collision took place between 
an up Bengal Central railway mixed train and a down Eastern Bengal State 
railway goods train. The accident occurred on the cross-over leading from the 
up main line to the Chitpore down line, and resulted iu slight injury to 
sixteen passengers, and serious damage to the rolling stock of both the lines. 

Bast Coast State Raihoay {standard gauge). 

8. On the 24th June, at Klrarda Hoad station, the yard foreman in the 
absence of the driver having started an engine, it collided with seven third class 
carriages that were standing on the line and damaged them. The yard fore- 
man was summarily dismissed the service. 

Great Indian Beninsula Railioay system {standard gauge). 

9. On the Gtli March, two wagons attached to an up goods train were de- 
railed on the Potlira bridge, at mile 2919, near Nagri station, owing to the bosses 
of the wheels working loose through wear and tear. The rolling stock, perma- 
nent-way and bridge were considerably damaged. 

On the loth June, the engine and seven carriages attached to a down 
passenger train were derailed at mile 346f, near Bdgmar station, owing to a rail 
having been removed from the down line by a muecadum and a gangman with 
the intention of wrecking the train. The engine, rolling stock and permanent- 
way were damaged. The parties in fault were prosecuted and sentenced to 
transportation for life and to seven years’ rigorous imprisonment respectively. 

On the 21st June, a collision occurred between a down goods train (carry- 
ing passengers) and an up goods train at Shahabad station, owing to the points 
being wrongly set. Pour passengers and one railway servant were injured, 
and the engine and rolling stock damaged. The muecadum, pointsman and 
signalman were prosecuted and sentenced ; the muecadum to one month and 
the others to fifteen days’ rigorous imprisonment each. 

On the 28th September, a collision took place between a down passenger 
train and a down goods train at Martur station, owing to the points having 
been wrongly sot. A. native female passenger was slightly injured and the 
rolling stock considerably damaged. The assistant station master and muecadum 
concerned in the accident were prosecuted and sentenced; the former to 
six months’ rigorous imprisonment, and the latter to a fine of Rs. 50, or, in 
default of payment, to three mouths’ imprisonment. 

Bombay, Baroda and Central India Railioay system {standard gauge). 

10. On the 9th January, after the engine and four leading vehicles of an up 
mail train, which was booked to run through G-holvad station, had passed the 
north points on the platform lino on which a down mixed train was standing, 
the. pointsman discovering his mistake threw over the points for the main line, 
thus splitting the train and causing derailment of some of the vehicles. The 
front portion of the mail train collided with the mixed train, resulting in serious 
damage. Four passengers and a railway servant were killed and twenty-two 
passengers and two railway servants were irjured. Both the deputy station 
master and the pointsman were prosecuted and sentenced ; the former to 10 
days’ simple imprisonment with, a fine of Rs. 10, and the latter to two years’ 
rigorous imprisonment. 
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On the 9th July, a down goods train collided with a rake' of nine empty 
ballast tracks at Bamnia station, damaging the ballast wagons.. This ‘was 
duo to the carelessness of the station master and pointsman m lowering the 
signals and receiving the train on the line on which the ballast trucks were 
standing, as also to the speed of the train while entering the station 'being 

excessive. 


Madras Railway system { standard gauge). 

11. On the 2nd May, while a local train was entering Bayapuram station, 
three third class carriages were derailed at the hydraulic facing points and 

considerably damaged. . , , . „ , 

On the loth May, the driver of a mixed tram, w[nle entering Bangalore 
City station at too high a speed, lost control of his train, ran through the station 
and knocked over the buffer stop, where the engine, brakevan and three wagons 
were derailed. 

On the 30th November, while a mixed train was entering Jalarpet station* 
the engine and six vehicles were derailed, owing to the breakage of an engine 
spring. Three passengers in the derailed vehicles were slightly hurt. 

The Nizam's Guaranteed State Railway system ( standard gauge). 

12. On the 25th October, three Great Indian Peninsula railway wagons 
attached to an up goods train were derailed at mile 143/18, between Bhongir 
and Bibinagar stations. The accident was due to a steel axle of one of the 
wagons, which was badly flawed, breaking. About one mile of permanent- 
way was ploughed up before the train was brought to a final stand. 

Southern Mahratta Railway system [metre gauge). 

13. On the 10th May, a down mail train collided with a down mixed train 
standing on the main line at Koregaon station, owing to the facing points not 
having been properly set. Two third class passengers were slightly injured 
and the rolling stock was considerably damaged. 

On the 18th May, a down mixed train was run into by a light engine at 
mile 478/3, between Satulur and Phirangipuram stations, owing to the engine 
having, been improperly allowed to leave tbe former station before tlie train 
had cleared tbe section. The rear brakevan of the down train and a second class 
carriage were smashed and four railway servants injured. The assistant station 
master of Satulur, the driver of the light engine and the guard of the train 
were prosecuted and punished. 

On the 8th July, an up special goods train parted at Nagargali east distant 
signal, owing to the breakage of the coupling of a wagon due to a flaw in the metal. 
The rear portion, consisting of twenty-one wagons and two brakevans, ran hack 
to mile 41/20, between Alnavar and Kamharganvi stations, and collided there 
with another up special goods train, with the result that the engine and twelve 
wagons were capsized and telescoped. Three railway servants were injured and 
the rolling stock was considerably damaged. 

On tlie 11th August, an up goods train froruHubli to Londa parted at mile 
286, between Nagargali and Devaravi stations, owing to tbe breakage of the 
coupling book of a wagon due to a flaw in the metal. The rear portion, con- 
sisting of sixteen vehicles, ran back towards Tavargatti station, where it was turned 
into the dead end siding and two vehicles were capsized and nine vehicles 
derailed, blocking botli the main and platform lines. The guard of the 
train was injured, and the rolling stock and permanent-way were considerably 
damaged. J 


Assam- Bengal Railway {metre gauge). 

14. On the 7tli April, the engine of an up mixed parted from its train 
between the distant signal and Peni station, and the rear portion collided at 
mile 22/39 with the engine. The rolling stock was considerably damaged. 

Burma Railioays {metre gauge). 

c, „ 16 - 0n . tlie r 28th April, a down mixed train was derailed at mile 79/16, about 
2 miles north of Letpadan station, owing to some fishplates having been removed 
and rails slewed by some persons unknown. A passenger was slightly injured. 
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Total number of accidents to trains , rolling stoclc, etc. 

16. Tho statement on pages 216 and 217 shows the total number of 
accidents to trains, rolling stock, permanent-way, etc., during 1897, and the 
casualties resulting therefrom, as compared with the average of the too 
preceding years, the results for each gauge being shown separately. 

- 17. The statistical results for the ypar under review are summarised in the 
Statistical results. following table : > 


i 


Particulars. 



16! 

!>7. 


Avbbagb ob the two 

PBBCEDIlfG TBABS. 

. ... . 1 


Standard.* 

Sletre.f 

Special. 

Total. 

Standard.* 

Metre.t 


Total. 

Mean milesgo worked • * 

Miles 

11,Q}4 

8,340 

2?9 

20,403 

11,260 

7,678 

! 200 

10,404 

Train-mileage run , • , 

Miles 

47,120,332 

21,714,141 

492,002 

C9, 333,135 

44,577,687 

20,480,789 

457,305 

05,515,741 

Number of passengers carried • 

No. 

04,507,476 

65,132,318 

6SS,20S 

150,618,002 

90,301,004 

55,178,700 

002,625 

165,443,285 

Number of passenger units car* 
Tied one mile .... 

No. 

3,921,500,651 

t 

1,076,689,226 

ZMSO.COO 

5,923,237,780 

4,102,540,448 

2,074.403,222 

25,8*13,39 

1,292.760,069 

Number of accidents per 100,000 




19 






traln-imles run . . • 

No. 

0 

0 

7 

6 

-10 

16 

7 

Proportion of passcncere killed 
by accidents to trains [vide 
statement No. 40) to number 
carried 

No. 

1 in 

15,700,240 

1 in 

3,445.770 

... 

1 in 

0,840,277 

1 in 

0,930,190 

1 in 

0,106,461 

‘ 

1 in 

9,715,205 

Proportion of passengers injured 
by accidents to trains (cfd« 
statement No, 40) to number 
carried ..... 

No. 

1 In 
000,028 

1 In 

2,397,057 

... 

1 in 

1,170,704 

1 in 

1,980,040 : 

1 in 

3,070,684 


1 in 

2,391,435 

Proportion of pissongers killed 
from all causes (vt/fe statement 
No. 4G; to number carried . 

No. 

1 In 

i.ris.wj 

1 In 

2,207,180 


1 in 1 

1,900,668 , 

1 in 

1,055,033 

1 in 

2,399,077 

... 

1 in’ 
1,872,811 

Proportion of passengers injured 
from all causes (c tde statement 
No. 40) to number carried . 

No. 

1 in 
381,441 

1 in 

' 612,681 

... 

1 in 

445,010 ; 

1 in 
504,210 

1 in 
777,100 


1 In 
G29.325 

Proportion of passengers killed 
and injured from all causes 
(r'tfe statement No. 40) to 
number carried • . . 

No. 

1 In 
312.503 

li 

1 fn 
493,817 

... 

I fn 
301,191 

1 (n 
4.0,771 

1 fn 
687,008 


1 in 
471,041 

Proportion of passenger* killed 
and injured from all causes 
(r*d# statement No. 40) to 
nnmber of passenger units 
carried one mile • • • 

No. 

1 in 

12,043,533 

1 in 

17,341,125 

... 

1 in 

14,201,407 

1 in 

17,7G5,r40 

1 in 

22,068,110 ! 

... 

1 in 

19,009,083 


It will be noticed that there were 7 accidents for every 100,000 train- 
miles run, being the same as the average of the two previous years. 

As compared with the average of the two previous years, the proportion 
of passengers killed by accidents to trains to the number of passengers booked 
was 1 in 6f millions against an average of 1 in 9f millions in the two previous 
years. The proportion of passengers injured to the number of passengers 
hooked was 1 in 1 million against an average of 1 in 2| millions. The high 
proportion in the case of passengers killed was mainly due to the failure of 
the Malur bridge on the 23rd September 1897, on Ihe Southern Mabratta 
railway, in which about 16 passengers were killed ; and in the case of those 
injured, to the accidents on the 9th January and 15th April 1898, on the 
Bombay, Baroda and Central India and the East Indian railways, respectively. 

The proportion of passengers killed from all causes to the number of 
passengers booked was 1 in 2 millions against an average of 1 in If millions. 
The proportion of passengers injured to the number of passengers hooked was 
1 in 445,616 against an average of 1 in 629,325. 

The proportion of total casualties (passengers lulled and injured from all 
causes) to the number hooked, was 1 in 361,194 against an average of 1 in 
471,041. The proportion of total casualties to the number of passenger units 
carried oue mile was 1 in I4f millions against an average of 1 in 19 millions. 


* Excluding the Calcutta Port CommiHgioners' railway, 
t Excluding the West of India Portmriiese and the Pondicherry railway*. • 
X Excluding the Cannpore-Curhwal (metre gauge lint). ■ 
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ADMINISTRATION REPORT EOR 1897-98. 

Accidents to trains, rolling siocK permanent-wa^etc^ 


Classification. 


Standard gauge. 


Average^ number 
of accidents 
during the two 
provious 
years. 


1897. 


Number. 


Number 
of pas- 
sengers 
and 
others. 


Number 
of 

servants. 


| i=g 

\S£ s ° 

10 a "2 >3 


pi 

£ «_. -u 
0OO 
Ccc< 


1 O O «S‘ 

>©S £ 


1 Collisions botweon pas- 

sengor trains or parts 
of passenger trains • 

2 Collisions between pas- 

gengor trains _ ana 
goods or mineral 
trains, engines and 
vohiolos standing fool 
of the lino . • • i 

S. Collisions between goods 
trains or parts ot 
goods trains ■ • 

4. Collisions betwean light 

onginos • , • 

5, Pansougor trams or 

parts of passengor 

trains caving tlio rails. 

0. Goods trains or parts 
of goods trains, en- 
gines, etc., leaving the 
rails . ; • : 

7 Trains or onginos travel- 
ling in tlio wrong 
direction through 
points . • • • 

8. Trains running into 
stations or sidings at 
too high a speed . 

0. Trains running over 
cattle on the lino 

10. Trains running ovor 
obstructions on tho 

11. Trains running through 

gates at lovol cross- 
'd? 8 • . • 

12. Tho bursting of boilers 
of onginos . 


12(«) Tlio bursting of tubes 
otc., of engines . 


13. Tho failure of machi 
ncry, springs, oto., of 
onginos 


14. Tho failuro of tyros 


O Qd® 

iS 

U fj* - * 

O® § 




S-3.2 


c-cglB 

£ I‘S-S 

list 

1 SO‘43 f 


10 


11 


10 


48 

14 


20 


20 


118 


50 

15 


31 


87 


11 


127 


03 


15 


;1, 0021,004] 
84 


11 

3 1 28 


15. 

Ditto 

of wheels 

16. 

Ditto 

of azlcB 

17. 

Ditto 

of brako ap- 
paratus . 

18. 

Ditto 

of couplings 

19. 

D.t 

of tunnels, 
bridges, 
viaducts, 
culverts, 
otc. 


20. Broken rails . 

21. Tho flooding of portions 
of permanent- way 

22. Slips in cuttings or om- 
bankmouts . 


23. Firo in trains 
21. Firo at stations, or 
involving injury to 
bridges or viaducts 


25. Other accidents 


100 


323 

6 


2 

10 


05 

31 


100 


323 

7 


3 

78 


12 

2 

3 


2 

11 


3 

70 


Total for tho twelve month: 
ending with tho 31st 
"December 1S07 
Average of the two provious 
years • 


41 

34 

17 

04 


30 

142 


41 

40 

19 

07 


32 

148 


Total 

all 

classes. 


t4 


22 


13 

1 


14 


23 


96 


31 


37 


101 


83 


9 

1,236 


90 


11 

1,239 


12 


SG 


fzt 

s I p 


S4 


14 


3 

3 1 9 


81 

35 


(u)l 

(5)2 


10 


149 


419 

11 

8 

8 


149 


99 

95 


32 

172 


2,671 

2,305 


419 

11 

9 

9 


28 


(5)3 


1 

51 

45 

13 

88 


|(o)l 


Statement - 

* 

on railways open for { 

2^ 


Avorage number 
of accidents 
during tho two 
previous 
years. 


-Sis 


lJ s*: 

i o ® 3 
U» r o. - 


k SIM 


« © o 

"Bo, 
” 5o4 
§ S“ n- 

5 O O cJ 

gOS £ 


a \< 


12 


1 5 


59 


33 


6 I 3 
1 


(c)6 


32 

175 1(0)1 


2,770 

2,400 


(d) 

no 

</) 

58 


13 


5 

O 


a o: 


1897. 


Metwe 

r 


Number. 


Number | 
of pas- 
Bengera | 
and 
others. 




00 


U rt 


oSjS o 
g-g-* 5 ' 
* Boo 
•2 

■Sfcg&l 


lr.,2.2 || 


O O 

,§o- 

h 


6 10 


2 | 14 
5 


16 


17 30 

3 80 


11 48 


10 

10 11,071 


10 

5 


47 


83 


35 


12 


t4 


50 

10 


12 | 57 
2 1 16 


60 


1 1 160 
10 


38 


3 

2 i 112 


2 
2 

1 I 59 


1 

2 I 3] 


2 - 14 
11 76 


,0811 

69 

18 


60 


160 

10 


42 


114 


33 

33 


60 


16 

87 


23 [ 24 133 
27 I 17 85 


18 


15 50 

73 77 1 .. 


135 | 135 

8 1 10 


14 


48 62 


6 


119 

92 


% 


35 42 ... 


6 7 

1,113 1,1231 ... 


56 69 ... 

15 18 ' 


:K 

(5) I 


(a 


33 33 .. 


1 1 
126 131 


1 | 16 
43 43 

57 64 

11 11 

34 34 | . 


22 ! 23 

56 62 ! 


1,904 2,023 | 16 
1,948 2,040 j(7i)9| 


>1 


K 


16 


) 


(a) Not a passongor. 

(5) Not passengers. 

U) Of those, 2 wore not passengers, 
(d) Of those, 5 woro not passengers. 


(e) Of theso, 4 were not passengers. 
(/) Of these, 8 were not passengora. 
(g) Of these, 6 woro not passongors. 
p h ) Of those, 3 woro net passengers. 


(i) Of these, 7 woro not passengers 

(j) Of these, 12 were not passengers, 
(fc) Of those, 13 wore not passengers. 
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APPENDIX 


Statement showing the gauge and classification of railways and the lengthsjof 


Classification 

No. 


BAILWAY. 


Stakdaed gauge. 

State lines ■worked, by 
companies. 

East Indian . 

Bengal Central (a) 

Bengal-NIgpeb 

Indian Midland . 

BnopAL-lTlnsi (British section) 

GODHRA-RUTIAM-NaGDA . 

Wardha Coal .... 
Dhond-ManmAd 


BEZIYADA EXTENSION (EAST COAST STATE) 

(l). 

Madras-Ennve bkotion (Bezwaua-Mad- 
eas;. 


State lines worked by the State. 

North Western ..... 


HYDEEABAD-SHADirALLI . 

Ounn AND Rohilkhand . 
Eastern Bengal . 

Calcutta Poet Commissioners’ 


East Coast 


Name of wortlug or constructing 
agtnc}. 


Date of 
first opening 
for tratfic. 


East Indian It nil way Company 15t1i Ang. 1831. 


Bongal Central Railway Com. 
pany. 

Uenpal-Nngpur Railway Com- 
pany. 

Indian Midland Railway Com- 
pany. 

Indian Midland Railway Com- 
pany. 

Bombay, Baroda and Central 
India Railway Comp.my. 

Great Indian Peninsula Rail, 
nay Company. 

Greal Indian Peninsula Rail- 
way Company. 

Nizam’s Guaranteed State 
Railways Company. 

Madras Railway Company 


IGtli Oct. 1882 . 
Gtli April 1880 . 
1st April 169G . 
1st June 1882 . 
IGtli Jan. 1803 . 
1st Feb. 1S74 . 
15th Mar. 1878 . 
10th Fch. 1889 . 
22nd Feb. 189G . 


North Western State Railway . 13th Slay 18G1 . 

North Western State Railway . 18th Ang. 1892. 

Ondli and Rohilkhaml State 23rd April 18G7. 
Railway. 

Eastern Bengal State Railway . 2nd Jan. 18G2 . 


Port Truht, Calcutta 


. lpt Nov. 1875 


East Coast State Railway . 20th Fob. 1S93 , 


Bezwada-Madras (EnnGe-Bezwada sec. Being constructed by State 
tion). agency. 


Lines worked by guaranteed 
companies. 

XVIII Gedst Indian Peninsula . . . Great Indian Peninsula Rail- 18th April 1853 

way Company. 

XIX Bombay, Baeoda And Central India . Bombay, B.aro'da and Central 10th Fch. I860 . 

TllllJlV Unilwdv Pnf/mnnn 


XX Madbas . 


India Haihvily Company. | 

. Madras Railway Company . 1 1st July 1856 


Assisted companies. • - 

XXI Delhi-Umralla-KalkA . . . . East Indian Railway Company 1st Mar. 1891* , 

XXII Taeeessue East Indian Railway Company 1st Jan. 18S5 , 

XXIII Southern Punjab (Delhi-Samasata) . North Western State Railway 10th Nov. 1897 

XXIV South Behar (Luokeesebai-Gta). . East Indian Railway Company 

XXI Hardwar-Uehra Oudh and Rohilkhand State 

XXt I Tatti Valley BombavJ Baroda and Central 

India Railway Company. 


I sanctionbi/mile 


At the end of Sanctioned n 

1600-07 during Corrections 

as aliown In tli- lsstr-ns. .,°f 

last report. [Appendix B.J mileage. 


Allies. I Milos. 



1,320-07 37-31 

46-000 


+2-74’ 


4,343-13 154-11 +2G1 


2,090 09 



(d) 338 78 

(e) 230 25 


5,05001 93-41 +20-30 



Carried over 


12,874-35 


373-21 




















OPBJ? MILEAGE. 


Total sanc- 
tioned lei grh 
at the end of 
1897*08. 

On the 31st 
Bareli 1897 as 
shown m the 
last report. 

Opened dur- 
ing 1897 93 
(Appendix C.) 

Corrections 

of 

mileage. 

Total open 
engtii on thr 

31 si March 
1903 

Length 
remaining to 
lie finished 
Appendix 1\ 

Length 
laid with 
two or more 
tracks. 

Classification 

No. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 


1,033-46 

1,701-37 

1-25 

+2-47 

1,703 09 

2S0 S7 

474-25 

t 

125-01 

125 01 

... 

... 

125 01 

... 

... 

ii 

1,220 88 

SCO 88 

... 


860 88 

360 00 

... 

iii 

795-43 

679 50 

47-83 


727-39 

08-04 

... 

IV 

13-11 

13 11 

*»• 


1311 

... 

... 

V 

140 91 

140 91 

•*» 


140 91 

... 

... 

VI 

\ 44-88 

41-88 

... 

Ml 

44-88 

... 

♦ ** 

VII 

145-44 

145 44 

• •• 

... 

145-44 

... 

... 

VIII 

20-58 

20-58 

... 


20 58 

... 

... 

IX 

• 8-45 

8-45 

... 

... 

8-45 

■ 

... 

X 

4,500-15 

3,740-19 

49 08 

+2-47 

3,791-74 

708 41 

474 25 


X 

3,007*32 

2,799-79 

i 

... 

(c) 

f +13 81 

1 2,817-02 

190 30 

86-36 

XI 

58-91 

- 58-91 

... 

l +3-42 

) 

58 91 

... 

... 

XII 

1,038-06 

812 37 

• •• 

... 

812-37 

225-69 

... 

XIII 

4 v 275-88 

250 00 

... 

+3 49 

253-49 

22 39 

111-46 

XIV 

8-53 

8-53 

• •• 

... 

8 33 

... 

... 

XV 

(d) 645-22 

(rf)53S-78 

... 

... 

(d) 538-78 

0-44 

... 

XVI 

229-8G 

Ml 



’ 

229 80 


XVII 

5,103 78 

WBS 

... 

m 

4,489-10 

674 68 

137 82 


1,359-36 

1,288-00 

... 


1,288 00 

71-36 

461-92 

XVIII 

460 90 

460 90 

... 

... 

460 90 

... 

118-36 

XIX 

902-5S 

t 

/ 

839*22 


+0-01 

839 23 

G3 35 

42 41 

XX 

x 2,722 84 

2,588-12 

... 

+0 01 


134-71 

622 09 


102-24 

160-47 


*+1-77 

162-23 

... 

... 

XXI 

22-23 

22-23 

... 

... 

22-23 


... 

XXII 

425 59 

... 

399 80 

... 

399-80 

-23-79 


XXIII 

79 00 





79-00 

... 

XXIV 

32 01 


... 

... 

... 

82 01 

... 

XXV 

156*40 

i 

, ••• 

... 

... 

... 

156-40 

• *. 

XXVI 

877-47 

1S2-70 

399-80 

+1-77 

584 27 

293-20 

... 


\ 








' 13,264-24 

1 10,979 39 

448-88 

+24 97 

11,453-27 

1,811-00 

1,291-76 



Beitahif. 


(a) Altbrnigh for convenience chafed amongst stile rail* 
wnj*, tins line is tlie property of the Bengal Ctutral 
Ihulway Company. 


(&) Although forming an integral part of the East Coart 
Mate railway, th.K line is Known h parotilv as it Ik 
worked by the Nizam’s Guaranteed State Kail ways 
Company. 


(c) Hindi! "branch, previously omitted. 


( d ) Including 2 60 miles (mixed gauge), and 0 33 nn 
(metre gauge; 


'c) Under construction. Excluding 2i*24 iriles oft? 
existing wouth Indian, metre gauge, railway tol 
utilized between Gadur and Ncllore which is ben 
concerted to the standard gauge. 


Under construction. 


Under construction. 
Under construction. 
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APPMMCra TO TUB AD5IINISTBATI0N KIOltT H® M 

and classification of railways and the lengths a 


ArrENDiXj 

-C 


Statement showing the gauge 


Calo'sIBM 1 ’ 011 

No. 


RAILWAY. 


Brought forward 

Standard gauge— coneld. 


Lines owned by native states 
and worked by companies. 


XXVII 

XXVIII 

XXIX 

XXX 

XXXI 
XXXII 
XXXIII 
XXXIV 

XXXV 


KhXMGAON 

Amiiaoti 

BIna-Goona 

Bbopal-Ujjais • 

BnorAT.-lTlr.si (Native statt section) 
Tee Nizam’s Gdabanteed state , 
Nioni-UJJAIN • 

The Gaekwae's Petlad 

KOLAR GOLD-TIELDS 


Nome o! worHntr or construotlujj 
ngcncj. 


Date nt first opening 
lur trulUc. 


XXXVI 

XXXVII 


XXXVIII 


Great Indian Peninsula Rail- 
wav Company. 

Great Indian Peninsula Rail- 
way Company. 

Indian Midland Railway Com- 
pany. 

Indian Midland Railway Com* 
puny. 

Indian Midlaud Railway Com- 


I puny. 

Nizam's Guaranteed State ltail- 


ways Company. 

, Bombay. B.iroda and Central 
India Railway Company. 

. Bombay, Baroda and Central 
India Railway Company. 

. Madias Railway Company 


I til Mareli 1870 
lGtli Feb. 38<1 
1st May 1SD3 
lltli Nor. 1893 
1 8th Nor. ISSt 
Oth Oct. 1871 
13th .Inly 169G 
Glh Mar 1S90 
1st June 1S91 


Total 


[Lines owned by native states and 
worked by state railway agency. 


RIinJEA-BllXTISDA 


. North Western Stnio Railway . 


Jammu and Kashmir (Native state j North W.stcrn State Railway 
section) (a). 


; 1st Nor IBS l 
i IGlh Mar. 1890 


LEDniAKA-DnuRi- J akhat, ('■) . 


. North Western State Railway . 


Total 


Total standard gauge. 


XXXIX 


State linos workedby companies. 
Bengal and Nobtii-Westeen— (c) 
Tireoot section • 
COMrANX’S section . 


XL 


XLI 
XLII 
XLIII 
XL IV 
XLV 
XLVI 


XLVII 


XLVIII 


XLIX 


Metre gauge. 


7 Bengal and North-Western 
l Railway Company. 


Lttcknow-Bareilly section (Rojiilrdnd] 
and Kumaon). 


Roh'ilknnd and Knmnon Rail- 
way Company. 


Rajhjtana.Malwa . • 

Palanter-Deesa .... 
Sodthebn Maheatta 

GCHTAKAL-MTSOEF. rBONIXER . 

Mysore section (Sodthebn Maheatta) , 
South Indian . • • 


Bombay, Baroda and Central 
India Railway Company. 

Bombay, Ilaroda' and Central 
India Railway Company. 

Soutbcrn Maiiratta Railway 
Company. 

Soutbcrn Mabrntta Rnilwny 
Company. 

Soutbcrn Mahralta Rnilway 
Company. 

South Indian Railway Com- 
pany. 


14th Teh. 1873 
8th Nov. 1893 
24tli Mar. 1SS1 
1st Mar. 1892 
1st Fell. 1SS1 
15th July 1801 . 


MiYAVABAM-METOTET 


| South Indian Railway Com- 
pany. 


ASSAil-BENGAL 


I Assam-Bengal Hallway Com- 
pany; 


BoauA 


Burma Railways Company 


2nd April 1894 . 
1st July 1895 . 
[ 2nd May 1877 


Total 


Carried over 


SANCTIONED Jtil.E 


At llie rml of 
P-tM-liI 

I tiv *n the 

last report. 


Nitnftlancrt 

during 

(,\pj»ctid!i ft) 


r 1st Nov. 1875 
| (2nd April 1S81 
12th Oct. 1881 


Miles. 
12,874 35 


4 JO 

511 

147-21 

113-52 

41-28 

332-32 

3fG7 

13-35 

10-00 


Oirrmltensot] 
luilerge. 


Miles. 

373-21 


709 07 


107-01 

13-92 


123-Sfi 


10,707-28 


502 SO 
7-1900 
23117 


1,073-93 

17-23 

1,012-01 

119-50 

29G00 

1,011-59 


53-99 

742-20 

1,151-17 


M iles. 
+ 1C-C8 


V- 


— 0 - 20 , 


I 


0-20 


80-32 


••• Ii 


80-32 


453-53 


+16-48 


7.G23-G’ 


7,023-87 


33-00 


— 2-3S 


83-00 


33-00 


—2-53 


—2-58 


APPENDIX A, 


V 


sanctioned and’ open for traffic on the 31st March 189S. , 


„lQE. 1 

OPEN MILEAGE. 


Length 
laid with 
two or more 
tracks. 

Classification 

Iso. 

UflMABES. 

Total sanc- 
tioned length 
at the end of 
1837-03. 

On the 31 Ft 
Jlarch 1^7 
as shown in the 
last report. 

Opened dur- 
ing 1897 98. 
(Appendix 
C) 

Corrections 

of 

mileage. 

Total open 
length on the 
3lEt March 
3S9S. 

Length 
remaining 
to be finished 
(Appendix 
P.) 

Miles. 

Milos, 

Miles. 

.Miles. 

Miles. 

Miles. 

Milns. 



13,264-24 

10.97J-39 

443-88 

+24-97 

11,453 24 

1,811-00 

1,294-76 



{ 

| 7*55 

7-55 



7-55 

««• 

Ml 

XXVII 


t 5-44 

5-44 

«lt 

<11 

5-44 

III 

M* 

XXVIII 


147-74 

71-74 

... 

It* 

71-74 

76-00 

.It 

XXIX 


113-52 

113 52 

... 

Ml 

113 62 

B 

Ml 

XXX 


44-28 

44-2S 


... 

41-28 

B 

... 

XXXI 


332-32 

332-32 

III 

in 

332-32 

M 1 


XXXII 


34-G7 

34-G7 

... 

• •• 

S4-G7 

1 1 

... 

XXXIII 


13-35 

13-33 

• ft 

Ml 

13-35 

»»• 

... 

XXXIV 


10-00 

10-00 

... 

... 

10-00 

•*» 

... 

XXXV 


■a 

G32-87 

• »* 


G32 87 

7G-00 

... 



, 

t 107-94 

107-91 



107-94 

ill 


XXXVI 

(a) The British section of this railway forms an integral 









part ot the North Western State raihvaj sjateso. 

15-92 

15-92 

• •• 

... 

16-92 

... 

... 

XXXVII 


SO-32 

<«« 


... 

Ml 

80-32 


XXXVIII 

(i) Commencement ol rrorl not yet authorised. 

20118 

I23-SG 

«•« 

... 

123-SG 

80-32 

... 



14,177-28 

11,736-12 

44888 

+ 24-97 

12,20 097 

1,967-32 

1,294-76 



502 80 

341-80 



341-80 

1G1 00 











V XXXIX 

(c) Althongh for convenience classed amongst state rail- 

779-42 

476 G3 

39 S3 

—2-58 

515-90 

203 52 

... 


ways the Companj’a section of this line is the 
property ottlie Bengal and North-'Westcrn Railway 









Company. 

; 231*17 

231-17 



231-17 

... 

« ( s 

XL 

’ 

/ 


















l,G73-93 

1,673-93 

ft* 

.*« 

1.G73-93 

Ml 

1-14 

XLI 


17-23 

17-28 

• •• 

... 

17-28 

Ml 

... 

XLII 


1,012 01 

1,042-04 

... 

... 

1,012 04 

... 

... 

XLIII 


119-30 

119-50 


... 

119 50 

... 

... 

XLIV 


29G-00 

29G00 

• •• 

Ml 

29G-00 

... 

... 

XLV 


1,041-59 

1,011-59 

... 

... 

1,041-59 

.»* 

... 

XLVI 


53-99 

53 D9 

... 

... 

53-99 

• •1 

... 

XLVII 


742-20 

3G0-G3 

tit 


3G0 G3 

381-57 


XLVIII 


jl, 154-17 

88G-45 

50-00 

... 

936 45 

217 72 

9-00 

XJ/IX 


^7,054-09 

\ 

0,543 01 

89 85 

—2-58 

6,630*28 

1,023 81 

10-14 



7,654 - 09 


89-85 

—2-58 

G.G30-28 

1,023 81 

10-14 




u 










































Classification 

Is T o. 


APPENDICES TO THE ADMINISTRATION REPORT FOR 1807-0S. 

appendix 

Statement showing the gauge and classification of Railways and lengths of 


san'ctio xkd miJKb 

Date of first opening At th* net of I ftinetimied 
lor traffic. lti'nta? (lurliit- 


BAILWAY 


Xante of working or conslructlng Date of first opening 
“Sfiiey. lor traffic. 


1 Brought forward ... 

Metee gauge — couchl. 

State lines worked by the. Stato. 

Easter:,- Bengal— 

KOETnEEN AND Bn IT Alt SECTION'S 
(including tlio Knunin-Dlinrlhi, 
2' 0" gauge, branch). 

Dacca section- .... 

CaWNTOEE-BcEHIVAL (METRE OACCE 
UNIT) (a). 

SnADII'ALLI-BAtOTEA (BRITISII SECTION') (c) 


)„ . „ , „ ( 28tli August 1877 

( Cistern Bengal State Ball- S 

C "«.'•• ) 

J t -JtJi Jan. 1SS5 

On tilt and RoliilUiaml State 2Uli Nov. 183G 
Railway. 

Being constructed by State 
agency. ' 


. LIII 
DIV 
LV 
EVI 
LVII 
EVIII I 


LXIII 
EXIV 
LXV 
EXVI 
EX VI I 
LX VI II 


LXX 

LXXI 

LXXII 

LXXIII 

LXXIV 

LXXV 


Assisted companies. 

Deoghub 

* * * I • 

ItomXKEXD AND K I'M A ON (COSIPANV'S 
srcTioN). 

Bengal Booabs . , 

DiEBD-SADIVA 

Ledo AND TlICAE.ilARGnrr.ITA foLLItlT 

(c). 

Ahmed ADAD-PA ntNTfj . 

BlUIIMArUTRA-SCLTANrCB 
ilTStENSINGH* JAMALlTIt* JaGANNATHGANJ 
Segowlie ltAKSADL 


1 NIlgihi 

Total 

Lines owned by nativo statos 
and worked by companies. 

I The Gaekwab's Mehsana . 

r KoLHartiR .... 

' VESrANTrCB-JIrSORE I'BONTIEB 

' AlrsoitE-NANJAN-aLD 

Bmcit-SniMoGA 

HyDEBABAD-GOdAvAEI ValLET 

Total , I 

Lines owned and worked by 
nativo states. J 
JODHroEE-BrOKANEEB - 
J ODHPOEE SECTION . 

BlCKANEEE SECTION . 

OoDErroBE-CniTOB (/) , 
BnXvNAGAB.GoNDAL-jHNAaAD-PoEBAN. 

DAIi, 

Jrtalsar-IUjkot . 6 


Messrs. Burn & Co. 


. 23rd Dec. 1SS2 


RoMIIaiml and Kmimon Knil* 12th Oct. 1SSJ 
uav Company, 

Messrs. Finlay, Muir A Co. 15tli Jan. 1893 

Aiiatn Railways and Trading Oct. 1882 

Coni in nv. 

Assam Bail nays nnd Trading 
Company. ' 1 

nnmbay Barodn nnd Central 1st May 1SD7 
India l.nihrav Company. ^ 

Eastern Beiignl Stato Itailwnv. 

Eastern Bengal Mate Railway . 

Being constructed by the Segow 
lie- Itat. caul Ilrtnch Railway 
(.omin ny. To he worked l.y 
the lidignt nnd North-Wc-terii 
Co,n P»nv ulim open. 

Xilgtri Railway Company 


Bombay, Baroda nnd Cenlral 21st ifrr icc- 
India Railway Company 1SS ' 

S C«»^„y. a, " i,nlt ‘ KaiI '^ «.t April I8D1 

S Comp"ny. Jtnl,rfttfa Rail " n >' 151,1 1S02 

S Comp, , !,y M ' l!,rat<a n,,il ' ra - v lst D *- 1831 

Being constructed by the .Mysore! 

Dunnr. 

Nirnm’s Guaranteed State Bail- 
wa^s Company, 


jjodhporc Durbar . f Mth June 1SB2 
( 8th April 1S31 

Mcy war Stato . . , , 

• • • 1st Aug. 1S93 

Representative controitleo of 2Sth Dee Ificn 
proprietary states 3 11 uee - Is °0 

“spsns;,, 

J ey pore State . 

Bhnvmgar.Gondal-dnndgad. ' 

Porhandar Railway. 


! JAmnaoab 

Jettobe 

DnEANGADEA 


At th* i ii'l of 

ns nltuKu In the 
report. 

Banctfoned 

dwrlmr 

(Apjx ndiz JJ), 

7,0.23*07 

Milts. 

33 00 


EXXVI 

LXXVII 

LXXVIII 


Foreign linos. 
West or India Poetegdese 

PONDICHEEEr 

Kabaikeal-Peealam 


' way°Con" 0rt,,gaCSO R3iI - 171,1 *>»• 18S7 
South Indian Cmn[,an> UA Marches 


Total 

Total motre gauge 


47S- 17 2-1'DC 

83 02 
(0 70'CO 

••• (d)7l'IG 


G1300 0C.-2I 



d53-12 

S3-12 

CO'30 

(jr)333'-SG 

•1G23 

G0'20 


1,030'91 1C9-12 +3 . P3 


10,373 07 














APPENDIX A, 


-eontd. 


IX. 

Junes sanctioned and open for traffic on the 31st March 1S9S. 

Jk-====T=^ ... — 


OPEN JTIIXAGE. Length .. .. 

^1— Total remahjingto laid with Classification 

Total sane- Onthe3lst ] Opened dur- Corrections 0PC n length be finished, two or more 

tioiled Tcugth Jlnrcti 1807. I ^1697-OH. of „ P n tl'o 3V't (Appendix.) traces, 

at the end of as shown In tqo [Appendix C.l mileage. March 1SU3. 

[ U97-M. lout report. I* __ ; — 


Allies. 

7,051-09 


Miles. Miles. 

G, 51301 89'So 


Miles. -Ames ]0 .i 4 

—2-58 6,630 28 I 1,0-3 811 


1 4-79 

C3-92 
133-16 
77 50 
10-00 
51-39 


83-92 

(1)31-57 

. 59S-90 


(e) 1000 
51-59 


IillI 

LIV 

LV 

LVI 

LYII 

LVIII 


W "‘iTnrW’t'S e‘ h Lu JSS8&m'2EI<& 

Da,is “ ni ma Alsh - 

bagb. 

(1) Including the length, Bara Banki to Burliwal, laid on 
a mixed gauge. 

<e) 

of the Jodhporc-Bieknncer railway. 

junction fntui'dmS ,° n “ 8£pat ° te mEtre 

1 gauge track will bo added. 


M Conrtltnted a railway with effect from the 1st January 
lb97. 

Under construction. 

Under construction. 

Under construction. 


1-1 ' 507-23 172-61 01-39 


16-81 

237-20 270 08 


I Under constrnctlon. 


92-03 

92-03 

29-07 

29 07 

51-35 

51-35 

15-75 

15-25 

' 

37-9S j 


389-81 

- 

010-59 

183-30 


18S-30 42S-20 


LXIII 

LX IV 

LXV 

LXYI 

LXYII 

LXYI 1 I 


Under coDstrnction, 
Under construction, 


033-10 1 is) 833-1G 


320-50 
13-50 
60-39 
333-40 
10-23 
(!,) 51-28 


LXX 

LXXI 

LXXII 

LXX 1 II 

TiXXIV 

LXXV 


(/) -Worked by the ^“^ a J e ’ ro p”oT 3 mcasnre I1 up to the 
KM^dato the working was 

JunSgad quarry lines, 

« Including 3*90 miles of B edi Bandar Hack Estate sid- 
ings. 

Under construction. 

Under construction. 


1 , 143-90 801-03 | 54-28 

G 1 -C 0 Ol'OO 

7 -S 0 . 7 -SO 

14-45 Uio 

- — ” '] 

\ 73-25 • OS -80 14-45 


838-30 2S3-G0 

51-00 

7-80 

14-45 

73-25 

58 8 , 031-38 | 2 , 103-99 10'14 


LXXY 1 

LXSVII 

LXXV 11 I 


Till 


AFTENDIX 


APPENDICES 10 THE ADMINISTRATION REPORT FOR 1607-08. 

Statement showing the gauge and classification of railways and the lengths jf 


— 



— 


SANCTION F,I> yiLZ 


kaiiavax. 

Nome of wortlng or constructing 

Pal'' of 
f»r*t opening 

At th* fTld of 

BanctJnnftl i 


Claisffieatfon 

OgCUCJ, 

lor traCic. 

1WVP7 n* 

dutlns* j 


No. 




nhor.it In the 

lW-ta 1 






Jut report. ( 

ippeiidh IJ )< 






Miles. 

Miles. 

Miles. 


SrECIAI. GAUGES. 





> 


State lino worked by company. 



5C-G7 



lxxix 

RAITUB.DeAMTAEI SEANCE (Bengal- 

NAoruit) (2' 0") (a). 

Bengal-Niigpur Railway Com- 
pany. 

• Mill 

lit 

III 







Totat. 



CG'G7 


• »« 


State lino worked by tlio Stato. 





1 

LXXX 

JoeeAt(2'0") . . • • 

State agency .... 

15tli Dec. 1831 

2S-00 


+0 - 23 j 


TOTAL 


HUM 

2S-00 

... 

-fO-25 


Assisted companies. 
Daiueeiinq-IIiualaxan (2' 0") . 


23rd August 1SS0 . 

51-00 



LXXXI 

Darjeeling Himalayan Railway 

lit 

• •• 

- LXXXI I 

Binsi Licet (2' G") .... 

Company. 

Barsi Light Railway Company 

1st March 1S97 . 

21-40 

33-00 

-|-0'33 


Total 



72-10 

3300 

*f»0*35 


Dines owned by nativo statos 







and worked by companies. 






LXXXIII 

Thb Gaekwab’s Dabeoi (2' G’') 

Bombay, Baroda nml Central 

8th April 1S73 . . 

78-SI 

• ■* 

— o-o l 

India Railway Company. 





LXXXIV 

lUjriw.A (2' G") 

Bomliay, Baroda nnd Central 


19-73 

17-SO 

—0-70 


India Railway Company. 



31-CO 


LXXXV 

Rewae (2' G T ) («) . . • 

East Indian Railway Company 



... j 


Total 



OS 57 

4S-S0 

—0 71 


Line owned by nativo stato and 
worked by stato railway agency. 






LXXXVI 

Coocn Beeab (2' G") . 

Eastern Bengal State Bailway 

15th Sept. 1S93 

21-37 

11-50 

-5-117 


Total 

Lines owned 

*♦• *•• 



21-37 

11-50 

+1-17 








and worked by nativo states. 






LXXXVII 

Mobvi (2' G") 

Morvi state . 

11th March 18S5 

91-38 

Mt 

♦ It 

LXXXVIII 

Gwaliob-Sitbi (2' 0") . . 

Gwalior Durbar . . . 


720G 

• <* 



Total 


M» III 

1G7-32 

*«» 

««t 


Total spocial gauges 



44703 

93-30 

+1-33 






L 


Total of all railways 

»«•••! 


24,528-58 

010-92 

+01tN 


Btoam tramways working out- 
side municipal limits. 





t 








Howeab-Amta (S' 0’ gauge) . 

Bengal District Road Tramways 
Company. 

Bengal District Road Tramways 

1st July 1897 

3000 

• M 

—1-25 


Howbah-Seeakealla (S' 0" gauge) 

2nd August 1897 • 

20-00 


— 0'75 


TXeAKEBEWAB-Magba (S' C" gauge) 

Company. 

Bengal Provincial Railway 

7th Nov. 1891 . 

31-12 

• •• 

••I 


Fowatan (S' 6" gauge) . 

Company. 

Powayau Steam Tramway'Com 

17th Juno 1890 

39-50 

lit 

Ml 


Dandot Colliery (S' O'' gauge) 

pany. 

North 'Western Stato Railway 

1st Juno 1889 . 

G-18 

•'* 

... 


Beaganwala Collicey (S' C" gauge) 

North Western State Railway 

2nd Oct. 189G . 

CS3 

♦»* 

... 


Ceeeea-Companxganj (S' G" gauge) 

State agency . . , 

lGtli Juno 18S6 . 

8-00 

*** 

**» 


.Tezpee-Balisaea (S' G" gauge) 

Tezpur-Rnlipara Steam Tram 

9tli Aug. 1891 . 

20-10 

It* 

««• 


TEAiON-DurfNzIiK (S' 6" gauge) . 

way Company. 

G. E. L. Dawson, Esq. . 

11th Fob. 18S5 . 

7-7G 

• •1 

... i 


RInaceat-Kbibenagaee (S’ 6" gauge) 

Rdnnglmt-Krishnngarh Tram 


10*00 

It* 

-5-1-20 ) 


Manoaldai (S' 6" gauge) . . 

way Company. 

itangaldai Steam Tramway 


35-00 

m 

... J 



Company, 




t 


Total 

*••»*• 

*»»»•• 

223-51 

... 

— o-so 


APPENDIX A, 


-contd. 

ics sanctioned and open for -traffic on the 81st March 1898. 


is 


k 

OPEN MILEAGE. 



Total sanc- 
tioned length 
j at the end ot 
1897-99. 

On the 31 at 
March 1997 
as shown in the 
last report. 

Opened dur- 
ing lb97-98 
l Appendix C.) 

Corrections 

of 

Mileage. 

Total open 
’enerth on th* 
31st March 
1893. 

Length 
remaining to 
he finished 
(Appendix I’ ) 

Length 
laid « ith 
two or moic 
tracks 

Classification 

No. 

i 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 

Miles. 


5007 

... 


... 

... 

50 G7 

... 

LXX1X 

50 G7 

\ 

... 

... 

... 

... - 

60 67 

... 


1 

J 

■ r • 28,23 

28-CO 

... 

+0-23 

28-25 


— 

LXXX 

. 28-25 

28-00 


+0 23 

28 25 


... 


61-00 

5100 

... 

Ml 

51-00 

... 

... 

LX XX I 

6175 

£1-40 

Hi 

+0 35 

21-73 

33-00 

... 

LXXXlt 

105*75 

72-40 

... 

*{'0'2o 

72 75 

33-00 

... 

• 

78-80 

71-CG 

7-14 

•«» 

78 £0 


... - 

LXXX111 

30-83 

M* 

19-03 

... 

19-03 

1780 

... 

LXXXIV 

4 31-00 

f A 

... 

... 


... 

• 31-00 

... 

LXXXV 

140-03 


20-17 

... 

97 83 

48-60 

... 


37-31 

2212 

Ml 

... 

22-12 

15-22 

... 

LX XXVI 

37-34 

22-12 

Ml 

... 

2212 

15-22 

... 


31-30 

91-30 

*»» 

**• 

94-30 

... 


LXXX VII 

72-9C 

... 

... 

*1. 


72-9G 

... 

LXXXV1II 

107-32 

94-30 

• •• 

... 

91-3G 

72 90 

... 


541-90 

288-54 

2017 

+0*80 

315-31 

226-65 

... 


r 

45, 454-02 

20,390-42 

743-25 

+22 99 

21,150-60 

4,29796 

— 

1,304-90 


28-75 

«»* 

10-50 

• •• 

1050 

12 25 



19-23 


17-25 

• »* 

17-23 

* 2 00 

... 


31-12 

31-12 


... 

31-12 

... 

... 


33-50 

39-50 

... 

... 

39 50 

... 

... 


0-18 

G-18 


... 

G 18 


1-83 


6-85 

C-So 


... 

6 83 

«*« 

O'GO 


8-00 

8-00 


... 

8-00 

... 

• it 


2010 

20-10 



20-10 

... 

... 


\ 7 70 

• 7-70 


... 

7-7G 

• M 

... 


1 20 20 


... 

... 

41. 

20-20 

... 


\ 3o’00 

„ \ 

• il 

... 

... 

Mi 

35 00 

»*» 

- 

222-71 

119-51 

33 73 

Mi 

153*2G 

18111 

2 43 



BuMltEJ. 


(a) Commencement ot n ork not yet aulliorisod. 


Under construction. 
Under construction. 
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APPENDICES TO THE ADMINISTRATION REPORT EOR 1S97-9S. 
APPENDIX 'A — COncld. 


Statement showing the gauge and classification of railways and the lengths of lines sanctioned jnd 

open for traffic on the 31st JUctvch 1898 . 


— • -_-^-=====. 

SANCTIONED MILEAGE. 


OPEN MILEAGE. 


Length 

Length 
laid with 
two or 
more 
tracks. 

* \ 

j 

SUMMARY OI’ TOTALS. 

At the end i 
of 1896-97. 

Sanc- 
tioned during 
1897-99. 
(Appendix B ) 

Cor- 

rections 

of 

mileage. 

Total sanc- 
tioned length 
at the end of 
1897-93. 

On the 31st 
March lt>97. 

Opened dur- 
ing 1897*93. 
(Appendix C.) 

Cor- 

rections 

of 

mileage. 

Total open 
length on the 

31st March 
1693, 

remaining to, 
be finished, j 
(Appendix F.} 

Standard gauge. 

Miles. 

Milos. 

Miles. 

Miles. 

Miles. 

i 

Bliles. 

Miles. 

Allies. 

Miles. 

Miles. 

State lines worked by companies 

4,313-43 

154-11 

+2 61 

4,500-15 

3,740 ID 

49-08 

+2-47 

8,791-74 

708-41 

474-25 

State lines worked by the State 

5,050 01 

93 44 

+20-30 

5,103-78 

4.40S-38 

... 

+20-72 

4,469-10 

C74CS 

197-82 

Line®: worked by guaranteed 
companies . . * 

2,020-19 

100 0G 

—4-01 

2,722-84 

2,r,88T2 

... 

+001 

« 

1 2,588*33 

134-71 

022-69 j 

Assisted companies . 

854-09 

25-00 

— 2*22 

877-47 

182-70 

390-80 

+1-77 

584-27 

293-20 


Lines owned by native states 
' and worked by companies 

709 07 

... 

-0-20 

'708-87 

632 87 

... 

... 

032-87 

70-00 

7 

Lines owned by native states 
and worked by state railway 
agency. 

123-SG 

80*32 

... 

204-18 

1 

123-SG 


Iti 

123*8G 

l * 

80-32 

... 

Total 

13,707-23 

•453*53 

+10-48 

| 14,177-29 

11,736-12 

448-8S 

+24-97 

12,209-97 

1,007-32 

1,294-70 

Metre gauge. 











State lines worked by companies | 

7,02307 

33-00 

-2-5S 

7,651*09 

0,54301 

S9-S5 

— 2-5S 

C.030-2S 

1,023-81 

1014 

State lines worked by tbe State 

043-90 

90 21 

... 

710 20 

508-90 

45-03 

... 

013-09 

96-21 

... 

Assisted companies . 

383 01 

131-70 

-9 49 

507 28 

17201 

G4-5D 

... 

23720 

270-03 

... 

Lines owned by native states 
and norsed by companies 

017 11 

... 

—-0*55 

016*59 

183-30 

... 

... 

188-30 

428-29 

... 

Lines owned and worked by 
native states. 

1,030-91 

109-12 

+3 93 

1,143-90 

804-08 

54-28 

... 

838*30 

285 00 

• II 

Foreign lines . . . 

73-23 

... 

... 

73-25 

58 80 

14-45 


73-25 

... 

... 

Total 

10,373-07 

370-09 

— S-09 

10,735-37 

8,305-70 

208-20 

—2-58 

8,031-38 

2,103-99 

1014 

STEOtAL GAUGES. 











State lino n orked by company . 

5007 

... 

... 

50 07 

... 

... 

... 

... 

5G-67 

... 

State line worked by the State . 

2800 

... 

+0-25 

2S-25 

2S00 

... 

+0-25 

28-25 

... 

... 

Assisted companies . 

72-40 

33-00 

+0-35 

105-75 

72 40 


+0-35 

72-75 

33-00 

... 

Lines owned by native states 
and worked by companies . . 

98-67 

48-80 

—0-74 

146 03 

71-00 

2G-17 

... 

97-83 

4S-80 

... 

Line on nod by native state and 
worked by state railway agency. 

24-37 

11-50 

+1-47 

37-31 

2212 

... 

... 

22-12 

15-22 

... 

Linen owned and worked by; 
native states .... 

107-32 


... 

107-32 

94-30 

... 

... 

94-30 

72-90 

/ 

-\ 

Total 

447-33 

93-30 

+1-33 

541-90 

288'54 

20-17 

+0-00 

315-31 

220-05 

... \ 

Total of all railways 

24,528-58 

016-92 

+0-12 

it 

25,454*62 

20,390-42 

743-25 

+22-09 

21,15006 

4,297-90 

1 

1,304*00 

Steam t ram ways working outside 
municipal limits . 

| 223-51 

... 

—0-80 

222-71 

119-51 

83-75 

1 

153-20 

09-45 

. 2-43 


* Made up as follows : 

Length sanctioned at the end of 1896-07 
Sanctioned during 1897-99 . . , 


Stiles. 


21,629*58 

91C92 


Add— 25, *115*50 

P.indli Branch, North-Western State Railway, previonsly omitted ’ 3 g. 81 

Net increase due to corrections of mileage . 25,150 31 


Decrease diic^to the ferminos of the MyrncDsingh-Jamalpur-Jagannathgaoj railway haring 


been fixed at Jagannathganj in place of 


25,402*62 


. 8*00 


Net total length sanctioned at the end of 1897-93 . 

Length sanctioned fit the cud oU696*97 

Net increase in sanctioned mileage in 1897-93 


25,151*G2 

21,623*53 


026*01 


APPENDIX B, 


XI 


\ Bailway s or sections ofrailtoays sanctioned from the 1st April 1897 to the 31st March 1898. 


Class!* 
fi cation 
No. 

} Railway and section. 

1 

Xeupth . 
in 

miles. 

Date of sanction. 

Rexubks, 


STANDARD GAUGE. 





State line worked by company. 


• 


i 

"East Indian — 




• 

Daturas Road to Hathhas Cot 

5-Gl 

10th Juno 1897. 



SlUKOIlABAD TO FAItBKHABAD .... 

BaLAN to DaLTONGANJ, INCLUDING COLLIEET 
BBANCH , . 

(o)GG'OO 

(o)S2-50 

13th January 1898 . 

lGth September 1897. 

(a) Commencement of work not yet 
authorised,- 


Total 

154-11 




State lines worked by the State. 




XIII 

Oudh and RohUkhand — 





GhAmabad to Mobadabad .... 

(a)8/00 

8th April 1897. 


XIV 





XVI 

Tost Coast ~ 





I’AJAJUrXDTtr TO Kovi'i: 

4'05 

11th May 1897. 



TEuroEAr.y Frai station to New I’uw station 

1-89 

30th November 1897. 




G 44 




Total 

93-44 




Lines worked by guaranteed companies • 




XVIII 

Great Indian Peninsula — 





Cdalisgaon to Dhcj.ia 

(«) 37'31 

15th July 1897. 


XX 

Madras — 





Calioct to Cannanoec 

1 Ancoi to Ranii-et 

( l ) 69 00 

4-35 

6th May 1897 . 

9th December 1897. 

(6) Commencement of work on first 2( 
miles authorised. 



63-35 




Total 

100'GG 




Assisted company. 




XXIII 

Southern Punjab — 



> 


NAItWANA TO KAITIIAL 

25-00 

17th March 1898. 



Line owned by native state and worked 
by state railway agenoy. 




xxxvm 

Zitihiana - Mhuri - Jahhal — 





-Ludhiana rid Dmini to Jakhal 

(o)80 32 

Gth October 1897. 



Total standaed gauge 

453-53 




APPENDICES TO' THE ADMINISTRATION REPORT EOR lS9>-98, 


APPENDIX B — Conoid. 

I 

Railways or sections of railways sanctioned from the 1st April 1897 to the 31st March 1898/ 


Classi- 

fication 

Ho. 

EiltWAT AND SSCIION. 

Length 

in 

raile3. 

Pate of sanction. 

Hbmauks. 


Metre gauge. 





State line worked by company. 




XXXIX 

Bengal and yorth-Westcrn Company’s section— 
Games Goa it a Dooab uses— 

Azamgarh to Shahgakj . • • • • 

33-00 

18tb May 1897. 



State line worked by the State. 




Zj 

Eastern Bengal — 

TEEiTA Bit EDGE at KAUNIA AM) APPBOACHES 

4-87 

15th July 1897. 



Alipub to Jhatnti (Coook Behae-Santeabaiii 

EXTENSION— BkITISH SECTION) 

(a)20-08 

20th December 1897 . 

(a) Proiisionaliy sanctioned. 

LII 

Shadipalli-Jlalotra ( British section ) — 

Hvdebabad (Sind) to Jodhpobe Feontier 

2195 



(4)71-26 

13th May 1897 

(4) Excluding 48-75 miles of the exist- 
ing Hyderabad-Shadipalli railway 
(standard gauge) between Shadipslli 
and Rahoki Junction to be con- 
verted to the metre gauge, as also 
6’50 miles of the same railway 
between ltalioki Junction and Hy- 
derabad on which a separate metre 
gauge track will bo added. 


Total 

96-21 


BV 

Assisted companies. 

Bengal Dooars— 

ilALBAZAE TO HANTUPABA .... 

Dam Dim to Baqeakote 

46 00 

6-76 

) 2nd March 1898. 


Deomoni Hat to Lalmonie Hat . . 

69-00 

I 

J 

■ 

LVII 

Zcdo and Tikalc-itargherila Colliery (c)— 

Dehing bbidge to Ledo 

121-76 

■ 


10 CO 

1st January 1897 . 

(c) Constituted n railway from tb 
date. 


Total 

131-76 



Linos owned and worked by native states. 




LXIX 

Jodhpore-Bickaneer (Bickaneer section) — 

Iviiabi to Lankabansab ..... 

8-90 

27th January 1898. 

■ 

LXX 

Oodeypore-CMto i — 

Debaei to Codetpohe ..... 

6*44 



LXXIV 

Jeypore — 

SAnganee to Sevtai Madhotub . . , 

72-78 

2nd December 1897. 


LXXV 

Dhrungadra — 

Wathwan to DheAitgadba .... 

21-00 

23rd December 1897. 



Totae 

109-12 




Total meiee gauge 

370 ul) 




Special gauge. 





Assisted company. 




LXXXII 

Bars! Bight (S' 6") — 

Baesi Road to Pandhabtub .... 

33-00 

6th January 1898. 

• 


Lines owned by native states and worked . 
by companies 




LXXXIV 

Bajpipla (S' 6") — 

liAJ Paedi to Nandod 

(rf)i7-80 

7th February 1893 . 

(d) Provisionally sanctioned. Com- 
mencement of work not yet author- 
ised. 

(c) Commencement of work not yet 
authorised. 

LXXXY 

Beioah (S’ 6")- 

Rewah to Sutna 

(e)3POO 

18th May 1897 


Line owned by native state and worked by 
state railway agency. 

48 80 



* 




LXXXVJ 

Cooch Bchar (S' C ") — 

Coocn Rehab to Aiitue (Cooch Behab — San- 
TBABAEl extension— Native state section) . 

(<*)ll-50 

20th December 1897. 



Total special gauge 

98-30 




Geand Total 

916-92 




APPENDIX C, 


XU1- 


JRailioays or sections of 


railways opened for traffic from the 1st April 1897 to the 81st 
March 1898. 


Class!. ’ 
fleation 
No. 

lUlLWAY i!m SECTION. 

Length 

in 

miles. 

Date ot opening. 

i 

P.nunxe. 


Standard gauge. 



' 


State lines worked by companies.. 




I 

East Indian — 





SALANrUB BBANOH EXTENSION . . . . J 

1-25 

81st October 1897. 

. 

IV 

Indian Midland — 





Saugob to Daaioh 

47-83 

26th March 1898. 



, Total 

49 OS 




State lines worked by the state. 




XVI 

Hast Coast — 

| 




Bezwada to kistna canal junction 

2-66 

15th July 1897. | 

Tho standard gauge was opened 
for goodB trnffio on this date. 
Not included in total ns tho 


I 



metro gauge was opened on the 
1st January 1894. 


Assisted company. 




XXIII 

Southern Punjab {Velhi-Samdsata) — 





Delhi to Sahaeata 

399-80 

10th November 1897. 



Total standard gauge 

(<0 

4S8-88 


(a) See remark above against East 
Coast State railway. 


Metre gauge. 





State lines worked by companies. 




SXXIX 

Bengal and North-Western {Company's section) — 





SALIltrUB TO Baehaj 

12-77 

1st December 1897. 

, 

t 

Mohintubwa to Katabnian ghat 

27-08 

25th March 1898. 




39-85 


• 

XLIX 

Burma— 





Mooaung to Miitetina .... 

Mtoiiaung to Sedaw 

37-00 

13-00 

| 1st January 1898 ... 

For goods traffic. 

A 

* 



50-00 




Total 

89-85 




State line worked by the state. 


• 


LI 

Cawnpore-Burhival {metre gauge link ) — 





Aishbagh to Catvnbobe .... 

4503 

25th ApTil 1897 ... 

For goods traffic. For passenger 
traffic on the 15th May 1897. 


Carried over ... 

134-88 



j,’ jj,_ W here not otherwise stated, the dates giren refer to opening for both passenger and goods traffic. 


D 
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APPENDIX G— COndd. 

Hallways or ’sections of railways opened for traffic from the 1st April 1897 to the 31ft 

' March lovo. ' 


Classi- 

fication 

No, 


LVII 

LYIII 


ElItWiT SSOTIOK. 


Brought forward 

Assisted companies. 


LXX1II 


bxxviii 


Dines owned and worked by native states. 

Jamnagar— 

Rajkot to JAmkaoab . 

Foreign lino. 

Edraihl-al-Pcralam— 

ICAeaikkal io Pebalam 


LXXXIII 


LXXX1V 


Xedo and Tihal'-Marghcrita Colliery— 
Dching bridge to Lcdo 


Ahmeiabad-Taranlij — 

AnitEDABAI) TO TALOD 

Tat.od to Paeakii'j . • 

PabIntij to InAK-AinimKAGAr. 


ToiAii 


Total metm-, oak or. 


Special gauge. 


Lines owned by native Btates and worked 
toy companies- 


The Gaclcwar's Valhoi (2' C") — 
VlSHYAMITBI TO PiDIlA 
Eajpipla (2' G") — 

Anelestae to Raj Pardi 


Total special gauge 


Grakd Total 


'Steam tramwayB working outside munioi 
‘ pal limits. 


Uowrah-Amla (S' 0" gauge ) — 

Howrah to Dohjue . 

- DoiTJUE TO JAGATBALAuPORE 


Eomrah-Shealchalla (2' 0" gauge)— 

(h) Kadamtoiba to Chauditolla 
ChANDITOLLA TO KlSTBOMrUE 

I 

Kisteompue to Sheakhalla 


Total 


Length 


miles. 


13P83 


10 00 


Date of opening. 


1st January 1897 


3275 

7-75 

14-09 


51-50 


Cl-50 


(o)Gi-28 


14-45 


2CS-20 


7-14 


10-03 


20-17 


(») 

743-23 


0-50 

7-00 


10*30 


o/o 

3- 75 

4- 75 


17-23 


1st May 1897- 
2nd July 1897. 
23rd October 1897. 


8tli April 1897 


14tli March 1S93. 


1st Jnly 1S97. 
1st July 1897. 


1st July 1897. 
2nd October 1897 


2nd August 1897. 
10th September 1897. 
7 tli November 1S97. 


33-75 




For poods traffic. Constituted a 
railway from this date. 1 


(a) Including 3-99 mites Real! 
Bandar Dock Estate siding/. 


> 


(a) See remark against E -st Coast 
State railway. 


\. 


(J) Evcln.ling 2 miles (Howrah 
to Kndamtolla) of the Howrah 
Anita lino, run o\cr by tlio f ' 
How rah-Sheakhalla tramp ay. 


ArPENDlX D, 




XT 


Length of railways open for traffic at the end of the official years 1892-93 and 1897-98, and pro- 
gress made in the opening of railways during the official years 1893-94 to 1S97-98. 


) - 

Classifi- 

cation 

No. 




Opened during 


Mileage 
open at 
the end 
of 

1897-98. 

Classifi- 

cation 

No. 

Bailvyay. 

Open at 
tho end 
of 

1892-93. 

1893-94. 

1891-95. 

18G5-9G. 

169G-07. 

1897-98. 


Standard gauge. 

Miles. 

Miles. 

Miles. 

Miles, 

Miles. 

Miles. 

Milos. 



State lines worked by- 
companies. 









X 

s 

East Indian • 

(a)l,«18i 

... 

(4)61) 

231 

4$ 

u 

1,705 

i 

II 

Bengal Central . 

... 

... 

... 

... 

(c)125 

... 

125 

ii 

■«. HI 

Bengal-Nagpur 

861$ 

... 

... 

... 

... 

... 

860| 

m 

IV 

Indian Midland 

6771 

... 

... 


... 

47$ 

727) 

IV 

Y 

BnorAL-lTir-si (British sec- 
tion) 

13 

...' 

... 

... 

... 

... 

13 

V 

VI 

Godhra-Rutlam-N kauk 

25 

20 

704 

... 

255 


141 

VI 

VII 

Wardha Coal 

45 

... 

... 



... 

45 

VII 

vm 

Dhond-ManhAd 

1451 

... 

... 

... 


... 

145) 

VIII 

IX 

Bi:?\tADA EXTENSION • (EAST 

Coast State) 

m H2i 

(0—91 

(j)-m 

(9)20) 


... 

20) 

IX 

X 

Madrab-EnnOr section (Bez- 
wada-Madras) . . 

Total mileage opened dur- 
ing EACH TEAR- 

... 

... 


9 

... 

... 

8) 

X 



-71 

1101 

54$ 


m 




Total open mileaoe at the 

END Of EACH YEAR 

3,4931 

3,4225 


3,588-1 

3,740 

... 

3,791$ 



State lines worked By 
the State. 









XI 

North Western . . .( 

Y 

5)2,4271 


... 

103) 

(i)2G4 

... 

2,817 

XI 

XII 

Hyderabad-Shadipalli 

59 

... 

44. 

... 

... 


59 

XII 

xni 

OUDH AND BOHILKHAND . 

692) 

481 

56 

... 

151 

... 

812) 

XIII 

XIV 

Eastern Bengal 

2431 

4.. 

... 

... 

... 

— 

253) 

XIV 


Bengal Central 

125 

... 

... 

... 

fj)-125 

... 

... 


XV 

Calcutta. Pout Commis- 
sioners* 

6} 

... 

... 

... 

... 

... 

8) 

XV 

XVI 

East Coast .... 

... 

(k)2G91 


■ 

47 

... 

(n)53S$ 

XVI 


EACH TEAR .... 

Total OPEN MILEAGE AT THE 
END OF EACH TEAR . 

... 

317$ 

1671 

2171 

2011 

... 




3,5581 

3,8761 

4,0381 

4,262$ 

4,468) 

i- 

4,4891 



Er. HARKS. 


(a) Tnelndingtho Nnlhiti and Patna* 
Gyn rnilw.n s incorporated on 1st 
April and 1st July 1092, rcspcctivc- 
ly. 


(5) Including- tlio Sakri Gbut branch 
previously omitted. 


(r) Transferred from “ State lines 
■worked by the State ” on tho 1st 
January 1897. 


(d) Including tho Bezwada-Godivari 
section of the East Const State rail- 
way, opened on tho 20th February 
1693. 


(e) Portion of tho East Coast State 
railway referred to in remark pi) 
retransferred to tho State for work- 
ing from tho 1st January 1891. 

(f) Treated as an intogrnlpart of the 
East Coast State railway. 

(g) Although still an integral part 
of tho East Coast State railway, 
this lino is shown separately us 'it 
is worked by the Nizam’s (luaran- 
teed State Kailwnys Company. 

(h) Including tho Jammu and Kash- 
mir railway (British section) and 
the Amritsar-Patlmnkot railway 
and6 miles of military linenotused 
for public traffic. 


j(i) Including tho Mnshkaf-Bolan 
railway, which was utilized for tho 
carriago of both goods and passen- 
gers for a short period wlnlo traffic 
was Responded on tho Sind-Pishin 
section owing to tho lino being 
breached, -but actual opening has 
been deferred to facilitate tbc com- 
pletion of tho doublo lino betweon 
Ab-i-Gum and Kolpnr. 


(j) Transferred to “ State lines work 
ed by companies ” on tho 1st Jan- 
uary 1897. 


(J.) Including tho Bozwada-Gdddvari 
1 section transferred for working 
from “ State lines worked by com- 
panies.” 


(!) Including tho Bozwada extension 
of the East Coast Stato railway. 


(in) The Bozwada oxtdnsion of this 
lino has been excluded, for reasons 
given in remark ([/) and shown un- 
der “ Stato lines worked by com- 
panies.” Excludes also the metro 
gaugo link botwcon TadC-palli and 
Bezwnda. 


(a) In eluding 2'GG miles (laid on the- 
mixed gauge) and 0’33 mile (motro 
gauge). 


N B. 
iporta. 


—The slight differences in tho figures are duo to corrections of miloago. For information regarding earlier yeai3, vide previons adminis.ralioa 
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APPENDIX D — COUtd. 


Appendix 


Length of railway* open for traffio at the end of the -.official year* 1892.93, and 1897-98 and progress 
J made in the opening of railways during the official yeais 18 J3- 1894 to 1897-98. J 


Classifi- 

cation 

No. 


XVIII 

XIX 


teed companies. 
Great Indian Peninsula 


XX 


XXI 

XXII 

XXIII 


Eailwat. 


Standard gauge — concld. 


teal India 
Madras . 


INO EACH TEAR 


END OF EACH TEAR 


XXVII 

XXVIII 

XXIX 


Assisted companies. 
Delhi-Uiiballa-Kalea . 
Tarkessur 


Asata) 


EACH TEAR 


END OP EACH TEAR 


Lines owned by native 
states and worked by- 
companies. 


KnisiaAON 

Amraoti 

DtNA-GoONA 


XXX I Bhopal-Ujjain 

Ihopal-Itarbi ( 
section) 


XXXI 

XXXII 


XXXI II 
XXXIV 
XXXV 


XXXVI 

XXXVII 


State .... 
NaodA-Ujjain 
The Gaekwae’b Petlad . 
Kolar Gold-fields 


Total mileage opened due- 

INO EACH TEAR . 


END OF EACH TEAR 


Lines owned by native 
states and worked by 
state railway agency. 


Rajfura-BhAtinda 


Jammu an'd Kashmir (Native 

STATE SECTION) 


END OF EACH TEAR 


Total standard gauge mile- 
age OTENED DURING EACH 
TEAR ... 


Total standard gauge open 

MILEAGE AT THE END OF EACH 
TEAR ... 


reports. 


>H3 B '~ Th0 alifiht diffcrci!cc3 “ figures are duo to 


Mileage 

Opened during i 

Milcng 

J 

t Classifi- 
cation 
No. 


1S93-94 

1894-95. 

1895-96. 

1896-97. 

1S97-9S. 

the enc 
of 

1897-98 

d. Miles. 

Miles. 

Miles, 

Miles. 

Milos. 

Miles. 

Milos. 


. 1,2362 


... 


1 

... 

1,288 

XVIII 

'. 4602 

• •• 

• •• 

... 

,,, 

... 

460 

XIX 

8392 

... 

... 

... 

... 

... 

839, 

XX 

. ... 

... 

... 

... 

1 

... 

... 


2,5862 

2.5SG5 

2,587 

2,587 

• 

2,58S 

... 

2,583 


1614 



... 



1623 

XXI 

222 

... 

... 

... 


... 

225 

XXII 

11- 

... 

... 

... 

... 

399= 

399) 

XXIII 


... 

... 

... 

... 

3992 

... 


s 

183= 

183s 

183J 

183J 

1823 

... 

5845 



... 





7) 

xxvn 

5) 

... 

... 

... 

... 

... 

S3 

XXVIII 

* 

... 

...' 

725 

... 

... 

71= 

XXIX 

E 

... 

... 

1135 

... 

... 

1135 

XXX 

44 

3 

... 

... 

... 

... 

... 

442 

XXXI 

(«)332i 

... 

... 

... 


... 

3322 

XXXII 

... 


... 

... 

34= 

... 

34= 

XXXIII 

132 

... 

... 

... 

... 

. ... 

132 

xxxrv 

... 

... 

10 

... 

**“ 

... 

10 

XXXV 

... 

... 

10 

185= 

34f 

... 

IH 


4025 

4025 

412) 

5932 

6322 

... 

6322 


103 




... 


108 

XXXVI 

16 

... 

... 

... 

... 

... 

16 

XXXVII 

124 

124 

124 

124 

124 

... 

124 


... 

24GJ 

287J 

4572 

3925 

4482 

• •t 


10,3t8jj 

10,5902 

10,878 

11,3445 

11,736 

... 

12,210 

1 


Remarks. 


siding. 


corrections ot mileage. For information regarding earlier 


years, vide previous administration 






APPENDIX D 


xv n 


(—could. 

t 

S\ 

jtviglh of railways open for (raffle at (he end of (he official years 2892-93 and 1997 - 88 , and pray rets 
made in (he opening of railways daring t he official years 1893-91 (o 1 S 97 - 9 S. 


cation 

No. 



| 

Opened during 



ci— ifi- ■ 

CAtinn ■ 

No. 1 

t 

Bailwat. 

nt tlio 
en^l of 
3822-93. 

I 1 3S33-01 

ISO! 05. 

i 

IS95-95. 

1 

3F95 07. 

3=97-03. 

OJrOU 

at the* 
of 

IF 9M«' 


i 

Mr.TUFl GAUGE. 

Miles. 

Milos. 

•Miles. 

Miles. 

Mile*. 

MHcf. 

Mile*. 

» 

? 

1 


State lines worked by 
companies. 








1 

i 

1 

CXXIX 

Bengal and North- West- 

CRN—* 








! 

XXXIX j 


Timioot section . 

311J 


... 

... 


... 

Sill 

1 


Company's section . . 

• 11 +} 

0 

... 


C3| 

40 

510 


XL 

Lucknow-Barkilly bection 
(Boiiilkund and ICumaon) . 

221 J 

7| 

n 

... 

... 

... 

233} 

XL 

XLI 

Bajputana-Malwa . . . 

1,071 


... 

... 



3,071 

XLI 

XLII 

Palanpuk-Deesa 


17} 

... 

... 


... 

171 

XLII 

XLIII 

SOUTHERN JlAIIItATTA 

1,013J 


it* 

... 

... 


1,012 

XLIII 

XLIY 

GuNTAKAL-MtSOP.E frontier 

(a) C3 

56} 

... 

... 

... 

... 

119} 

XLIY 

XLY 

MYSORE SECTION (Southern 
Maiiratta) .... 

3311 

(>>) 

1,0121 

(c ) — 351 

•»» 

... 

... 

... 

296 

XLV 

XLYI 

South Indian .... 

... 

... 

... 

... 


1 , 011 } 

XLVI 

XLYII 

Mata vati Ait -M otceet . 

... 

... 

51 

... 


... 

51 

XLYII 

LYIXI 

Assam-Benoal ... 


... 

... 

159 

2015 

... 

360} 

XLVIII 

XLIX 

Burma 

... 

... 

... 

... 

(<?} 686 } 

50 

930} 

XLIX 

i 

• 










Total mileage opened dur- 
ing EACH YEAR 

... 

• 52 

531 

159 

1,151* 

00 

... 



TOTAL OTT.N MILEAGE AT ME 
END OE EACH TEAR 

5,1321 

5.1S31 

5,232 

5,3902 

0,513 


G,G301 



State lines worked by tbo 
Stato. 









4 

, L 

Earteen Bengal — 

Northern nnd Behar flections 
(including the Eaunia-Dharlla, 
2 ' 0 " gauge, branch) 

4781 


... 




47$$ 

L 


Dacca section . ‘ . 

SO 


... 

... 

•». 

... 

so 


LI 

CAWNrORE-TtUr.il WAT. (METRE 
GAUGE link) .... 

*•* 

... 


•• 

(e) 01 } 

43 

79} 

LI 


Burma 

MuYallet . 


13 

13} 

HU 

U) 

— SSC} 

... 

... 



Total mileage oefned dur- 
ing EACH YEAR 

... 

13 

33} 

im 

-652 

“ 

... 


* 

Total ofen mileage at the 

END OP EACH YEAR 

1,2311 

1,2011 

- 

i 

! 

1,310 

1 

i 

1,451 

1 

K?r> 1 

** | ... 

611 

■ 


Rchagks 


(a) Transferred from the South 
Indian railway. 

(b) Sixty-three miles transferred to 
the Guutaknl-Mysoro frontier rail- 
way. 

(r) YesYanlpur-Dodlnllnpur anil 
Mysore-Nanjangud section 1 !, cow 
shown an Noa. LXV and LXV1, 
respectively. 

(<1) Transferred from‘'Slato lines 
worked by tlio State " 


(e) Including 16} miles fr-rn IPith- 
wal to Ihrn II \n!:i, an 1 half a mile 
on the Cawnpore bridge hud on a 
mixed gunge. 

(/) Transferred to “Siito lin-i 
worked hy companies." 


A’.If.— Tho slight differences in the figures are due to correction? of mileage. 
iorls. 


For informatics regarding earlier year?, c.ir preview* sdns.r 


£ 
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APPENDICES TO THE ADMINISTRATION REPORT POE 1897-98. 
APPENDIX D—COntd . 


appendi 


Length of railways open for traffic at the end of the official years l&MSand 1897-98 and progress 
J J made in the opening of railways during 'the official yeat s 1893-94 to 1897- Jo. 



IIII 

MV 


LV 

LVI 

LVII 


LVIII 


Metre gauge — conoid. 

> 


Assisted companies. 
Deoghur . 

ItOHILKUND AND KUMAON 
(Company's section) 
Bengal Dooars . • 

Dibru-Sadiya . 


Ledo and Tikak-Makohekita 

COLLIERY 


Ahmedabad-ParantIj 


Total mileage opened duu- 
ING EACH YEAR . I 


Total open mileage at the 

END OP EACH YEAR 


Lines owned by native 
states and worked by 
companies. 


LXIH 
LX IV 
LXV 
LXVI 


The Gaekwah’s MehsIna 
Kolhapur. 


Mysore-N anj angtjd 


Total mileage opened dur- 
ing EACH YEAR 


END OP EACH YEAR , 


| by native states. 
I,X IX | Jodhpore-Bickaneer— 

JODHPORE SECTION 

Bickaneer section . 
LXX | Oodeyfore-Chitor 


I 


LXXI 


Bhavnagar-Gondal-Juna- 
gad-Porbandar . 


LXXn t Jetalsae-Rajkot 
LXXIII ! Jamnagar 


ing each year 


END OF EACH YEAR 


Foreign lines. 

LXXYI i IVest or India Portuguese . 
LXXVII J Pondicrerry . 

LXXYIII | KAilukkal-Peralam 


Total mileage opened during 
I tulyear 


j Total open mileage at the 

END OP EACH YEAR 

. i Total metp.e oauge mileage 

I OPENED DURING EACH TEAR . 


Total metre gauge open 

x MILEAGE , AT THE END OP 
EACH YEAR ... 


Mileage ^ 


Opened during 


Mileage 
oppn 
at the 
end of 
1897-98. 

open 
at the 
end of 
1892-93. 

1893-94. 

1894-95. 

1895-9G.| 1S9G-97. 

1897-93. 

Miles, 

Miles. 

Mites. 

Miles. 

Miles. 

Miles. 

Miles. 

45 

... 

... 


... 

... 

4} 

54 

... 

... 

... 

... 

... 

54 

. 27 

5. 

4} 

... 

... 

... 

36} 

774 

... 

... 

... 

... 

... 

77) 



... 


... 

10 

10 


... 

... 

- 

... 

54} 

54} 


Si 

4} 


... 

64} 

... 

163) 

1GS* 

172} 

172* 

172} 

... 

237) 

92jr 

■ 1 




1 

92} 

29 


... 

... 

... 


29 

R 

(«) 51J 

... 

... 

•• 


51) 

... 

(b) 154 

... 

- 

... 


15) 

... 

C8J 

... 

... 

... 

... 

... 

1215 

188) 

188) 

188) 

188) 


188) 

3(54 




- 


364 

I 

... 

... 

60) 

... 

... 

CO) 

J 3331 

... 

... 

... 

... 

... 

333} 


46) 

... 

... 

... 

... 

46) 

... 

- 



... 

54) 

54) 

... 

46) 

... 

60) 

... 

54) 

... 

697} 

744 

744) 

804 

804 

... 

858). 

51 






51 

73 

... 

i... 

,, 

... 

... 

7} 

... 

... 

- 

... 

... 

14) 

14} 


... 

... 

... 


14} 


585 

58} 

58} 

58} 

58} 


73) 

... 

183) 

75} 

360} 

299} 

26S) 

... 

7,455) 

7,637} 

•7,70C 

8,0G5i 

8,365} 

••• 

f 

8,031} 


Classifi- 

cation 

Xo. 


LIII 


LIV 

LV 

LVI 


LVII 

LVIII 


Remarks. 


t 

/ 


Lxm 

LX1V 

LXV 

LXVI 


LXIX 


LXX 


LXXI 

LXXII 

LXXIII 


(a) Including the Yesvnntpnr-T>od- 
hallapnr eeotion previously included 
with the Mysore section (Son' 
orn Mahratta). 


(6) Previously included with 
Mysore section’ (Southern 
ratta). 


(South- 

ith tl.cW 
n Mah-?^ 


LXXYI 
LXXVII i 
LXXVIII 1 


reports. 


APPENDIX D. 


XIX 


d4 -conoid. 

Length of railways open for traffic at the end of the official years 1892-93 and 1897-98, and progress 
made in the opening of railways during the official years 1893:91 to 1897-98. 


Classifi- ! 
cation 
No. 


Mileage 
open 
at the 
end of 
1892-93. 

Opened during j 

Mileage 



RAILWAY. 

1803-91. 

1694-95. 

1895-96. 11 

[89G-97. 

1897-98. • 

at the 
end of 
L897-9S. 

cation, v 
No. 

Remarks. 

1 

Special gauges. 

State lines -worked by the 
State. 

Miles. 

Milea. 

Miles 

Miles 

Milos. 

Miles. 

Miles. 



| LXXX 

Jorhat (S’ 0") .... 

231 

... 

... 

... 

... 

... 

28} 

LXXX 


i 

\ 

Assisted companies. 








* 

- 

LXXXI 

i 

Darjeeling-Hikalatan (2’ 0”) 

I 

61 

... 

... 

... 

... 


51 

LXXXI 


LX XXII 

BArsi light (S’ G’O • 


... 

... 

... 

211 

i 

21} 

LXXXII 



Total mileage opened dur- 
ing EACH YEAR 

«*« 

1 

... 

- 

1 ... 

II 

... 

21} 


... 




Total opf.n mileage at the 

END OF EACH TEAR. 

51 

i 

51 

ii 

51 

1 

51 

72* 

... 

1 

72f 

1 


A 

**> 

Lxxxm 

Line owned by native 
state and worked by 
company. 

The Gaekav ar’s Dabhoi (2' G") 

711 


t 

i 


7} 

• 78} 

Lxxxni 

N 

LXXXIV 

RaJfifla (2' G") 

... 

... 

• «* 


... 

19 

19 

LXXXIY 



Total juleagk opened dur- 
ing EACH TEAR 


... 

... 

... 

•». 

20} 

... 




Total open mileage at tot 

END OF EACH TEAR • 

715 

711 

71} 

711 

711 

... 

971 



/ 

<T r ;xxvi 
/“ •* 

Line owned by native 
state and worked by state 
railway agency. 

Cooch Behar (2' G") 


221. 





22} 

LXXXYI 


LXXXVII 

Line owned and worked 
by native stato. 

Morvi (2’ G") . . • 

93} 

... 

1 




94} 

LXXXVII 



Total Mileage of special 
gaugerailwats opened dur- 
ing EACH TEAR 

... 

22} 

i 

... 

21} 

20} 

... 




Total open mileage or 

SPECIAL GAUGE RAILWAYS AT 
THE END OF EACH YEAR . • 

2141 

/ 

26G1 

2G7} 

2071 

288} 

... 

315} 



t 

i 

Total mileage op all ratl- 

WATR OPENED DURING EACH 
TEAR - ■ • , ‘ 

... 

4621 

3C3J 

818} 

713} 

743} 

... 



\ 

Total open mileage or all 

RAILWAYS AT THE END OF 
EACH TEAR . 

18,0181 

18,5001 

18,851} 

19.C77 

20,390} 

... 

21,156} 




N.C.-The alight For informatimf^arding earlier years, vide prerioRS administration 


reports. 


XX 


APPENDICES to the 

appendix e 


ADMINISTRATION REPORT EOR 1897-98. 


appendix 

'ess made 


■ , .ft u , aten dar years 1892 and 1857, and progress rn/ae 

Length of railways open for traffic at the en m3ta 18g7 , C 


;7u,: opening of railways daring the calendar year. 



Classifi- 

cation 

Ko. 


RAILTVAT. 


Mileage | 

I open 
at the 

end o£ 1 1893 . 

1892. 


1891. 


1895." 1896. 1897. 


Mileage 

open 
at tlio 
ond of 
1897. 



Standard gauge. 

Miles. X 


State lines worked by 
companies. 


I 

East Indian . 

(5) , 
1,6103 

II 

Bengal Central (a) 

... 

III 

Bengal-Nagpur • • 

8311 

IV 

Indian Midland . 

G773 

V 

Bhopal-Itarsi (British sec- 1 


13 

VI 

Godhra-Butlam-Nagda 

«»• 

VII 

Wardha Coal • > 

45 

VIII 

Dhond-ManmAd 

■ 1455 

IX 

Bezwada extension (Easi 
Coast State) 

21 }' 


Miloa. 


25 


491! 


Miles 


36 


15 


Miles. Miloa. 


Miles. 


13 ' 

(7i)125 


901 


(e) — 91 


Madrab-Ennur section (Bez- | 
wada-Madras) * • 


Total mileage opened 
during each teak 


149 


255 


81 


m 


375 39 12GJ 


Total open mileage at the 

END OF EACH TEAK . ■ | 3,344 | 3,4935 


3,5413 


State lines worked By the 
State. 


XI 

North Western . 

2,4273 

XII 

Htderabad-Shadipalli 

59 

xm 

OUDH AND EOHILKHAND 

6921 

: 

XIV 

Eastebn "Bengal • • 

2483 


Bengal Central (a) 

125 


XT 

XVI 


481 


Calcutta Pout Cd£inssiON- j 
EES* • 


63 


East Coast 


17411 


Total mileage opened 
during each teak . 


223 


56 


3,5793 3,6143 .. 


1,705 


125 


Classifi- 

cation 

No. 


Remakes. 


I 

II 


(n) Although for convenience olasaejl 
amongst state railways, this lino fa 
tho property of the Bengal Central 
Railway Company. 


8603] 

C79i| 


13 

141 


45 


1451 


III 

IV 


V 

VI 


I ( 6 ) Including tho Nalhdti and tho 
Patna-Gya railways incorporated on 
tho 1st April and tho 1st July 1892, 
respectively. ' 


VII 

VIII 


(c) Including tho Amritsar-Pathdn- 
kot railway incorporated on the 1 st 
April 1892 and 6 miles of military 
lino not used for pnblio traffic. 


( d ) Bczwada-G 6 ddvari seotion of She 
East Coast State railway. 


A 


201 


81 


3,7433 


451 2363 853 


153 


... (i)-125 


(/) 183j (9) 721 73} 3S 


239 


Total oten mileage at the , 

end or each teak . .j 3,5583| 3, <811 


118 325 —13 


2,817 

59 

8121] 


IX 


(c) Bezwnda-Gdddvari section, East , 
Coast 'Stato railway, rotransforred 
to tho stato for working from the 
1st January 1894. 


X 


I (/) Including the Bczwada Goddvari 
section of tho East Coast, State 
railway rotransferred to the state 
for working from tho 1st January 
1894. • 


( 9 ) Tho motro gauge lino from 
Tadepnlli to Bczwada 1ms been 
excluded from the mileage of this 
railway. 


(70 Transferred on tho 1st January 
1897 from “ Stato lines worked by 


the State. ” 


XI 

XII 

XIII 


( i ) Transferred to “Skate lines worked 
■ hy companies ” on tho 1st January 
1897. a 

I (j) Including 2 66 miles (laid on \ho 
mixed gauge) and 0’33 mile (meoro 
gauge). _ j 


2531 XIV 


si! 


(3)5385 


4,019J] 4,143 4,472} 


4,4893' 


XV 

XVI 


/ 


N.B.-Tho Blight differences in the figures aro due to corrections of mileage. Por information regarding earlier years, vide previous administration 
reports. 


APPENDIX E. 


XXI 


E — contd, 

S 

\ 

’ ■JLcng/h of railways open for traffic at the end of the calendar years 1893 and 1897 , and progress 
made in the opening of railways during the calendar years 1893 to 1897. 


Clarifi- 

cation 

No. 


Mileago 
open at 
the end 
of 1892; 

Opened during 

Mileage 
open at 
the ond 
of 3807. 

Clacsifi- 
v cation 
No. 

■ 

Eailivat. 

1893. 

1891. 

1S95. 

1S9C. 

1897. 

Benares. 


Standaud gauge — concld. 

Mil 03 . 

Miles. 

Miles. 

' 

Mile3. 

i 

Miles. 

Miles. 

Miles. 




Lines worked by guaran- 
teed companies. 

* 







. 


( XVIII 

Great Indian Peninsula 

1,2803 

... 

... 

... 

i 

... 

1,288 

XVIII 


V XIX 

Bombat, BarodA and CEN- 
TRAL INDIA .... 

m\ 

... 

... 


... 


460] 

XIX 


XX 

Madras 

830J 

... 

! 

... 

... 


8393 

; xx 



ToTAIi mileage opened during 

EACH YEAR . 

... 

... 

... 

... 

i 

... 

... 




Total open mileage at tiie 

END OF EACH YEAR . » 

2,586} 

2,586) 

2,587 

2,537 

2,588 

... 

2,588 




Assisted companies. 





j 





XXI 

Delhi-Umballa Kalka . 

161} 

| 

... 

... 

... 


1623 

XXI 


XXII 

Tarkessur . . . • 

223 

... 

... 

... 

... 

... 

223 

XXII 


XXIII 

Southern Punjab (Delki- 
Sajjasata) .... 

... 

I 

... 1 

... 

... 

399} 

399} 

xxin 



Total mileage opened during 
EACH YEAR .... 

1 

... 

... 

... 

... 

399} 




\ ' 

Total open mileage at the 

END OF EACH TEAR , 

383} 

183} 

183i 

183} 

382} 

... 

584} 




Lines owned by native 
states and worked by 
companies. 



1 

1 

! 

| 






XXVII 

Khamoaon ... - 

Vi 

... 

... 

... 

•«» 

... 

V} 

XXVII 


XXVIII 

AheAoti ..... 

5} 

... 

... 

. "* 

... 

... 

5} 

XXVIII 


XXIX 

Bina-Goona .... 

... 

•«« 

... 

• V 23 

... 

... 

71} 

XXIX 


XXX 

Bhopal-TTjjain 

1 

1 

... 

... • 

113} 

... 

... 

113} 

XXX 


XXXI 

Bhopal-Itausi (Native state 
section) ..... 

44 

... 

... 

... 

... 

... 

443 

XXXI 


XXXII 

xxxm 

The Nizam’s Guaranteed 
state 

Nagda-Cjjain . . ’ . 

(a) 332J 

... 


... 

1 

j 

34} 

.»• | 

3323 

31} 

XXXII 

XXXIII 

(a) Including the Trimulghorry troop 
siding. 

XXXIV 

The Gaek-war’s Petlad. 

133 

... 

... 

... 

... 

... 1 

133 

XXXIV 


^xxxv 

IColar Gold-fields 

... 

... 

10 

... 

... 

... 

10 | 

XXXV 


"f 1 

\ 

rOTAL MILEAGE OPENED DURING 
EACH YEAR^ .... 

... 


10 

• 185} 

34} 

... 

... | 




Total open mileage at the 

END OF EACH YEAR 

402} 

402} 

412} 

598} 

032} 

1 

632} 




Lines owned by native 
states and worked by 
state railway agency. 










XXXVI 

Bajpup.a-B hXtin da 

108 

... 


... 

... 

... 

10S 

XXXVI 


XXXVII 

Jammu and Kashmir (Nattve 

STATE SECTION) . . . 

3G 

... 

... 




16 

XXXVII 

% 


Total opfn mileage at the 

END OF EACH YEAR . 

; 124 

124 

124 

124 

321 

- 

324 




Total standard gauge mile- 
age OPENED DURING EACH 
YEAR 

... 

372 

297} 

• 341} 

399} 

524} 

... 



\ 

Total standard gauge open 

MILEAGE AT THE END OF EACH 
YEAR ... 

10,199* 

10,5723 

10.S6S3 

11,215} 

11,614} 

i 

12,162 




N.B .— The slight differences in the figures are duo to corrections of mileage, llor information regarding, earlier years, ride previous administration 
reports. - 


I 


1 ' 
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APPENDICES TO THE ADMINISTRATION REPORT EOR. 1897-OS. 

/ 

APPENDIX E — contd. 


APPENDIX 


length of railways open for traffic at the end of the calendar years 1893 and 1897, and progress 
made in the opening of railways during the calendar years 189o to 1897. 



"~= = 

Milcag 

OrENED DURING 

O 

Milong 

e 

Classifi- 

cation 

No. 

Classifi- 

cation 

No. 

i Railway. 

opon 
at tho 
end ol 
1892. 

1893. 

1891. 

1895. 

1890. 

1897. 

at tho 
end of 
1897. 



Miles. 

Miles. 

Milos. 

Milos. 

Miles. 

Milos. 

Miles. 



Meted gaege. 










State lines worked by 










companies. 









XXXIX 

Bengal and Nortii-Wlst- 








XXXIX 


EBN (a)— 










Tiriioot section 

• 3113 

... 

... 

... 

... 

... 

3113 



Company's section . 

414J 

... 

... 

... 

03! 

323 

485) 


XL 

Lucknow-Bareilly sfction 










(Rohilkhnd and Khmaon) . 

19Sj 

233 

9] 

... 

... 

... 

2313 

XL 

XLX 

Rajpotana-Mat.wa 

1,071 

... 

... 

... 



1,071 

XLI . 

XLII 

Palanpur-Deesa . . . 

... 

173 

... 

... 



173 

XLII 

XLIII 

Southern Mahratta . 

1.013J 

... 

... 

... 


... 

1,012 

XLIII 

XLIV 

Ghntakal-Mysore frontier 

03 

5CJ 

... 

... 



110) 

XLIV 

XLV 

Mysore section (Sohthern 










Mahratta) . , . . 

3313 

(*0-353 

... 

... 

... 

... 

290 

XLV 

XLVI 

South Indian .... 

1,0121 

... 

... 

... 

... 


1,0111 

XLVI 

- XLVII 

MItavaram-Mutupet . . 

... 

... 

51 

... 

... 


51 

XLVII 

XLVIII 

Assam-Benoal .... 

... 

... 

... 

1291 

150) 
(e) i- id) 
8&0) 

•713 

(9)3003 

XLYIII 

XLIX 

Burma 


... 

... 

... 

13 

8S7 

XLIX 


Total mileage opened during 







— 



EACH TEAR .... 

... 

02 

03) 

129| 

1,1003 

683 

... 



Total open mileage at the 




- 






END OP EACH TEAR . , 

5,109 

5,170! 

5.231J 

5,3013 

G,40S3 

... 

0,550) 



State lines worked by tbe 










Stato. 









L 

Eastfrn Bengal— 

Northern and Bohar sections 








L 


(including the Kannia- 
Dharlla, 2' G" gauge, branch) 

4783 









Dacca section 

80 





... 

478) 


II 

Cawnfore-Burhwal (metre 






... 

80 



GAUGE LINE) .... 

Burma ... 


... 

... 

... 

(c) 31i 

45 

(«) 79) 

LI 


Mu Vallet . . , 

£ * 

Total mileage opened during 

EACH YEAR 

[ 7173 

18 

153 

69 

/)- saii 

... 

... 



1 

13 

15J 

89 

—799J 

45 

... 



/ 

fOTAL OPEN MILEAGE AT THF 









1 

END OP EACH TEAR , . I 

1,281£ 

1,2943 

1,3093 

1,3983 

599 

... 

011 



’ to corrections of mileage. For information 


Remarks. 


(a) Although for convenience cla«*ed 
amongst rtoti' railway*, the com- 
pany's section of thf* railway in 
tin* property of tin- Bengal and 
North-Western Railway Com- 
pany. 


(i-) T oirnntpnr-DofllmllapTir ami 
Mysore-XanjongiSd section-, now 
shown in No*. LXV ami LXVI, V 
respectively. 

(c) Transferred from “Stato liner, 
worked by tho State.” 

( ,! ) In?lmlin(;52J mile* opened during 

JDvO, 

(c) Inolilding 10’ mile* from Rnrhwnl 
to liara Banki, and | amileon tho 
Caw npore bridge laid on a mixed 
CM! fro. 

(/) Tran-forrod to “Stato lines 
worked by companies/’ 

tp) Inclndinc the Onnliiti-Jamunn 
.Mul.-li section, 7T73 milts, tem- 
porarily closed from the 13th 
Juno 1 BO r on account of damages 
done by tho earthquake. 


\ 


/ 


regarding earlier years, vide provions administration 



ATPEKDIS E. 


XX1U 


Lcnrn of railway open for traffic at the end of tie calendar pears 1892 and 1897 and prepress 
\ made in the opening of railways during the calendar years 1893 to 189/ . 


cation 

No. 

^ 


1 


L1II 

LTV 


LV 

LVI 

LYIX 

LYIII 


BXIII 

LXY 

LXYI 


Railway. 


Metre gauge — concld. 

Assisted companies. 

Deoqhdk . 

Rohilkund and Kumaon 
(Company’s section) 

Bengal Dooars 

Dibru-Sadiya . 

Ledo and Tikak-Margherita 
Colliery . 

AHMEDABAD-PARANTfj • 

Total mileage opened during, 
EACH YEAR 

Total open hileaoe at the 

END OP EACH YEAR 

Lines owned By native 
Btates and worked oy 
companies, 

The Gaekwar’s MehsXna 

Kolhapur 

Yesyantpur-Myeore frontier] 
Myeore-Nanjangud 


LXXX 



Total' mileage opened during 
EACH YEAR 

Total open mileage at the 
END OP EACH YEAR 

Lines owned and worked 
1 By native states. 

Jodhpore-Bickaneer— 

Jodhpore section 

Bickaneer section . 

BXX Oodeypore-Chitor 

LXXtl'' BhAvnagar-Gondal-Juna 
£ ‘ G AD-PORB AN D AH 

Id&^II Jetalsar-Eajkot . 

IjXXIIU Jamnagar 

Total mileage opened during 

each year 

I Total open mileage at the 

END OF EACH YEAR 


(Foreign lines. 

"West of India Portuguese 
Pondicherry . 


GXXYI 

sxvn 


l 


1 • j ) I « 1 ’ 

DOrta. 


years, fide previous administration 








XXIV 


'vnw ® ^mS.BAT.OK EEPOET TOR »» 

appendix e — conoid. 

. . „„ lfl nrlar vccirs 1892 and 1897 , and progress 

^ tiof z?:z r ^ mo ° 10 m7 - 



LXXX 


LXXXI 

LXXXII 


xxxxiir 

LXXXIV 


State line worked by tlie 
State. 


Jor.niT (2’ O'O • • • 

Assisted companies. 

Da ejeeung.Himai.at an (2’ 00 
Barsi Light (2' O'O 

total hilrage opened during 
each tear 


iTotal open mileage at the 
END OP EACH TEAR . 


Lines owned by native 
states and w 9 rkod 
toy companies. 


51 


51 


The Gaekwar’s Dabhoi (2' 0 
Ea3pipla(2'0'0 - • 


LXXXVI 


Total mileage opened during 

EACH TEAR 


Total oten mileage at the 

END OF EACH TEAR . * 


Line owned by native 
state and worked by state 
railway agency. 


Cooch Behar (2' C") 


Lino owned and worked 
by native state. 


71j 


51 


51 51 


LXXXVn 


715 


715 


ilORTI (2' O'O 


Total mileage op special 

GAUGE RAILWAYS OPENED 
DURING EACH TEAR 


Total open mileage of 

SPECIAL GAUGE RAILWAYS AT 
THE END OF EACH TEAR 


Total mileage of all rail- 
ways opened during each 

TEAR 


Total open mileage of all 
railways at the 'end of 

EACH TEAR . . 


935 


'2145 


22 * 


SI LXXXI 
215 1 215 LX XXI 1 1 


211 


51 


715 71-5 


712 


260- 


17,849 


G141 


’ («) 
18.4G3J 


2071 2G“i 


. 3S11 G20J 


18,841 


267 


700. 


71 7S2 Lxxxm 

JO 19 LXXXI V 


201 ... 


975 


221 LXXXVI 1 


9}J LXSXVII 


48 


3151 


823>, 


19,4001 


20,1723: 


21,0141 


Remarks. 






la) The difference between tlio|inilo.* 
ii ;;n shown here and thj\t_ in 
Parti of tbo Administrlitiou 
Report for 1893-94 is lYue to 
the inclusion of openings re- 
ported after tbo publication 
1 of that report. ’ 


< The slight difference-3 in the figures are due to corrections of miloago. For information regarding earlier years, vide previous administration 

reports. • 



APPENDIX F, 


' XXV 


j Railways or sections of railways tinder construction or sanctioned on the 31st March 1898. 


Classification. 

No. 


IUir.'Wi.T AJTD SECTION. 


Lcmrth in miles. 
(See alto Appendix A.) 


Standard gauge. 

State lines worked by companies, 

j East Indian — 

V 

• Moghab Sarai to Gya 

BAR.fN TO DABTONGANX, INCEtTDINO THE COBBIEBY 
BRANCH j 

Smkohabad to Faeuksabad . . . 

Hatheas Boad to Hatheas City . 


(a) 82' 50 
(fi)SG-OO 


(a) Commencement of work not 
yet authorised. 


jjj BengaUNdgpur — 


Sint ciA XTidnapoee to Howrah 
Uidnapoee to Baeang (Cuttack) 


jy Indian Midland — 
Dajioh to Katnt 


State lines worked by the State. 

XI North Western — 

Lyaebfjje to KhInewab 

CAHPBELT.POEE CANTONMENT TO BASIE (NEW PlHD 
SCBliNl) 

JAND (i) TO DATTD KhEB 

Komi to Hyderabad (Sind) .... 

XIJI Oudh and Nohilkhand— 

Eae Baeeli to Benares Cantonment . 

Ghaziadad to Moeadabad .... 

XIV Eastern Bengal— 

Bebgaohi to the Ganges ..... 
Panchoobia to the Ganges .... 

PANCHOOBIA to FABIDPItB 

XVI East Coast — 

EAJAHHGNDKr TO Kovd'E ..... 
TEMFOBAEY PUBI STATION TO NEW PCEI STATION 


(n)87-CO 


(J) The length between Basil 
(Kew Find Sultini) and 
Jand, 16 miles, is a part 
of the open mileage of the 
Khusilgnrh branch of the 
North Western State railway. 


XVII Bezwada.Madras (Enmir-Bczwada section) 
Ennue to Guetje .... 
Kelboee (c) to TadSpabbi . 


229'86 (e) Tho existing section of the 

South Indian, metre gauge, 
railway between Gndur and 

Kellore, 24’Z4 miles, which is 

under conversion to the 
C7-1 08 standard ganpe, will form 
part of this railway. 


Caebied otee 


l,3S3-09 



XXVI 


APPENDICES TO THE ADMINISTRATION REPORT TOR 1S07-08. 


APPENDIX j 

' t -» ntnrt f 


Classification 

No. 

EilLWil- AXD fiBCTIOI. 

• Length in miles. 

(Sco also Appendix A.) 

• a stuns. 



Miles. 

Miles. 

- 


BnouanT tobvabd 

• •• 

t 

1,383-09 



Standard gauge — concld. 



> 


Lines worked by guarntoed companies. 




XVIII 

Great Indian Peninsula— 





CnXiisaAON to Dhoti a • 

(a)37’31 


(rt) Commonrement of B'ort lit 
yet authorised. 


AJIALNEB TO Jaioaon 

3105 

71 3G 


XX 

Madras— 



■ 

Caliout to Caskakobe ...••• 

j ABCOTTO 

(1)50-00 

4-33 

C3-33 

(i) Commoticomenl of work o 
the first 20 miles autLi 

Tisctl. 


Total 

... 

1 St-71 



Assistod compnnios. 




XXIII 

Southern Punjab ( Delhi- Samusata)— 





Delhi BpEWEBV to Delhi 

0-70 



XXIV 

Nabital-a to Kaithal 

South Behar ( Bucl-ccscrai-QyaJ — 

ra 

c% 

o 

© 

23-70 





I/UCKEESEBAI TO OTA . 

70-00 



. XXV 



79-00 


Haedwah to Dehba 

32 01 



32-01 

XXVI 

Taptx Valley — 




SCEAT TO XlIALNEB 

150-40 

150-10 



Total 

... 

293-20 



Line owned by native state and worked by 
company. 




XXIX 

Bina-Goona — 





Goona to Baba 

7000 

7G00 



Line owned by native state and worked by 
state railway agency. 




XXXVIII 

Zudhidna-Dhuri-Jakhal— 





IiUDHIAXA eta DHABI TO JAKHAL .... 

(a) 8032 

80-32 



Total standaed gauge 

Mi 

1,907-32 

' 


/ 



atpexdix r. 


xxvii 


r — contd. 

Railways or sections of railways under construction or sanctioned on the 31st Match 18 . 



XLVIIX Assam-Bengal— 


Babaetoe 10 Makoti • 
Babaeube to Silchab 
L riroiKa to Jamona Moeh 


XLIX Burma— 


S EBAW TO THE EIGHT EWE 05 TEE SAWEEN 

&1TO& • • 


stats lines worked by the State. 

Eastern Bengal— 

Teesta bridge at Kawsia abb ArrnoACHES 

Tttatvti (Cooott Behab-Sastbababi 
AlITOB TO JlIAINTI tcouua v 

EXTENSION, BUITISU SECTION, S 0 GAUGE) 

Shadipalli-Bdlotra (Sri'ish seciion)- 

Htbebabab (Sind) to Jobhbobe tboktibb 


la) Provisionally „„ BanciionecU 

BalioU J nnction to lie convert 
c a to too metre gauge, as nbo 
C 50 miles o£ tlie same rni - 
v,av between BalioU junction 
,ml Hyderabad on nlntb a 
separate metre gauge track 
vrill be added. 



xxviii 


APPENDICES TO THE ADMINISTRATION REPORT EOR 1897-98. 


APPENDIX 


Railways or sections of railways under construction or sanctioned on the 8 1st March 1898. 


Classification 

Wo. 

, ' P.AItTYiT AND SECTION. 

Length In milr*. 

(See also Appcndli A ) 

- 

Bnouani foe was d 

Miles. 

Milos. 
1,120 02 

• 

Metre gauge — concld. 




Assisted companies. 



LV 

Bengal Dooars — 




MALBAZAR TO HANTUPaRA .... 

4C-00 



Dam Dim to Baqbaeote ..... 

C'/G 



Deomoni Hat to Lalmonir Hat 

GO CO 

121-7G 

LlX 

BraJi, m aputra-Sultanpu r — 



Sultanpur to ICaiioakj 

69 70 

69-70 

LX 

Hymcnsinrjh-Jamalpur-Jagannathganj — 



IIXMENSINGB to Jaoannateoanj . ... 

63-81 

63-81 


' 


LXI 

Segotolie-Baksaul — 




Segowlie to Raksaul .... 

18 00 

18-00 




LXII 

Nllgiri — 




MCttupIlaitam to Coonoor .... 

10-81 

1GS1 


Total 

... 

270 08 


Lines owned by native states and worked by 
companies. 



LXYI 

Mysore-Nanjanyud — 




NANJA NotfD STATION TO A POINT NEARER NaNJAN- 
06d TOWN 

0-50 

0 50 

LXVII 

Birur-Shimoya — 



Bieuk to Shiuoga 

37-98 


LXVIII 

Hyderabad-Qoddvari Valley-- 




Secunderabad to JIanmId 

389-81 

389 81 


Total 

... 

428-29 


Lines owned and worked by native states. 



LXIX 

Jodhpore-Bickanecr— 




Jodhpore section — 




Balotea to tee JoDnroBE front iee 

134 81 



Bickaneer section — 




Bickaneeb to Keari 

41-G7 



Keari to Laneabansae .... 

8 90 


LXX 

Oodeypore • Ch it or — 

60-67 

186-38 

6-44 

* 

Dbbabi to Oodexporb 

, • • » 

0-44 

LXXIV 

Jeypore— 


LX XV 

Sanganeb to Sewai Madeofub 


72*78 

Dhrangadhra- 



Wadewan to Dhrangadera , 

* * • 

21-00 

21-00 



... 

285-00 

1 

Total metre gauge 

Ml 

2,103-99 


Bbiubkb. 


/ 


Total metre gauge 














APPENDIX r, 


XXIX 


3 ? — conoid, 

t / 

.■ Railways or sections of railways under construe lion or sanctioned on the 31st March 1898. 


Classification 

-Iso. 

Railway aud bbctjoy. 

Length iu mile* 

{See also Appendix A.) 

Ubsiatxs. 


Special gauges. 

Miles. 

Miles. 

- 


State line -worked by company. 




LXXIX 

Baipur-LJtamtari branch (Bengal-Ndgpur) (S' 6 ") — 





Baipcb to DnAUTAKi 

45-45 




AanAKroE to Bajiai 

11-22 

66 67 


! 

Assisted company. 




LXXXII 

Bdrsi Light (3' fi") — 



' 


Caiisi Hoad to Pasdhabpub .... 

33-00 

33-00 



Lines owned by native states and worked by 
companies., 




LX XXIV 

Kajpipla (2' 6") — 





Baj Paudi to Nandod ..... 

{o)17 80 ‘ 

17-80 

(a) Pro\ isionally sanctioned. 

LXXXV 

Jiewah (S’ 6") — 



Bewah to Sutna 

(5)31-00 

31-00 

(t) Cominehcemenfc of vo.l. nol 
yet authorised. 


ToTAIi 

1 


48 80 


Lino owned by native state and workod by 
state railway agency. 




LXXXVI 

Couch Bchar (2' 0 ") — 





Coocn Behab to Alii-uk (Cooon BnirAB-SANTBABAEi 
EXTENSION, .NATIVE STATE SECTION) 

(a) 11-50 




Bight bank or the Toma iirreii to the town- 
op Coooh Behab ...... 

3 72 

16-22 



Lino owned and workod by native state. 




LXXXVIII 

Gttoalior.Sipri — 

1 




GWAMOI! to Sii-bi (2' 0") ' . 

72 9G ] 

72-96 



Total special gauges 

mm 

226 65 



TOTAL ALL GAUGES 

B 

4,297-06 



Steam tramways working outside municipal 
limits. 





Howrah-Amta (2’ 0 ") — \ 





Baegachi to Auta 

12-25 

12-25 

• 


Howrah- SJieahhall a (S' 0")— 





ChANDITOEA TO JoNAI ..... 

2-00 

2-00 



| ftdnaghat-Krishnagnrh (2' 0") — 





Rahagiiat to Beishnagabb .... 

20-20 

20 20 



Mangaldai (&’ 6 ,r )~- ! 





Bakgajiati to G cage at aba . .... 

35-00 

35-00 

: 

. 


Total 

• i 

1 

69-45 

. 


n 











APPENDICES TO THE ADMINISTRATION EEPOBT POE 1837-93. 

APPENDIX G. ^ APPNEDIX 

Statement showing the total approximate earnings from the 1st \ 'January io the 31st Maxell 
1898, as compared with the actuals of the corresponding periods of 1896 and 1897. 


Classification 

No. 



1st Janciry to let January to 1st January to 
3lst Starch 31st March 31st March 

1800. 1697. 1898. 


Revises. 


Standard gdage. 


State lines worked Tby companies 


I East Indian . 

II Bengal Central . 

III Bengal-Nagpuh 

IV Indian Midland . 

VI Godiira-Riitlam-Nagda . 


IX Bezwada extension (East Coast State) 

X Madras-Ennijb section (Bezwada- 

Madbas) 


State lines worked by the State. 
XI North Western (c) 

XII Htderabad-Shadipalli . , 

XIII Oudh and ItoniLKHAND (including the 

metro gango link ) 

XIV Eastern Bengal [d) 

Bengal Central .... 

XVI East Coast 


1,48,59,007 1,55,25,619 1,58,38,000 


21,51,059 

12,67,054 

8,13,030 


( 5 ) 7,877 


1,86,51,153 


82,40,331 


25,85,199 

32,23,475 

2,11,565 

5,95,316 


2,29,673 

19,35,037 

13,78,400 

2,85,308 


2.74.000 (a) See *' State lines worked by the 

State." J 

19.69.000 

15.32.000 

3.15.000 


13,500 (i) Earning from the date of 
epeninp, 22atl February 

1,94,20,528 1,99,85,300 


75,43,057 


20,65,318 

31,35,833 


6,36,506 


97,80,000 ( c) landing the Jammu and 
* > Kashmir railway (Nath e state 


24.08.000 

37.33.000 (d) Including the metre 

special gaugo sections, 

(e) 

(e) See ** state lines rvort'e 

7.64.000 C °“ panles " 


1,4 9,05,411 1,34,28,078 1,67,38,300 


Lines worked by guaranteed 
companies. 

Great Indian Peninsula (/) 
Bombay, Baroda and Central India 
-Madras ... 


Assisted companies. 

XXI Delui-Uaiballa-Kalka . 

XXII Tabeessur 

XXIII Southern Punjab (Delhi-Samasata) 

Total 

Lines owned by native statpq 
and worked by companies. 

XXIX Bina-Goona . 

XXX Beopae-Ujjain 

XXXI Bhotal-Itarsi (Native state section)(A) 

XXXII The Nizam’s Guaranteed State 

XXXIII NAQDA-UjJAlir 
XXXIV The Gaekwar’s PetlId . 

XXXV Kolar Gold-helds 

Total 

I worked bystate^railway^gency 

XXXVI j Rajpuea-Bhatinda f 


1,11,43,739 

46,84,561 

26,42,396 


82,43,633 93,76,000 (/) Jndndlpc- the Wardha Coa]„ 

I the Dli end Manmfid, the 

33,85,000 m!'l’ay S s. 0n ° Dd 


35,78,400 



27,8 8,292 27,17,000 

1,46,10,331 1,54,78,000 I 


4,91,000 


2,38,000 
8,21,900 I 


(?) 15,029 
1,34,426 
9,09,308 


1,19,139 

1,22,005 

9,19,954 


1,06,000 

1,21,000 

9,53,000 


(s) Earnings from goods traffic 
only. The line was opened 
for goods traffic on the 11th 
November 1805, and for pas- 
'll 61 ' traffi ° 00 the ilh A P ril 

1 (Britislf section j?' 10 ^ 3 *'^ tdrS * 


12,94,500 







APPENDIX G: 


XXXI 


G. 

Statement showing the total approximate earnings from the 1st January to the 31st March 
1898, as compared icith the actuals of the corresponding periods of 1896 and 1897. 


Classification 

No. 

Railway. 

1st January to 
31st March 
1800. 

1st January to 
3iHt March 
1897. 

1st January to 
31st March 
ISOS. 

Remixes, 


Metre gauge. 

Rs. 

Rs. 

Rs. 



State lines worked by companies 





. XXXIX 

BeNOAL AND NOETK-WeSTERN— 

> 





Tirhoot section .... 

ConrAur's section .... 

| 16,32,001 

14,09,220 

17,2S,000 


XL 

LuCirNOTV-BAItEILLY section (Rohilyvnd 
AND ItCJIAON) 

, 2,59,200 

2,15,317 

2,81,000 


XLI 

Rajpdtana-Halwa .... 

SO, 05,128 

48,10,559 

50,52,000 


XLII 

PIlakpue-Beesa 

10,565 

10,790 

7,200 


XLIII 

SOUTHERN MAHEATTA .... 

17,20,313 

15,50,754 

12,58,000 


XLIV 

Gtotakal-Mxsobb peontieb. . 

1,15,798 

1,21,439 

1,20, COO 


XLV 

Mysore section (Souhtebn Mahratta). 

3,90,203 

3,89,354 

4,05,000 


XLVI 

South Indian 

21,01,140 

21,73,801 

19,97,000 


XLVIX 

AUyatakah-Mututet .... 

52,710 

61,723 

55,100 


XLVIII 

Assam-Bbngal 

2,00,031 

2,78,049 

3,32,000 


XLIX 

Buema 

(«) 

29,00,244 

28,63,000 

(o) See “ Stitc line woAcd 


Total 

1,24,01,120 

1,40,11,310 

1,40,98,300 



State line worked by tbe State. 





if 

Burma 

21,38,900 

(»> 

<«> 

(5) Sec "State lines worked 
by companies.** 


Assisted companies. 





L1V 

Rohilkund and Kumaon (Come ant's 

6ECTION) 

77,263 

98,S73 

87,500 


LV 

Bengal Dooab3 

49,188 

53,697 

44,200 


LVI 

Diep.it Sadiya 

1,59,322 

1,88,300 

2,01,000 


lviii 

Ahhedabad-PaeaniIj . ; 

... 

... 

29,800 



Total . 

2,85,773 

3,40,870 

8,62,500 



Lines owned by native states and 
worked by companies. 





LXIII 

The Gaekwab’s MeesIna 

90, G14 

78,913 

79,300 


LXIV 

KoLniPUB 

32,391 

20,320 

18,800 


LXV 

Yestantpub-My?obe PEONTIEB 

51,009 

59,909 

46,700 


LXVI 

Mysobe-Nanjangud .... 

9,275 

7,525 

8,800 



Total 


3,70,733 

1,53,000 



Lines owned and worked by 
native states. 



9 


LXIX 

Jodotobe-Bickaneeb— 






JODHTOBE SEOTION .... 

3,51,792 

3,19,109 

2,05,000 



Bice an ee section .... 

28,014 

37,907 

21,600 


LXX 

OoDErrOBE-CHITOB .... 

34,918 

30,470 

27,000 


LXXI 

BhIynagae-Gondal-Junagad-Poebandab 

0,48,430 

5,43,919 

4,11,000 


LXXII 

Jetalsar-Rajeot ... 

54,270 

51,189 

42,000 


LXXIII 

Jamnagar 

• *# 

... 

21,300 



Total 

11,17,424 

9,82,744 

7,SS,500 



Totau metbe gauge 

1,04,83,475 

1j55j05jG69 

1,54,02,900 

































xxxii 


APPENDICES TO THE ADMINISTRATION REPORT POR 1S97-9S. 


APPENDIX G —COncld. 

' f 

Statement showing the total approximate earnings from the 1st January to the 81st March 
1898 , as compared with the achials of the corresponding periods of 1896 and 1897. 


Classification 

No. 

Eaiiwat. 

1st January to 
31 st March 
1890. 

1st January to 
31st March 
1897. 

1st Jnnnary to 
31st March 
1693, 

Eeuabes. 

LXXX 

Special gauges. 

State line worked by the State. 

JoubIt (2' 0'') 

Rs. 

11,917 

Rs. 

24,779 

! 

Rs. 

V 

25,100 

• 

LXXXI 

Assisted company. 

Dameeling-Himaeatax (2' O' 1 ) 

1,07,211 

1,55,717 

“ 1,38,000 


lxxxiii 

Lines owned by native states and 
worked by companies. 

The Gaekwak’s Daisiioi (2' 0") 

85,431 

59.8G3 

4i,C00 


LXXXIY 

Kajpipea (2' 6") .... 

... 


2,300 


LXXXVI 

Line owned by native state and 
worked by state railway agency. 

Cooon BEHAB (2' G") .... 

19,514 

21,339 

19,500 


LXXXVII 

Line owned and worked by native 
state. 

Mobvt (2' G") 

95,647 

93,411 

73,700 



Tout SrECIAIi GAUGES 

3,79,G50 

3,55,109 

3,03,200 

* 


Total of all railways 

7,07,22,990 

G,52,0G,G72 

7,01,90,100 



t 

APPENDIX H. 

principal commodities carried and the comings therefrom during 1897 as 

compared with the previous year. 


xxxiv 


APPENDICES TO 


THE ADMINISTRATION REPORT POR 189/-9S. 


Appendi 


Statement 


sluing the quantities of the principal com modities carried and the earnings therefrom onje 

STANDARD 



, 






State likes tvoeked 





I.— East Indian. 



II.— Bengal Central. 


Progressive 

No. 












Quantity. 

Earnings. 

Quantity. 

Earnings, , | 




Provious 

year. 

1897. 

Previous 

year.^ 

1897. 

Provious 

year. 

1897. 

Provious 

year. 

1897. 




Tons. 

Tons. 

Rs. 

Rs. 

Tons. 

Tons. 

Rs. 

Rs. 

i 

Coal and coke carried for tho pnb- 

2,S79,05G 

3,349,209 

1,01,40,512 

1,00,83,980 

24, CIO 

10,890 

20,703 

18,418 


lie and foreign railways. 










2 

Cotton, raw . 

• • 

51,432 

47,281 

8,04,494 

8,32,035 

70 

129 

IDS 

'073 1 

3 

Cotton, manufactured . 

• * 

79,361 

81,391 

20,00,948 

22,09,331 

5,418 

4,251 

15,250 

17.0H 

4 

Drugs and chemicals . 

. . 

3,9G8 

4,777 

03,585 

1,04,010 

27 

30 

177 

, 323 

5 

Dyes and tans . • 

• • 

19,450 

18,855 

4,54,559 

3,80,183 

011 

197 

1,021 

' CIO 

6 

Grain and pulse • 


820,290 

1,121,501 

55,23,405 

84,90,010 

12,800 

12,544 

20,870 

22,101 

7 

Hides and skins . 

. 

28,500 

39,393 

4,04, C23 

0,37,383 

3*1 

502 

7C3 

2,053 

8 

Homs .... 

. . 

SOO 

074 

13,829 

9,597 

O 

o 

32 

12 

9 

Juto . . • 

, , 

97,818 

84,321 

8,40,090 

8,29,797 

45,918 

53,999 

1,42,530 

1,80,295 

10 

Lac 

• • 

23,329 

2G,597 

4,20,003 

4,07,233 

... 

... 

... 

... 

11 

Leather, manufactured . 


2,490 

1,899 

72,481 

70,799 

49 

49 

155 

ew 

12 

Liquors .... 


7,005 

4,893 

1,04,009 

1,38,205 

47 

44 

161 

& r 

13 

Metals .... 

. 

80,218 

83,304 

9,98,531 

9,70, 32S 

1,107 

923 

3,374 

4,032 

14 

Oils .... 

. 

00,145 

G1,4S5 

7,50,005 

7,05,157 

5,5CS 

3,009 

10,002 

9,003 

15 

Oil-seeds . . 

• • 

29G,1S0 

327,150 

20,15,130 

21,33,bSS 

3,025 

4,0 10 

5,809 

8,45-4 

' 16 

Opium .... 

. 

9,002 

10,520 

2,30,552 

2,00,780 

... 

1 


10 

17 

Paper and pnEto-board . 

• 

7.9S3 

7,049 

97,027 

1,14,949 

2 IS 

104 

037 

1,221 

18 

Provisions . . . 

. 

70,852 

74,247 

11,18,702 

11,94,303 

4,493 

. 4,017 

10,285 

10,717 

19 

Railway plant and rolling 

T-stock 

99,223 

193,755 

4,01,237 

11,07,901 




... 


carried for the public and foreign 








railways. 










20 

Salt .... 

• 

264, 83G 

201,337 

12,77,091 

12,39,020 

7,050 

CjGOj 

12,11-1 

9,931 

21 

Saltpetre, Ac. 


50,790 

44,003 

5,19,955 

4,30, 60S 


o 



22 

Silk, raw 

• 

901 

1,073 

13,399 

15,054 

... 

... 

... 

... ) 

23 

Silk, piece-goods . 

. • 

141 

119 

4,337 

5,175 

... 

... 

... 

... ( 

24 

Spices .... 


15,214 

19,847 

3,13,005 

4,17,913 

10,135 

8,325 

24,790 

23,409 

25 

Stone and lime 


170,015 

174,051 

7,10,715 

7,5S,5G3 

200 

233 

311 

354 

26 

Sugar .... 


172,804 

1,180, 2CC 

7.00, 04S 

9,13,495 

8,745 

0,245 

21, ICG 

15,533 

27 

Tea .... 

• 

1,710 

1,079 

22,9S5 

33,078 

ft 

O 

0 

O 

7 

28 

Timber . . ... 

• . 

40,470 

40,905 

2,31,109 

2,07,927 

410 

uGG 

3,450 

2,155 

29 

Tobacco .... 

* • 

31,640 

30,449 

3,91,418 

4,20,943 

1,913 

1,4S3 

4,531 

0,305 

30 

Wool, raw 


1,0G2 

1,189 

20,140 

20,147 

... 

... 

... 

(H 

31 

Wool, manufactured . 


1,090 

1,923 

58,100 

G8,0G8 

2 

15 

15 

is 

32 

All other articles of merchandise . 

288,154 

322,207 

28,53,971 

30,78,735 

11.2S0 

12,359 

20, SOS 

2d } m 

{ 


Total 

• • 

5,700,935 

0,010,200 

3,3S,09,795 

3,89,18,020 

145,009 

S 

137,007 

3,23.571 

-h 

3,03,973 


4 - 




v4 



APPENDIX H, 


XXXY 


n. 




(a) Includin'? the Jaramn and Kashmir railway (Native stato section) 



APPENDIX H, 


xxxvn 


fi — conid. 

sLdard and met, -e gauge mil, cage during the year 1897, a, compared with the previous year. 


GAEGE-coitM. 
by tiie State. 

XIII.— Oudh and Roliilkliand (b). 


XIV.— Eastern Bengal, (c) 


XV .-Calcutta Port Commissioners' 


Progressive 

No. 


Quantity. 


Earnings. 


Quantity. 


Earnings. 


Quantity. 


Earnings. 


Previous 18 c 7 . Pr ®™” S 1897- P yJar. UB 1897 ‘ y C!ir - 1897 ‘ y °^ 

year. - • 


Previous 18B7 . P ™ 3 ' 1897. 

vpnr. J 


— ~ n „ Ea . Tons. I ons - Es- 3 ‘ 

Tons. Tons. Ea- Es. Tons. ons. 1( ; 3J 5 14.4S0 6.0S0 5 ’ 102 1 

22l 01S 17,820 72,814 80,108 137,820 101,010.1,80,118 1,48,811 10,3 

7 7 n 7 5,825 2,135 2,JJJ - 

0,772 7,202 03,157 59,428 4,309 4,805 12,644 1 . » ’ “ 17,544 16,969 3 

V 17,828 19,508 1,38,044 1,49,041 43,340 37,035 3,95,415 S3 ^ 8W 4 

V 679 1 035 7,950 11,533 600 1,327 11,944 1 , « fl 1 ^ ,508 5 

Z M36 38,328 31,101 3,795 3,71 0 22,591 24,717 V* 

15 03 758 13 07,104 308, OSS 228,054 10,02,298 7,81,525 H6.4S0 100,504 73,355 ' 

3S3.334 3,10,051 15,03, <58 13,0,,1U4 92 Gfa 93 

• m> •M*.*"* 10 -!! » . > • -J; 

1,574 1 10 


. H'J l 
{ J, 3,775 
14 


l,G9,567 2,22,182 


11 
12 

14,057 13 


9,370 3,00,5,8 


7,85,207 4,02,931 


1,41,378 1, 34.41c 


S7,5oG 2,05,0 <8 


1,41,830 1,33,104 


7,97,591 7,79,037 


2,49,121 2,59,957 


,11 

21 

55 

22 

41 

23 

047 

24 

943 

25 

,779 

26 

,730 

27 

1,907 

28 

1.372 

29 


128,003 1,23,298 4,91,490 , 

1,002,729 9,24,430 41,07,542 | 39,07,983 1 1.53G, 939 | 


,532,499 i 80,82,042 j 84,04,011 


fc] Including the ^ « ndertatlDS 


















appendix h. 


— conid . 


xxxix 


thV standard and metre gauge rail, cay. during tu year 1897, as compared with the 


previous year. 


GAUGE— conM. 


GUARANTEED COMPANIES. 


XIX.— Bombay, Baroda and Central India. 


XX.— Madras (b). 


Assisted companies. 


XXI. — Dehli-Umbaila-Kalta. 


Progressive 
No. 


Quan 

ity. 

Earnings 

Quantity. ’ 

Earnings. 

Quantity, 

Earnings. 


i Previous 
l year. 

' - 

1897. 

Previous 

yoar. 

1897. 

Provious 

year. 

1897. 

Previous 

yoar. 

1897. 

Previous 

year. 

1897. 

Previous 

year. 

1897. 

Tons. 

Tons. 

Its. 

Es. 

Tons. 

Tons. 

Bs. 

Es. 

Tons. 

Tons. 

Es. 

Es. 


V 

52,571 

4G.C83 

2,97,3S9 

2,32,812 

93,002 

128,048 

4,45,318 

5,08,837 

4,193 

8,708 

8,874 

11,049 

1 

i 1-1C,78S 

125,842 

15,59,555 

13,87,897 

19,185 

11,910 

2,G9,34G 

1,77,214 

2,153 

2,280 

. 14,859 

. 12,2G4 

2 

• 31,891 

34,509 

0, 10.93S 

G,48 425 

17,911 

18,050 

2,43,C51 

2,55,509 

2,907 

3,774 

. 26, 90S 

34,426 

3 


3,401 

2,221 

50,822 

87,853 

3,092 

* 3,401 

28,351 

34,580 

017 

649 

.5,283 

5,257 

4 


8,911 

7,417 

1.4G.910 

1,23,181 

20.C22 

21,488 

1, 9S, 910 

2,25,046 

443 

300 

3,951 

.. 3,328 

5 

139, 51C 

104,241 

10,01,140 

9,45,757 

182,393 

255,170 

11,12.353 

14,99,188 

19,408 

22,955 

59,171 

06,234 

8 


3,552 

3,181 

53,110 

45,974 

80,121 

85,GS0 

4,11,415 

4,41,002 

474 

475 

2,033 

2,820 

7 


191 

107 

3,381 

1,875 

123 

147 

1.301 

1,510 

15 

5 

130 

SO 

8 


10,281 

9,449 

1,13,249 

98,782 

7,001 

7,007 

CS.205 

‘ 00,13-4 

3,083 

5,552 

10,435 

30,005 

9 


70 

4-4 

537 

454 

119 

148 

1,279 

1,575 

24 

23 

120 

139 

10 

• i 

1,015 

780 

18,321 

14,152 

218 

257 

5,737 

5,503 

397 

501 

4,094 

4,840 

11 


4,190 

3,495 

50,9S3 

43,851 

9,519 

9,012 

1,02,115 

98,013 

5.0S3 

8,857 

22,100 

18,424 

12 


38,709 

41,527 

5,12,709 

4,80,704 

10,912 

22,072 

1,72,778 

2,21,420 

4,510 

4,891 

29,508 

28,044 

13 


10,987 

14,215 

1,24,403 

1,00,442 

10,237 

19,099 

1,47,590 

1,87,832 

3,132 

4,097 

19,009 

25,743 

14 

118,221 

95,5S3 

10,70,111 

8,75,000 

40,050 

32,314 

2,78,504 

1,95,944 

691 

1,550 

2.42G 

4,810 

15 


1,384 

1,419 

52,479 

53.1S7 

... 




30 

38 

. 351 

41G 

18 

; 

1,298 

1,112 

20,191 

17,027 

459 

552 

8,171 

9,779 

005 

721 

4,032 

4,S55 

17 

i 

40,042 

43,911 

3,81,214 

4,02,740 

03,420 

05,315 

4,77,744 

5,01,438 

S,415 

13,IG4 

37,700 

04,437 

18 

| 


30,732 

1,92,354 

1,12,531 

14,729 

7,933 

37,518 

7,732 

1,101 

10,1 G1 

972 

2,014 

19 

134,899 ‘ 

139,135 

4,18,300 

4,23,311 

49,291 

54,190 

2,81,391 

2,90,054 

1,945 

2,503 

4,731 

0,112 

20 


1,738 

1,597 

14,428 

14,032 

331 

212 

2,411 

2,109 

472 

581 

1;721 

2,050 

21 

u 

503 

492 

14,700 

14,510 

104 

107 

2,307 

2,232 

31 

34 

330 

405 

22 

1 ' 

\ « 

08 

1,420 

2,437 

73 

73 

1,972 

1,888 

4 

3 

40 

^ 33 

23 


•8,921 

11,205 

1,07,107 

1,34,910 

17,570 

20,012 

1,83,783 

1,94,300 

7SG 

1,335 

5,033 

7,4S9 

24 


33,345 

27,471 

1,01,831 

89,383 

41,241 

54,852 

85,70G 

95,842 

11,393 

5,804 

23,243 

10,109 

25 


48,816 

48,545 

G, 09.074 

0,10,758 

40,599 

33,490 

2,08,348 

2,07,233 

6,229 

34,999 

17,477 

3S.423 

26 


1,513 

837 

18,539 

11,422 

390 

408 

9,32G 

10,5-8 

61 

99 

300 

767 

27 


39,33a 

33,618 

2,75,036 

2,70,395 

107,992 

122,593 

3,71,260 

4,92,261 

1,003 

3,39S 

4,122 

4,449 

28 


20,192 

18,989 

2,00,323 

1,33,903 

13,628 

1*3, G74 

1,22,372 

1,22,509 

982 

’1,180 

7,300 

8,273 

29 


5,293 

4,982 

1,20,730 

1,10,280 

293 

558 

3,553 

7,275 

182 

254 

1,306 

1,834 

30 

j 

, 

, 475 

357 

11,140 

8,115 

5S7 

G34 

8,292 

9,009 

135 

178 

1,157 

1,593 

31 

( 

281,858 

251,800 

12,57,175 

12,77,105 

07,705 

74,029 

G,77,429 

7,23,083 

31,470 

32,950 

1,31,450 

1,83,893 

32 

\ 

1,250,929 

1,170,035 

94,09,213 

88,11,015 

883,331 



G6,GS,525 

111,584 

144,945 

4,57, 18G 

5,90,740 



(b) Including tbo lladras-Ennur sootion (Bozwada-Madras) and tbc Kolar Gold-fields railway. 

























appendix h, 


xli 


■■ i—contd . 


the standard and mein 


o gauge railways daring the year 1897 , as compared with the pr, 


e cious ycm\ 


GAUGE— cojtcfr?. 


Lines owned bt native states 


AND WORKED BY 


C02IPAS2H5. 


Line owned in natjvi ktatkam> 

WORKED II T b'T ATE RAILWAY A<3> KEY. 


Guaranteed state (a) 


Earnings 


Previous 

1897. 

year. 

Es. 

Es. 

9,4S,033 

12,71,071 

l 

5,S92 

4,855 

73,203 

02,014 

8,102 

8,522 

19,013 

18,122 

2,87,989 

4,75,527 

23.S49 

3G,3S0 

3,20S 

1,833 

17,437 

12,219 

24S 

232 

i\ 

• 1,C90 

1,708 



23,995 

21,507 

43,510 

47,025 

32,078 

30,111 

3j03,5SS 

1,24,990 

901 

3,24G 

5,493 

5,440 

90,790 

91,548 

298 

9,454 

1,41,177 

1,35,803 

; 

j 


,{ 3,501 

6,375 

. \ 3S 

32 

33 

11 

33,293 

4$, 220 

31,-011 

34,983 

19,551 

£5,932 

£07 

792 

81,112 

73,730 

31,993 

27,204 

£52 

732 

i, 

1.C10 

V 89,719 

2,032 

1,12,057 


wM 


XXXIII. ~N<i; 

jdi-TJjjain. 

XXXIV.— The Gael* war's Polled . 

XXXVI.— Eijimra-Blistloda. 

Pro- 
rr* *» 

Quai 

atity. 

Earnings. 

Quantity. 

Earnings. 

Quantity. 

Earnings. 

o 

Xo. 

Prorions 

year. 

1897. 

Pre- 

vious 

year 

1897. 

Previous 

year. 

1697. 

Previous 

year. 

1397. 

Prorion*! 

year 

1897. 

Previous 

year. 

1897. 


Tons. 



Es. 

Tone. 

Tons. 

Es. 

. Es. 

Tons. 

Tons. 

Es. 

Kb. 


2? 

77 


55 

... 

... 

... 

... 

2,050 

1,320 

4,560 

1,691 

i 

101 

1 3,925 

241 

10,285 

1,079 

875 

1,120 

903 

503 

S3S 

3.3G1 

1,330 

2 

554 

1,333 

1,739 

3,911 

053 

714 

813 

890 

049 

019 

2.D;>2 

£.513 

3 

17 

8 

46 

29 

177 

143 

153 

117 

232 

191 

1,070 

022 

4 

51 

91 

102 

267 

131 

42 

303 

52 

312 

291 

1,300 

1,315 

5 

0,693 

6,251 

14,535 

11,203 

2,773 

4,177 

1,0DG 

3,499 

113,503 

40,204 

3,87,243 

; 

1,42.978 

G 

7 

147 

23 

397 

55 

•44 

62 

52 

200 | 

195 

520 . 

£04 

7 

•«# 

#«• 

1 

... 

8 

... 

S 

... 

3 ! 

C 

. 13 

14 

3 

124 

164 

291 

■378 

125 

130 

123 

129 

1,735 

3,187 

8,470 

4,732 

O 

7 

11 

16 

28 

... 

1 

... 

1 

■ 

18 

7 

09 

30 

10 

5 


17 

2 

12 

9 1 

14 

■ 

11 

112 

119 

809 

831 

11 

1 

3 

3 

6 

42 

23 

CG 

37 

84 

104 

404 

692 

12 

S82 

611 

SOS 

1,300 

199 

175 

294 

1G9 

1,013 

1,017 

4,970 

5,771 

13 

143 

637 

308 

1,400 

125 

320 

120 

113 

588 

355 

3,034 

900 

14 

07 

639 

105 

1,003 

591 

178 

4S9 

120 

8,782 

0,378 

27,416 

15, 90S 

15 

14 

404 

63 

1,740 

1 

II 



94 

37 

334 

450 

IS 

4 

32 

42 

131 

11 

7 

12 

7 

£4 

03 

185 

425 

17 

201 

379 

450 

810 

223 

£83 

22G 

307 

. 4,771 

4,037 

12,815 

12,738 

18 

3,544 

S,o51 

[ 

6,122 

13,197 

... 

... 

... 

... 

18,630 

3,907 

30,390 

4,295 

19 

... 

4,992 

1 

8,474 

853 

850 

1.010 

1,221 

1,333 

1,793 

I,72S 

2,335 

20 




6 

n 


2 1 


.420 

3CC 

1,350 

1,186 

21 


•_ 

* ••• | 


3 


c 

»»» 

10 

12 

34 

53 ; 

1 

22 

j 





... 

.. 

... 

... 

... 

2 

3 

23 

53 

1C8 

150 

316 

247 

123 

150 

jno 

853 

1,104 

1,650 

1,721 

24 

... 

3S 

... 

71 

1,379 

751 

931 

CIS 

0,337 

12,144 

6,377 | 

i 

7,142 

25 

394 

2,151 

846 

1 

4,773 ! 

CIO 

402 

597 

1 

12,473 

33,505 

1 

1 

37,331 | 

1 

41,912 

23 






... 

... 

... 

10 

12 

4S 

56 

27 

442 

154 

129 

279 

1.097 

9S7 

S99 

S57 

4,147 

4,592 

11,395 j 

14,693 

28 

222 

097 

G23 

2,012 

20,579 

8,121 

21,111 

S,7(*5 

£90 

320 

592 

| 

623 

29 

... 

15 

1 

45 

10 

15 

31 

t 29 

« 

74 

£06 | 

495 

30 


5 

4 

IS 





63 

91 

S‘3 

492 

31 

315 

3, <.75 

935 

5.531 

3,302 

8,510 

10 797 

21,130 

! 11.534 

1 

.1 

13,5=5 

i 

[ 35,599 

! 

i3a 

13,588 

31,604 

27,720 

07,902 

21.296 

£1,759 

31,297 

m.o'.T 

! 

) 197.317 

115,575 

EillSl 

mm 

S 3,01 013 

: 


K 

































xlii 


• APPENDICES TO THE ADMINISTRATION REPORT FOR 1897-98, 


APPENDIX, v 

1 H, 


S u, lcmmt «. »/ «. ***■« — "* “* " W ”/“' 



ProSTes- 
live No. 


XXXIX- 

Bengal and North-Western- 
Tirhoot section. 

XLI— Enjoutann-Malwa. 

XLII— PiSlanpnr- 

Description of commodity. 

Quantity 

Earnings. 

, Quantity. 

Earnings. 

Qtinnli 

ty. J 



Previous 

year. 

1897. 

’revious 

year. 

1897. 

Proviou^ 

year. 

1897. 

'rovions 

year. 

1837. 

Previous 

year. 

1897. 




Tons. 

Tons. 

Ba. 

Ra. 

Tons. 

Tons. 

Rs. 

Rs. 

Tons. 

Tons. 

x 

Coal and coke carried for the 

41,321 

35,089 

73,037 

63,539 

10,762 

19.7C4 

42,970 

71,210 

... 

... j 


public and foreign railways. 

634 

770 

8,426 

9,895 

73,870 

70,988 

0,93,420 

10,00,612 

... 

} 

2 

8 

4 

6 

Cotton, raw • 

Cotton, manufactured • 

Drups and chemicals . » 

Dyes and tana . • • • 

19,225 

1,499 

4,707 

19,178 

1,402 

4,151 

1,38,962 

13,012 

38,670 

1,51,924 

12,329 

33,697 

31,813 

2,032 

10,182 

34,019 

2,012 

8,312 

7,15,225 

40,044 

1,45,640 

7,97,491 

37,937 

1,32,839 

418 

10 

119 

r 

\ io 

2S2 

6 

Grain and pnlse • 

311,974 

333, 6S8 

11,31,302 

9,49,387 

434,604 

426,806 

2G,43,999 

29.30.5SS 

3,864 

6,706 

7 

Hides and shins • • • • 

5,918 

7,315 

35,562 

37,028 

7,094 

7,124 

80,479 

82,357 

77 


8 

9 

Horns 



35 

9,810 

23 

8,868 

196 

48,993 

210 

44,047 

119 

18,030 

119 

17,153 

1,886 

1,45,391 

1,273 

1,35,795 

2 

120 

1 

200 

10 

Lae 

822 

1,001 

( 

3,101 

3,620 

G83 

544 

7,586 

G.9G0 

» 

9 

11 

Leather, manufactured 

385 

423 

2,779 

3,114 

929 

945 

18,703 

15,012 

19 

20 

A 

12 

Liquors 

42S 

514 

4,433 

5,907 

3,611 

3,204 

41,550 

38,195 

' 254 

£2iV 

13 

Metals « ♦ 

9,762 

10,024 

50,336 

57,406 

29,845 

28,299 

3,69,576 

3,42,911 

250 

273 ' 

14 

Oils 

10,585 

9,483 

34,722 

32,054 

8,731 

10,195 

70,211 

81,707 

79 

82 

15 

Oil-seeds . • • • 

97,415 

107,420 

3,24,720 

3,75,704 

136,382 

117,994 

6,80,103 

5,72.833 

1,594 

4,G5S 

16 

Opium 

500 

346 

7,224 

5,497 

3,933 

3,225 

48,803 

37,805 

... 

... 

17 

Paper and paste-board 

392 

2G7 

2,472 

1,825 

1,357 

1,213 

24,324 

18,232 

1 

1 

18 

Provisions 

9,061 

9,666 

44,923 

47,367 

48,611 

47,974 

4,25,903 

3, SC, 773 

1,282 

1,932 

19 

Railway plant and rolling-stock 
carried for the public and foreign 
railways. 

... 

378 

... 

3,154 

27,451 

38,893 

1,32,378 

51,250 

51 

6 

400 


20 

Salt 

70,515 

69,943 

1,84,325 

1,88,320 

205,709 

205,320 

18,47,032 

19,04,525 

393 

21 

Saltpetre, &c. . 

16,043 

15,475 

46,053 

48.605 

18,124 

12,801 

1,02,059 

82,743 

4 


22 

Silk, raw 

18 

19 

115 

126 

• 292 

290 

19,378 

18,231 

... 

"1 

23 

Silk piece-goods . 

... 

«*» 

... 

... 

36 

-46 

2,319 

2,879 

- , 


24 

Spices .... 

5,554 

5,3S0 

37,604 

35,370 

14,056 

15,6S9 

1,48,710 

1,72,249 

22S 

135 

25 

Stone and lime . . • 

8,368 

7,845 

14,335 

12,011 

24,931 

26,315 

99,957 

83,953 

2S9 

329 

26 

Sugar ..... 

31,894 

23,G?5 

1,43,348 

R9,GG£ 

127,263 

125,049 

12,72,272 

12,48,577 

2,132 

1,927 

27 

Tea .... 

20 

65 

152 

40C 

1,290 

830 

32,202 

19,816 

5 

C 

28 

Timber 

6,545 

3,630 

21,113 

11,801 

25,410 

24,429 

1,09,867 

1,05,799 

427 

418 

29 

Tobacco .... 

19,821 

21,987 

1,17,275 

1,49,43! 

17,503 

15,449 

1,69,864 

1,50,553 

693 

324 

30 

Wool, raw .... 

46 

63 

397 

55 

7,031 

6,438 

1,20,844 

1,06,041 

52 

116 

31 

Wool, manufactured . . 

89 

125 

691 

i,ic- 

765 

651 

22,333 

17,814 

2 

1 

l S 

32 

All other articles of merchandiBO 

53,868 

59,477 

2,04,600 

1,77,95’ 

122,191 

116,058 

9,15,206 

8,88,621 

1,355 

1,4947 

r 


Total 

737,287 

75S,310 

27,33,549 

1 

25,53, 16( 

1,414, GOO 

1,3G8,359 

1,15,90,24 

61,15,50,95 

>7 13.73C 

20;2G9 


Vs 


- 4 ** 



«M6 


APPENDIX H. 


xliii 


H — contd. 

w ; standard and metre gauge railways during the year 1897, as compared loith the previous year. 


gauge. 


' WORKED BY COMPANIES. 


Dcesa. 


XLIII- Southern Mahratta (a). 

XLYI - Seuth Indian (b). 

XLYII — ftltyavaram-DiIutupet. 

Pro- 

gres- 

sive 





1 











Earnings. 

Quantity. 

Earnings. 

j Quantity. 

Earnings. 

Quantity. 

Earnings. 


Previ- 

ous 

. year- 

1897. 

Previous 

year. 

1897. 

Provious 

year. 

1897. 

Previous 

year. 

■ 

Previous 

year. 

1897. 

Previous 

year. 

1897. 

Previous 

yoar. 

1897. 


Bs. 

Us. 

Tons. 

Tons. 

Bs. 

Ks. 

Tons. 

Tons. 

Bs. 

Bs. 

Tons. 

Tons, 

Ba. 

Bs. 



... 

4,913 

0,319 

21,925 

30,329 

- 15,755 

11,046 

12,278 

17,921 

... 

87 

... 

04 

i 

X 1 

o 

C1,8G4 

47,590 

4,03,330 

2,70,890 

14.8G1 

15.215 

1,01,172 

90,733 

7 

1 

31 

4 

2 

' 020 

731 

17,909 

18,140 

2,27,003 

2,32,020 

13,700 

19,702 

2,13,133 

2,27,137 

COS 

685 

3,912 

2,126 

3 

21 

21 

2,171 

1.9GG 

21,401 

23,G5G 

2,257 

2,072 

21,330 

21,04S 

165 

172 

888 

419 

4 

341 

410 

21,793 

23,474 

1,38,710 

1,38,232 

13,313 

19,754 

1,05,484 

1,03,441 

190 

190 

332 

873 

5 

3,153 

7,51S 

277, 6G3 

320,G7S 

15,30,001 

23,25,927 

2G1.G59 

275,332 

9,74,799 

S, 90, 192 

30,221 

20,501 

’22,497 

19,323 

0 

83 

71 

8,200 

9,190 

07,139 

72,718 

9,592 

9,211 

93,000 

91,433 

103 

90 

, 254 

262 

n 

O 

’ n 

358 

333 

3,990 

■S3 

109 

*84 

823 

C02 

5 

3 

18 

*• 12 

8 

144 

201 

10.G13 

9,127 

70,503 

71,593 

C,775 

7,830 

37,804 

40,832 

743 

331 

997 

1,210 

9 

11 

10 

37 

•so 

223 

231 

203 

. on! 

1,364 

3,512 

20 

15 

33 

10 

10 

A 10 

37 

501 

521 

4,318 

4,992 

71 

03 

1,020 

627 

1 

1 

3 

4 

11 

0,252 

313 

6,971 

9,339 

55,553 

57,777 

4,023 

4,200 

31,533 

30,119 

4G 

35 

170 

355 

12 

2111 

29J 

17,051 

17,901 

1,03,407 

1,50,101 

15,373 

13,583 

1,32,380 

1,21,010 

• 742 

1,121 

1,710 

2,615 

13 

76 

70 

23.PC8 

25,512 

3,50,913 

1,80,200 

17,019 

19,880 

1,03,273 

3,27,023 

727 

1,084 

1,654 

2,701 

14 

1,030 

5,252 

01,751 

27.07C 

3,55,523 

1,50,971 

40,103 

27,133 

3,31,709 

3,12,237 

3,375 

1,498 

3,279 

1,005 

15 

*»• 


7 

G 

14G 

93 

... 


... 

... 





18 

3' 


51*. 

050 

7,521 

9,577 

701 

S25 

12,537 

12,977 

300 

119 

302 

401 

17 

1,180 

1,911 

51,918 

49,112 

3,70,891 

3,28,700 

32,720 

&.180 

2,02,791 

1,07,378 

3,221 

921 

1,012 

1,363 

13 

14 

O 

8G1 

1,079 

4,003 

G,091 

4,115 

29.778 

13,095 

80,0G1 

11 

3,935 

7 

2,83S 

10 

501 

512 

41,401 

51,523 

3,12,221 

4,00,53s 

00,878 

G7,09G 

2,47,721 

2,48,318 

3,200 

1,473 

3,063 

, ' 3,237 

20 

( 4 

5" 

4S2 

419 

3,083 

3,015 

COG 

370 

3,048 

1,950 

3 

3 

A 

14 

21 

14 


174 

213 

3,5S7 

4.315 

90 

51 

2,321 

1,090 

1 

... 

7 

2 

22 

V 

4.. 

... 

... 

2 

11 

53 

9 

4 

197 

01 


i 

... 

1 

23 

315 

233 

23,753 

35,3G0 

2,10,701 

2,65,758 

15,974 

18,424 

1,25,550 

1,52,095 

3,057 

2,969 

3,227 

0,037 

24 

107 

351 

23,700 

22,230 

51,181 

4S.471 

100,801 

103,305 

1,40,541 

1,29,227 

7,952 

8,424 

4,442 

4,518 

25 

• 

2,231 

2,531 

53,402 

41,219 

2,91,322 

2,37,029 

03,371 

51,586 

3,42,293 

3,00,592 

1,113 

1.286 

1,483 ‘ 

1,023 

20 

15 

9 

32 

Cl 

052 

1,112 

539 

472 

2,797 

2,490 

1 

1 

3 

3 

27 

419 

408 

52,153 

•13,749 

1,03,390 

1,33,414 

00,373 

00,922 

1.31,104 

1,00,760 

1,708 

1,140 

• 3,719 

1,195 

28 

903 

471 

9,371 

9,41G 

50,501 

03,212 

0,307 

7,427 

43,231 

41,274 

52 

63 

77 

83 

29 

99 

328 

215 

170 

3,935 

2,737 

174 

203 

2,271 

2,872 

... 

... 

O 

*'* 

30 

J 4 

3 

m 

818 

11,550 

10,415 

223 

245 

3,187 

3,780 



a 

1 

SI 

\ 4,927 

0,735 

50,372 

100,883 

2,80,779 

4,43,783 

109,390 

113,578 

G, 19, 259 

6,27,516 

5,381 

7,385 

10,290 

13,631 

32 

IGjOOI 

28,033 

817,277 

893,217 


57,11, 7S8 

891,830 

905,531 

38,60.224 

37,73,170 

57,070 

60,046 

57,534 

63,952 



* 


(«) Including the Gnntakal-Mysore frontier, the Uysoro section (Southern JIubratta), the KolhSpnr, the Yesvantpur- Mysore frontier, and the 
MyFOrc-NanjungSd railways. 

(6) Including the Pondicherry railway. 
































APPENDIX H. 


H — could. 


ihh standard and metre gauge railways during the year 1897, as compared with the previous year. 


GAUGE — contd. 


companies. 


LV — Bengal Dooars. 


L Y I— D ibni'Sadiya. 


LV1II — Alimedabad-Parinti j . 


Quantity. 


Earnings. 


Quantity. 


Quantity. • 


Earnings. 



Previous 

jear. 

1897. 

Previous 

year. 

1897. 

Previous 

year. 

1897. 

Previous 

year. 

1897. 

Previous 

year. 

1S97. 

Provious 

year. 

1897. 

1 


Tons. 

j 

Tons. 

Es. 

Es. 

Tons. 

Tons. 

Es. 

Es. 

Tons. 

JTons. 

Es. 

Es. 


1 951 

493 

4,429 

1,695 

170,955 

18Q,3Ql 

2,01,174 

313,769 


... 


... 

1 

v- 

' 








1 


2 

2 

27 

88 

187 

509 

123 

160 

2,221 

2,595 


267 

. 

879 

3 

17*. 

28 

129 

195 

53 

80 

846 

523 


6 


19 

4 

11 

5 

67 

S4 

... 

... 

... 

... 


124 


474 

5 

6,369 

8.20S 

31,425 

37,261 

14,157 

15,141 

98,862 

1,06,757 


5,661 


12,410 

6 

79 

84 

297 

311 


• •• 

• H 

... 


30 


96 

7 


... 


• •• 



• •• 

... 


... 



8 

145 

106 

505 

511 


... 

... 

... 


106 


310 

9 

... 

... 


... 


... 

II* 

... 


49 


123 

10 


2 


11 



... 

Ill 


... 


... 

11 

Q; 55 

79 

475 

637 

' 144 

147 

1,649 

1,458 


C 


28 

12 

2,717 

2,055 

20,960 

14,590 

3,925 

2,707 

33,536 

29,813 


186 


529 

13 

232 

231 

1,032 

1,856 

1,501 

1,420 

5,996 

6,923 

o 

CO 

89 

E* 

212 

14 

5 

45 

26 

195 

• •• 

... 

... 

.*• 

i 

603 

»— i 

h 

1,154 

15 









a 


a 



... 



... 

••• 

tl» 

Ill 

... 

o 

£ 

2 

-*a 

ea 

T—1 

5 

16 

3 

3 

20 

21 

111 

... 

... 

•*. 

. 

0 

O 

C 

0 

20 

17 

346 

256 

2,403 

1,749 

475 

572 

5,211 

6,192 

o 

a 

343 

0 

835 

18 









Cj 


a 



• •• 

51 

1.. 

58 

... 

... 

... 

... 


25 


3 

19 









.2 


u 











*© 

o 





485 

459 

2,238 

2,120 

269 

391 

2,260 

3,240 

o 

04 

o 

1,112 

0 

o 

0< 

2,793 

20 











O 



*5 






• •t 



3 


9 

21 

j... 






• •• 

... 


1.. 


... 

22 

L 



«»» 

<11 


Ml 

f 


... 


... 

23 

' 30 

26 

201 

169 

III 

Ml 

• II 

... 


175 


409 

24 

206 

202 

1,175 

1,023 

1,292 

3,135 

4,891 

5,695 


603 


078 

25 

253 

207 

1,870 

1,348 

221 

285 

2,011 

2,554 


379 


1,008 

28 

11,751 

12,659 

1,00,017 

1,15,482 

5,407 

0,365 

49,072 

57,263 


... 


m 

27 

191 

472 

928 

2,0S6 

4,549 

3,423 

18,049 

17,056 


Ill 


200 

28 

142 

84 

432 

244 

III 


... 

... 


159 


374 

29 










6 


28 

30 

... 

... 

... 

• »» 

III 

• •• 











»•* 






... 


... 

31 

3,551 

j 

3,381 

22,418 

22,372 

6,024 

7,469 

4-1,470 

39,367 


2,307 


4,891 

32 

27,577 

29,274 

1,97,831 

2,04,513 

209,095 

221,519 

4,70,313 

5,92,225 


12,359 


27,494 



Ii 




























APPENDIX H, 


xlvii 


• — conoid. 

f 

Itndttrd and metre gauge railways during the year 1897, as compared with the previous year. 


GAUGE — conchl. 


BY NATIVE STATES. 




Por.EIQN LINE. 


j LXX.—Oodeyporo-Chitor. 

LXXr — Bhdvnagar-Gondftl- 
Jundgad-Porbandar (a). 

Lxxm- 

Jamnagar. 

LXXVT.-* West of India Por- 
tuguese. 

Progres- 
sive Eo. 

— 

Earnings. 

Quantity. 

Warnings. 

Quantity. 

Earnings. 

Quantity. 



r Pro- 


Pro 


Pro- 


Pre- 


Pre- 


Pro- 


Pro- 





I VI OUR 

1807. 

vious 

1897. 

\ious 

1897. 

vious 

1807. 

vious 

1897.* 

vious 

1897*. 

vious 

1807. 

■* ions 

1897. 


I year. 


year. 


3 car. 


your. 


3 oar. 


3 ear. 


jear. 


year. 



j’ Tons. 

Tons. 

Es. 

Es. 

Tons. 

Tons. 

Es. 

Ks. 

Tous 

Tons. 

Es. 

Ks. 

Tons. 

Tons. 

Es. 

Es. 


h 

a ... 


, - 


0,027 

, 3,033 

19,230 

8,237 


220 


433 

i 

i 

4 

2 

i 

A 

















liioi 

879 

•1,332 

3,212 

■15,053 

30,080 

2,91,750 

2,21,123 


13 


75 

517 

41 

1,000 

120 

2 

074 

077 

2,907 

2,905 

2,785 

2,825 

21,800 

21,023 


25 


115 

75G 

201 

3,229 

1,33G / 

3 

31 

35 

100 

137 

120 

132 

1,433 

1,590 


2 


15 

S3 

27 

IOS 

118 

4 

US 

151 

503 

C32 

710 

099 

4,51S 

4,200 


8 


25 

33 

1 

132 

3 

5 

3,422 

1,502 

5.CS7 

3,108 

15,951 

55.329 

1,01,431 

1,90,828 


2,201 


5,955 

13,751 

4,2(53 

39,505 

10,098 

6 

177 

100 

331 

231 

510 

507 

3,872 

•1,571 


19 


74 

44 

39 

147 

135 

7 


3 

■1 

13 

14 

10 

87 

■III 


... 


1 

... 

... 

... 

... 

8 

12S 

117 

231 

227 

1,053 

1,355 

7,931 



19 

, 

73 

12 

19 

47 

' 75 

9 

1C 

13 

42 

CO 

17 

17 

131 

B 


... 


o 

... 

... 

... 

... 

ia 

■A 13 

K 

7 

70 

33 

50 

48 

CS5 

H 


... 


o 

... 

... 

... 

... 

11 

S -12 

0 

87 

89 

[ 179 

107 

1,051 

1,751 


■1 

, 

17 

140 

Cl 

513 

201 ! 

12 

237 

373 

903 

1,2$S 

0,130 

3,909 

32,997 

23,750 


25 

s 

110 

2,802 

2,805 

7,977 

5,825 

13 









</3 


1 <2 







123 

131 

387 

390 

4,803 

1,807 

21,715 

23, OSS 

I! 

39 


150 

8,355 

5,932 

23,979 

10,203 

14 









l- 


u 


* 





007 

GS0 

75 J 

1,003 

32 21S 

9,039 

43,201 

32,829 


211 

c< 

500 

2,509 

23 

7,521 

84 

15 

* 








OO 


CO 















a 


o 







40 

3S 

23 1 

187 

it 

20 

328 

393 

£ 

■ 

^3 

■*» 




i- 


18 

\ 








cs 









32 

21 

110 

99 

150 

123 

1,297 

1,120 


llsl 


10 

... 

• ! 



17 









e 


& 







C74 

59S 

1,823 

1,004 

10,205 

10,100 

55,180 

55,131 

rt 


d 

u 

725 

19 

2S 

77 

111 

18 

CO 

4 

15 

3 

1,830 

1,470 

3,550 

0,011 

u 

o 

i 

u 

o 

1 

... 


... 


19 









c> 


n 















si 


S3 















c. 


n. 







1,102 

990 

2,117 

2,450 

5,5S3 

•1,433 

8, OSS 

7,351 


•17 


52 

11,000 

10,281 

31,478 

22,245 

20 

<\ ' 43 

33 

117 

101 

70 

43 

519 

303 


1 


2 


• >l 



21 

V" 


... 

O 

7 

7 

90 

89 


1 


T 

... 

... 

... 

... 

22 

’ 1 

... 

7 

s 

1 

3 

3 

2S 


... 


2 


... 

... 

... 

23 

135 

321 

301 

757 

1,620 

1,572 

9,502 

9,017 


•12 


195 

411 

171 

1,775 

602 

24 

380 

2,013 

917 

2,907 

56,395 

57,952 

•11,383 

33,303 


79 


111 

12 

3 

30 

7 

25 

1,070 

1,118 

2,005 

2,910 

9,517 

11,030 

•11,892 

55,030 


53 


128 

372 

127 

1,204 

327 

26 

... 

2 

0 

8 

7 

14 

70 

111 


... 


1 

8 

11 

33 

■12 

27 

53 

50 

1 

101 

'148 

22,080 

21,783 

1,18,485 

1,13,900 


40 


149 

828 

211 

2,115 

041 

28 

COO 

■172' 

1,923 

1,402 

1,481 

1,101 

8,109 

0,172 


2? 


84 

809 

291 

1,132 

1,139 

29 

40 

5 5 

157 

220 

387 

370 

3,095 

3,120 


4 


23 

... 

... 

... 

2 

30 

1 

4 

i 

19 

8 

11 

b 

07 

00 


8 


28 

25 

20 

94 

115 

31 

- 031 

i‘ 

\ 

1,093 

0,112 

3,200 

11,091 

10,097 

08,000 

07,100 


193 


905 

9,022 

G,507 

/ 

27,017 

19,958 

32 

12,037 

12,103 

33,079 

31,030 





■ 

3,472 

■ 

10,108 

53,535 

31',259 1 

1,50,030 

S0,0S7 

- 


let) •Including tins .Tetulsnt-Kliikot railway. 
*Last sis mouths only. 
































